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Preface 
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Congress  coincident  with  the  transmittal  of  the  President's  Budget. 
This  document  is  also  provided  to  Office  of  Assistance  Secretary  of 
Defense  (Public  Affairs)  for  use  by  non-DoD  activities,  and  is  available 
to  the  public  on  the  Internet  at  http://www.dod.mil/comptroller. 
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FY  2010  Summary 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 
Authorization/Budget  Authority/Total  Obligation  Authority 
($  in  Thousands) 

Total 


Auth  of 

Budget 

Oblig. 

Authorization 

Approp. 

Authoritv 

Authoritv 

Military  Construction,  Army 

3,256,350 

3,660,779 

3,660,779 

3,660,779 

Military  Construction,  Navy 

3,460,404 

3,763,264 

3,763,264 

3,763,264 

Military  Construction,  Air  Force 

1,045,071 

1,145,434 

1,145,434 

1,145,434 

Military  Construction,  Defense-Wide 

2,674,892 

3,097,526 

3,097,526 

3,097,526 

NATO  Security  Investment  Program 

276,314 

276,314 

276,314 

276,314 

Military  Construction,  Army  National  Guard 

- 

426,491 

426,491 

426,491 

Military  Construction,  Air  National  Guard 

- 

128,261 

128,261 

128,261 

Military  Construction,  Army  Reserve 

- 

374,862 

374,862 

374,862 

Military  Construction,  Navy  Reserve 

- 

64,124 

64,124 

64,124 

Military  Construction,  Air  Force  Reserve 

- 

27,476 

27,476 

27,476 

Chemical  Demilitarization  Construction,  Defense 

- 

146,541 

146,541 

146,541 

Base  Realignment  &  Closure  Account  IV 

396,768 

396,768 

396,768 

396,768 

Base  Realignment  &  Closure  Account  2005 

5,930,540 

7,479,498 

7,479,498 

7,479,498 

Family  Housing,  Army 

50,000 

796,654 

796,654 

796,654 

Family  Housing,  Navy 

25,106 

515,109 

515,109 

515,109 

Family  Housing,  Air  Force 

- 

569,037 

569,037 

569,037 

Family  Housing,  Defense-Wide 

2,859 

52,073 

52,073 

52,073 

Family  Housing  Improvement  Fund 

- 

2,600 

2,600 

2,600 

Homeowners  Assistance  Fund 

23.225 

23.225 

23.225 

23.225 

Total 

17,141,529 

22,946,036 

22,946,036 

22,946,036 

Reconciliation; 

Program  requiring  just  authorization  of  appropriation 

2,693,114 

Funding  for  previously  authorized  projects 

3,241,913 

Authorized  projects  using  future  appropriations 

-130,520 

Anthorization  of  Appropriations 

22,946,036 

Authorization  of  appropriations  previously  provided 

- 

Bndget  Authority 

22,946,036 

Total  Obligational  Authority 


22,946,036 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Military  Construction,  Army 

Amount 

Appn  Amount 

Amount 

Amount 

Major  Construction 

4,906,200 

4,791, 600 

4,868,458 

4,868,458 

Minor  Construction 

25,900 

25, 900 

25, 900 

Planning  &  Design 

373,583 

373,583 

373,583 

Supporting  Activities 

21,300 

21, 300 

21,300 

21,300 

Total  Military  Construction,  Army 

4, 927,500 

5,212,383 

5,289,241 

5,289,241 

Military  Construction,  Navy 

Major  Construction 

2,365,844 

2,415,441 

2,415,441 

2,415,441 

Minor  Construction 

10,000 

10,000 

10,000 

Planning  &  Design 

128,860 

128,860 

128,860 

Varlocs-His toric 

22,200 

22,200 

Total  Military  Construction,  Navy 

2,365,844 

2,554,301 

2,576,501 

2,576, 501 

Military  Construction,  Air  Force 

Major  Construction 

1,374,905 

1,443,405 

1,443,405 

1,443,405 

Minor  Construction 

15,000 

15,000 

15,000 

Planning  &  Design 

80,148 

80,148 

80,148 

Supporting  Activities 

22,296 

22,296 

Total  Military  Construction,  Air  Force 

1,374,905 

1,538,553 

1,560,849 

1,560,849 

Military  Construction,  Defense-Wide 

Major  Construction 

1,971,704 

2,273,614 

2,291,142 

2,291,142 

Minor  Construction 

22,811 

22,811 

22,811 

Planning  &  Design 

201,028 

201,028 

201,028 

Total  Military  Construction,  Defense- 

-Wide 

1, 971,704 

2,497,453 

2,514, 981 

2,514, 981 

Mil.  Con.,  Army  National  Guard 

Major  Construction 

476, 602 

476, 602 

476, 602 

476, 602 

Minor  Construction 

18,064 

18,064 

18,064 

Planning  &  Design 

65,590 

65,590 

65,590 

Total  Mil.  Con.,  Army  National  Guard 

476, 602 

560,256 

560,256 

560,256 

Mil.  Con.,  Air  National  Guard 

Major  Construction 

269,552 

269,552 

271, 952 

271, 952 

Minor  Construction 

8,900 

6,  500 

6,  500 

Planning  &  Design 

9,085 

9,  085 

9,  085 

Total  Mil.  Con.,  Air  National  Guard 

269,552 

287,537 

287,537 

287,537 

Mil.  Con.,  Army  Reserve 

Major  Construction 

133,500 

133,500 

133,500 

133,500 

Minor  Construction 

3,000 

3,000 

3,000 

Planning  &  Design 

11, 633 

11, 633 

11, 633 

Total  Mil.  Con.,  Army  Reserve 

133,500 

148,133 

148,133 

148,133 

Mil.  Con.,  Naval  Reserve 

Major  Construction 

61,901 

61,901 

61, 901 

61, 901 

Planning  &  Design 

2,529 

2,529 

2,529 

Total  Mil.  Con.,  Naval  Reserve 

61, 901 

64,430 

64,430 

64,430 

Mil.  Con.,  Air  Force  Reserve 

Major  Construction 

18,150 

18,150 

18,150 

18,150 

Minor  Construction 

4,909 

4,  909 

4,  909 

Planning  &  Design 

5,300 

5,300 

5,300 

Total  Mil.  Con.,  Air  Force  Reserve 

18,150 

28, 359 

28,359 

28,359 

NATO  Security  Investment  Program 

NATO  Security  Investment  Program 

506, 935 

506, 935 

506, 935 

506, 935 

Total  NATO  Security  Investment  Program 

506, 935 

506, 935 

506, 935 

506, 935 

DoD  Family  Housing  Improvement  Fund 

Family  Housing  Improvement  Fund 

2,  633 

Family  Housing  Improvement  Fund 

403,286 

Family  Housing  Improvement  Fund 

29,  527 

Family  Housing  Improvement  Fund 

1,105 

Total  DoD  Family  Housing  Improvement 

Fund 

436, 551 

Summary  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Appropriation 

DoD  Unaccompanied  Housing  Improvement  Fund 

Amount 

Appn  Amount 

Amount 

Amount 

Unaccompanied  Housing  Improvem 

37,000 

Total  DoD  Unaccompanied  Housing  Improvement 

Fund 

37,000 

Chem  Demil  Const,  Def 

Chem/Demil  Const 

104,176 

104,176 

104,176 

Total  Chem  Demil  Const,  Def 

104,176 

104,176 

104,176 

Base  Realignment  &  Closure,  Army 

Base  Closure  Round  li 

114 

114 

114 

114 

Base  Closure  Round  lii 

195 

195 

195 

195 

Base  Closure  Round  Iv 

103,577 

103,577 

103,577 

103,577 

Total  Base  Realignment  &  Closure,  Army 

103,886 

103, 886 

103,886 

103,886 

Base  Realignment  &  Closure,  Navy 

Base  Closure  Round  lii 

5,486 

5,486 

5,486 

5,486 

Base  Closure  Round  Iv 

50,049 

50,049 

50,049 

50,049 

Total  Base  Realignment  &  Closure,  Navy 

55,535 

55,535 

55,535 

55,535 

Base  Realignment  &  Closure,  Air  Force 

Base  Closure  Round  Iv 

140,500 

140,500 

140,500 

140,500 

Total  Base  Realignment  &  Closure,  Air  Force 

140,500 

140,500 

140,500 

140,500 

Base  Realignment  &  Closure,  Defense 

Base  Closure  Round  Iv 

3,643 

3,  643 

3,  643 

3,  643 

Total  Base  Realignment  &  Closure,  Defense 

3,  643 

3,  643 

3,  643 

3,  643 

FY  2005  BRAC  -  Army 

Fy  2005  Brae 

3,329,363 

3,173,030 

3,173,030 

3,173,030 

Global  Posture  Moves 

743,599 

814,466 

814,466 

814,466 

Total  FY  2005  BRAC  -  Army 

4,072,962 

3, 987,496 

3, 987,496 

3, 987,496 

FY  2005  BRAC  -  Navy 

Fy  2005  Brae 

783,310 

712,487 

712,487 

712,487 

Total  FY  2005  BRAC  -  Navy 

783,310 

712,487 

712,487 

712,487 

FY  2005  BRAC  -  AF 

Fy  2005  Brae 

1,344,741 

1,086,522 

1,086,  522 

1,086,  522 

Total  FY  2005  BRAC  -  AF 

1,344,741 

1,086,522 

1,086,  522 

1,086,  522 

FY  2005  BRAC  -  Defense  Wide 

Fy  2005  Brae 

4,645,446 

2,691,972 

2,691, 972 

2, 691, 972 

Total  FY  2005  BRAC  -  Defense  Wide 

4, 645,446 

2, 691, 972 

2,691, 972 

2, 691, 972 

Family  Housing  Construction,  Army 

New  Construction 

57,000 

57,000 

57,000 

57,000 

Construction  Improvements 

349,358 

349, 358 

349, 358 

Total  Family  Housing  Construction,  Army 

57,000 

406,358 

406, 358 

406, 358 

Family  Housing  Operations  &  Debt,  Army 

Utilities 

140,440 

140,440 

140,440 

Operating  Expenses 

108,542 

117, 987 

117, 987 

Leasing 

177,910 

177, 910 

177, 910 

Maintenance  Of  Real  Property 

271,096 

271,096 

271,096 

Housing  Privatization  Support 

35, 993 

35, 993 

35, 993 

Total  Family  Housing  Operations  &  Debt,  Army 

733, 981 

743,426 

743,426 

Fam  Housing  Construction,  Navy  &  Marine  Corps 

New  Construction 

47,167 

47,167 

49,  367 

49,  367 

Construction  Improvements 

254,556 

254,556 

254,556 

Planning  &  Design 

3, 172 

3,172 

3,172 

Total  Fam  Housing  Construction,  Navy  &  Marine  Corps 

47,167 

304,895 

307,095 

307,095 

Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

Utilities 

44,286 

44,286 

44,286 

Operating  Expenses 

82,045 

82,045 

82,045 

Leasing 

124,325 

124,325 

124,325 

Summary  -  2 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Amount 

Appn  Amount 

Amount 

Amount 

Maintenance  Of  Real  Property 

101,254 

101,254 

101,254 

Housing  Privatization  Support 

28,483 

28,483 

28,483 

Total  Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

380,393 

380,393 

380,393 

Family  Housing  Construction,  Air  Force 

New  Construction 

56,275 

56,275 

132, 625 

132, 625 

Construction  Improvements 

259,262 

259,262 

259,262 

Planning  &  Design 

12,210 

12,210 

12,210 

Total  Family  Housing  Construction,  Air  Force 

56,275 

327,747 

404,097 

404,097 

Family  Housing  Operations  &  Debt,  AF 

Utilities 

113,640 

113, 640 

113, 640 

Operating  Expenses 

140,266 

140,266 

140,266 

Leasing 

114,769 

114,769 

114,769 

Maintenance  Of  Real  Property 

280,149 

280,149 

280,149 

Housing  Privatization  Support 

50,506 

50,506 

50,506 

Total  Family  Housing  Operations  &  Debt,  AF 

699,330 

699, 330 

699, 330 

Fam  Housing  Ops  &  Debt,  Def-Wide 

Utilities 

332 

332 

332 

Operating  Expenses 

3,044 

3,044 

3,044 

Leasing 

43,035 

43,035 

43,035 

Maintenance  Of  Real  Property 

313 

313 

313 

Total  Fam  Housing  Ops  &  Debt,  Def-Wide 

46,724 

46,  724 

46,  724 

Grand  Total 

23,417,058 

25, 183, 985 

25,410,862 

25,884,413 

Summary  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Grand  Total 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

9,  409,  855 

9,  980,900 

9, 983,300 

9,983,300 

Outside  the  United  States 

2,247,630 

2,078,468 

2,078,468 

2,078,468 

Unspecified  Locations 

11,759,573 

13,124, 617 

13,349,094 

13,822,645 

***  Total  By  Location  *** 

23,417,058 

25, 183, 985 

25,410,862 

25,884,413 

By  Purpose: 

Major  Construction 

11,578,358 

11,992,041 

12,088,827 

12,088,827 

Unspecified  Minor  Construction 

114 

394,879 

392,479 

392,479 

Planning  and  Design 

763,908 

763,908 

763,908 

Supporting  Activities 

24,943 

24,943 

47,239 

47,239 

Historic  Facilities 

22,200 

22,200 

NATO  Security  Investment  Program 

506, 935 

506, 935 

506, 935 

506, 935 

New  Construction 

160,442 

160,442 

238,992 

238,992 

Construction  Improvements 

863,176 

863,176 

863,176 

Planning  &  Design 

15,382 

15,382 

15,382 

Operating  Expenses 

571,144 

580,589 

580,589 

Leasing 

460,039 

460,039 

460,039 

Maintenance 

652,812 

652,812 

652,812 

Base  Realignment  and  Closure 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

Family  Housing  Improvement  Fund 

473,551 

***  Total  By  Purpose  *** 

23,417,058 

25, 183, 985 

25,410,862 

25,884,413 

Summary  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Army 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

4,436,352 

4,552,928 

4,552,928 

4,552,928 

Outside  the  United  States 

1,150,250 

1,023,250 

1,023,250 

1,023,250 

Unspecified  Locations 

4,184,848 

5,680,491 

5,766,  794 

5,766,  794 

***  Total  By  Location  *** 

9,771,450 

11,256, 669 

11, 342, 972 

11,342,972 

By  Purpose: 

Major  Construction 

5,516,302 

5,505,878 

5,582,736 

5,582,736 

Unspecified  Minor  Construction 

114 

223,511 

223,511 

223,511 

Planning  and  Design 

450,806 

450,806 

450,806 

Supporting  Activities 

21,300 

21,300 

21,300 

21,300 

New  Construction 

57,000 

57,000 

57,000 

57,000 

Construction  Improvements 

349,358 

349,358 

349,358 

Operating  Expenses 

108,542 

117,987 

117,987 

Leasing 

177, 910 

177, 910 

177, 910 

Maintenance 

271,096 

271,096 

271,096 

Base  Realignment  and  Closure 

4,176,734 

4,091,268 

4,091,268 

4,091,268 

***  Total  By  Purpose  *** 

9,  771,450 

11,256,669 

11,342,972 

11,342,972 

Summary  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Navy 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,028,797 

2,117,856 

2,117,856 

2,117,856 

Outside  the  United  States 

437,215 

395,053 

395,053 

395,053 

Unspecified  Locations 

847,745 

1,559,132 

1,583,532 

1,583,532 

***  Total  By  Location  *** 

3,313,757 

4,072,041 

4,096,441 

4,096,441 

By  Purpose: 

Major  Construction 

2,427,745 

2,477,342 

2,477,342 

2,477,342 

Unspecified  Minor  Construction 

10,000 

10,000 

10,000 

Planning  and  Design 

131,389 

131,389 

131,389 

Historic  Facilities 

22,200 

22,200 

New  Construction 

47,167 

47,167 

49,367 

49,367 

Construction  Improvements 

254,556 

254,556 

254,556 

Planning  &  Design 

3,172 

3,172 

3,172 

Operating  Expenses 

154,814 

154,814 

154,814 

Leasing 

124,325 

124,325 

124,325 

Maintenance 

101,254 

101,254 

101,254 

Base  Realignment  and  Closure 

838,845 

768,022 

768,022 

768,022 

***  Total  By  Purpose  *** 

3,313,757 

4,072,041 

4,096,441 

4,096,441 

Summary  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Air  Force 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

1,181, 954 

1,250,454 

1,252,854 

1,252,854 

Outside  the  United  States 

523,100 

523,100 

523,100 

523,100 

Unspecified  Locations 

1,499,069 

2,334, 994 

2,431,240 

2,431,240 

***  Total  By  Location  *** 

3,204,123 

4,108,548 

4,207,194 

4,207,194 

By  Purpose: 

Major  Construction 

1,662,607 

1,731,107 

1,733,507 

1,733,507 

Unspecified  Minor  Construction 

106,757 

104,357 

104,357 

Planning  and  Design 

16,585 

16,585 

16,585 

Supporting  Activities 

22,296 

22,296 

New  Construction 

56,275 

56,275 

132,625 

132,625 

Construction  Improvements 

259,262 

259,262 

259,262 

Planning  &  Design 

12,210 

12,210 

12,210 

Operating  Expenses 

304,412 

304,412 

304,412 

Leasing 

114,769 

114,769 

114,769 

Maintenance 

280,149 

280,149 

280,149 

Base  Realignment  and  Closure 

1,485,241 

1,227,022 

1,227,022 

1,227,022 

***  Total  By  Purpose  *** 

3,204,123 

4,108,548 

4,207,194 

4,207,194 

Summary  -  7 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Defense  Wide 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

1,762,752 

2,059, 662 

2,059, 662 

2,059, 662 

Outside  the  United  States 

137,065 

137,065 

137,065 

137,065 

Unspecified  Locations 

5,227, 911 

3,550,000 

3,567,528 

4,041,079 

***  Total  By  Location  *** 

7,127,728 

5,746,727 

5,764,255 

6,237,806 

By  Purpose: 

Major  Construction 

1,971,704 

2,277,714 

2,295,242 

2,295,242 

Unspecified  Minor  Construction 

54, 611 

54, 611 

54, 611 

Planning  and  Design 

165,128 

165,128 

165,128 

Supporting  Activities 

3,  643 

3,  643 

3,  643 

3,  643 

NATO  Security  Investment  Program 

506, 935 

506, 935 

506, 935 

506, 935 

Operating  Expenses 

3,376 

3,376 

3,376 

Leasing 

43,035 

43,035 

43,035 

Maintenance 

313 

313 

313 

Base  Realignment  and  Closure 

4, 645,446 

2,691, 972 

2,691, 972 

2,691, 972 

Family  Housing  Improvement  Fund 

473,551 

***  Total  By  Purpose  *** 

7,127,728 

5,746,727 

5,764,255 

6,237,806 

Summary  -  8 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Active  Forces 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

6,  687,398 

6,961,533 

6,961,533 

6,961,533 

Outside  the  United  States 

2,110,565 

1,941,403 

1,941,403 

1,941,403 

Unspecified  Locations 

6,231,741 

9,  145,686 

9,355,035 

9,355,035 

***  Total  By  Location  *** 

15,029,704 

18,048, 622 

18,257,971 

18,257,971 

By  Purpose: 

Major  Construction 

8,646,  949 

8,754,622 

8,831,480 

8,831,480 

Unspecified  Minor  Construction 

305,281 

305,281 

305,281 

Planning  and  Design 

504, 643 

504, 643 

504, 643 

Supporting  Activities 

21,300 

21,300 

43,596 

43,596 

Historic  Facilities 

22,200 

22,200 

New  Construction 

160,442 

160,442 

238, 992 

238, 992 

Construction  Improvements 

863,176 

863,176 

863,176 

Planning  &  Design 

15,382 

15,382 

15,382 

Operating  Expenses 

567,768 

577,213 

577,213 

Leasing 

417,004 

417,004 

417,004 

Maintenance 

652,499 

652,499 

652,499 

Base  Realignment  and  Closure 

6,201,013 

5,786,505 

5,786,505 

5,786,505 

***  Total  By  Purpose  *** 

15,029,704 

18,048,622 

18,257,971 

18,257,971 

Summary  -  9 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
National  Guard  and  Reserve  Forces 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

959,705 

959, 705 

962,105 

962,105 

Unspecified  Locations 

129,010 

126, 610 

126, 610 

***  Total  By  Location  *** 

959,705 

1,088,715 

1,088,715 

1,088,715 

By  Purpose: 

Major  Construction 

959,705 

959,705 

962,105 

962,105 

Unspecified  Minor  Construction 

34,873 

32,473 

32,473 

Planning  and  Design 

94,137 

94,137 

94,137 

***  Total  By  Purpose  *** 

959, 705 

1,088,715 

1,088,715 

1,088,715 

Summary  -  10 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Military  Construction 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

9, 404,855 

9,  975,900 

9, 978,300 

9, 978,300 

Outside  the  United  States 

2,092,188 

1,923,026 

1,923,026 

1,923,026 

Unspecified  Locations 

11,759,573 

10,385,631 

10,522,113 

10,522,113 

***  Total  By  Location  *** 

23,256,616 

22,284,557 

22,423,439 

22,423,439 

By  Purpose: 

Major  Construction 

11,578,358 

11,992,041 

12,088,827 

12,088,827 

Unspecified  Minor  Construction 

114 

218,446 

216,046 

216,046 

Planning  and  Design 

763,908 

763,908 

763,908 

Supporting  Activities 

24,943 

24,943 

47,239 

47,239 

Historic  Facilities 

22,200 

22,200 

NATO  Security  Investment  Program 

506, 935 

506, 935 

506, 935 

506, 935 

Base  Realignment  and  Closure 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

***  Total  By  Purpose  *** 

23,256,616 

22,284,557 

22,423,439 

22,423,439 

Summary  -  11 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 


Base  Realignment 

and  Closing 

($  Thousands) 

Data  as 

of  MAY  2009 

S\immarv 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

By  Location: 

Unspecified  Locations 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

***  Total  By  Location  *** 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

Bv  Purpose: 

Base  Realignment  and  Closure 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

***  Total  By  Purpose  *** 

11,146,266 

8,778,284 

8,778,284 

8,778,284 

Summary  -  12 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  Total  Obligational  Authority 
Family  Housing 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

5,000 

5,000 

5,000 

5,000 

Outside  the  United  States 

155,442 

155,442 

155,442 

155,442 

Unspecified  Locations 

2,738,986 

2,826,981 

3,300,532 

***  Total  By  Location  *** 

160,442 

2,899,428 

2, 987, 423 

3, 460, 974 

By  Purpose: 

Unspecified  Minor  Construction 

176,433 

176,433 

176,433 

New  Construction 

160,442 

160,442 

238, 992 

238, 992 

Construction  Improvements 

863,176 

863,176 

863,176 

Planning  &  Design 

15,382 

15,382 

15,382 

Operating  Expenses 

571,144 

580,589 

580,589 

Leasing 

460,039 

460,039 

460,039 

Maintenance 

652,812 

652,812 

652,812 

Family  Housing  Improvement  Fund 

473,551 

***  Total  By  Purpose  *** 

160,442 

2,899,  428 

2, 987, 423 

3,460, 974 

Summary  -  13 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

State-Country 

ALABAMA 

Auth 

Amount 

60,860 

Auth  for 

Appn  Amount 

60,860 

Appn 

Amount 

60,860 

TOA 

Amount 

60,860 

ALASKA 

309, 689 

309, 689 

309, 689 

309, 689 

ARIZONA 

190,890 

190,890 

190,890 

190,890 

ARKANSAS 

44,023 

44,023 

44,023 

44,023 

CALIFORNIA 

981,212 

940,412 

940,412 

940,412 

COLORADO 

233,000 

268,159 

268,159 

268,159 

CONNECTICUT 

34,760 

34,760 

34,760 

34,760 

DELAWARE 

28,300 

28,300 

28,300 

28,300 

DISTRICT  OF  COLUMBIA 

3,512 

3,512 

3,512 

3,512 

FLORIDA 

681,241 

610,641 

610,641 

610,641 

GEORGIA 

809,280 

910,022 

910,022 

910,022 

HAWAII 

484,002 

570,320 

570,320 

570,320 

IDAHO 

9,315 

9,315 

9,315 

9,315 

ILLINOIS 

162,221 

162,221 

162,221 

162,221 

INDIANA 

48,696 

48,696 

48,696 

48,696 

IOWA 

13,186 

13,186 

13,186 

13,186 

KANSAS 

724,415 

724,415 

724,415 

724,415 

KENTUCKY 

200,927 

269, 944 

269, 944 

269, 944 

LOUISIANA 

22,600 

22,600 

22,600 

22,600 

MAINE 

9,700 

9,  700 

9,  700 

9,  700 

MARYLAND 

71, 911 

273, 980 

273, 980 

273, 980 

MASSACHUSETTS 

21,900 

21,900 

21,900 

21,900 

MICHIGAN 

29,219 

29,219 

29,219 

29,219 

MINNESOTA 

17,450 

17,450 

18,950 

18,950 

MISSISSIPPI 

54,943 

54,943 

54,943 

54,943 

MISSOURI 

227,450 

227,450 

227,450 

227,450 

MONTANA 

14,629 

14,629 

14,629 

14,629 

NEBRASKA 

25,852 

25,852 

25,852 

25,852 

NEVADA 

29, 910 

29, 910 

29, 910 

29, 910 

NEW  HAMPSHIRE 

8,900 

8,900 

8,900 

8,900 

NEW  JERSEY 

52,900 

52,900 

52,900 

52,900 

NEW  MEXICO 

105,088 

105,088 

105,088 

105,088 

NEW  YORK 

419, 623 

419, 623 

419, 623 

419, 623 

Summary  -  14 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

State-Country 

NORTH  CAROLINA 

Auth 

Amount 

940,517 

Auth  for 

Appn  Amount 

987, 917 

Appn 

Amount 

987, 917 

TOA 

Amount 

987, 917 

NORTH  DAKOTA 

64,616 

64,616 

64,616 

64,616 

OHIO 

21,877 

21,877 

21,877 

21,877 

OKLAHOMA 

60,800 

60,800 

60,800 

60,800 

OREGON 

12,900 

12,900 

12,900 

12,900 

PENNSYLVANIA 

139,150 

139,150 

139,150 

139,150 

RHODE  ISLAND 

59, 960 

59, 960 

59, 960 

59, 960 

SOUTH  CAROLINA 

196, 242 

196, 242 

196, 242 

196, 242 

SOUTH  DAKOTA 

28,230 

28,230 

29,130 

29,130 

TENNESSEE 

22,776 

22,776 

22,776 

22,776 

TEXAS 

509,540 

509,540 

509,540 

509,540 

UTAH 

46,399 

46,399 

46,399 

46,399 

VERMONT 

8,596 

8,596 

8,596 

8,596 

VIRGINIA 

492,333 

445,083 

445,083 

445,083 

WASHINGTON 

554,966 

743, 956 

743, 956 

743, 956 

WEST  VIRGINIA 

77,476 

77,476 

77,476 

77,476 

WISCONSIN 

24, 623 

24, 623 

24, 623 

24, 623 

WYOMING 

17,250 

17,250 

17,250 

17,250 

AFGHANISTAN 

439,500 

439,500 

439,500 

439,500 

BAHRAIN  ISLAND 

54,500 

54,500 

54,500 

54,500 

BELGIUM 

5,992 

5,992 

5,992 

5,992 

BULGARIA 

61,000 

61,000 

61,000 

61,000 

DIEGO  GARCIA 

7,150 

7,150 

7,150 

7,150 

GERMANY 

277,705 

277,705 

277,705 

277,705 

GUAM 

15,816 

15,816 

15,816 

15,816 

HONDURAS 

2,550 

2,550 

2,550 

2,550 

IRAQ 

454,000 

454,000 

454,000 

454,000 

ITALY 

173,000 

46,000 

46,000 

46,000 

JAPAN 

8,750 

8,750 

8,750 

KOREA 

57,000 

57,000 

57,000 

57,000 

KUWAIT 

30,000 

30,000 

30,000 

30,000 

MARIANA  ISLANDS 

325,985 

275,073 

275,073 

275,073 

QATAR 

165,552 

165,552 

165,552 

165,552 

Summary  -  15 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

OMAN 

6,300 

6,300 

6,300 

6,300 

ROMANIA 

12,600 

12,600 

12,600 

12,600 

SPAIN 

1,800 

1,800 

1,800 

1,800 

UNITED  KINGDOM 

58,300 

58,300 

58,300 

58,300 

WORLDWIDE  CLASSIEIED 

13,828 

13,828 

13,828 

13,828 

WORLDWIDE  UNSPECIFIED 

11,745,745 

13,110,789 

13,335,266 

13,808,817 

DJIBOUTI 

68,580 

68,580 

68,580 

68,580 

KYRGYZSTAN 

30,300 

30,300 

30,300 

30,300 

***  Total  Construction  *** 

23,417,058 

25,183,985 

25,410,862 

25,884,413 

Summary  -  16 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

State-Country 

ALABAMA 

Auth 

Amount 

51,300 

Auth  for 

Appn  Amount 

51,300 

Appn 

Amount 

51,300 

TOA 

Amount 

51,300 

ALASKA 

224,300 

224,300 

224,300 

224,300 

ARIZONA 

140,470 

140,470 

140,470 

140,470 

ARKANSAS 

24,423 

24,423 

24,423 

24,423 

CALIFORNIA 

126, 999 

126, 999 

126, 999 

126, 999 

COLORADO 

172,700 

207,859 

207,859 

207,859 

CONNECTICUT 

13,600 

13,600 

13,600 

13,600 

DELAWARE 

17,500 

17,500 

17,500 

17,500 

FLORIDA 

264,724 

127,724 

127,724 

127,724 

GEORGIA 

326, 800 

326, 800 

326, 800 

326, 800 

HAWAII 

192,700 

192,700 

192,700 

192,700 

IDAHO 

9,315 

9,315 

9,315 

9,315 

ILLINOIS 

11,450 

11,450 

11,450 

11,450 

INDIANA 

17,196 

17,196 

17,196 

17,196 

IOWA 

13,186 

13,186 

13,186 

13,186 

KANSAS 

292,600 

292,600 

292,600 

292,600 

KENTUCKY 

147,427 

216, 444 

216, 444 

216, 444 

LOUISIANA 

20,800 

20,800 

20,800 

20,800 

MARYLAND 

12,200 

12,200 

12,200 

12,200 

MICHIGAN 

25,189 

25,189 

25,189 

25,189 

MINNESOTA 

17,450 

17,450 

17,450 

17,450 

MISSISSIPPI 

15,503 

15,503 

15,503 

15,503 

MISSOURI 

216,050 

216,050 

216,050 

216,050 

MONTANA 

7,629 

7,629 

7,629 

7,629 

NEVADA 

8,300 

8,300 

8,300 

8,300 

NEW  JERSEY 

32,800 

32,800 

32,800 

32,800 

NEW  MEXICO 

71,000 

71,000 

71,000 

71,000 

NEW  YORK 

358,523 

358,523 

358,523 

358,523 

NORTH  CAROLINA 

426, 433 

473,833 

473,833 

473,833 

NORTH  DAKOTA 

33,416 

33,416 

33,416 

33,416 

OKLAHOMA 

16,500 

16,500 

16,500 

16,500 

OREGON 

11,000 

11,000 

11,000 

11,000 

PENNSYLVANIA 

104,450 

104,450 

104,450 

104,450 

Summary  -  17 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

RHODE  ISLAND 

41,200 

41,200 

41,200 

41,200 

SOUTH  CAROLINA 

85,000 

85,000 

85,000 

85,000 

TEXAS 

390,726 

390,726 

390,726 

390,726 

UTAH 

17,200 

17,200 

17,200 

17,200 

VERMONT 

1,996 

1,996 

1,996 

1,996 

VIRGINIA 

168,124 

168,124 

168,124 

168,124 

WASHINGTON 

278,500 

380,500 

380,500 

380,500 

WEST  VIRGINIA 

9,  400 

9,  400 

9,  400 

9,  400 

WISCONSIN 

17,623 

17,623 

17,623 

17,623 

WYOMING 

2,650 

2,650 

2,650 

2,650 

AFGHANISTAN 

304,400 

304,400 

304,400 

304,400 

BULGARIA 

61,000 

61,000 

61,000 

61,000 

GERMANY 

114,000 

114,000 

114,000 

114,000 

HONDURAS 

2,550 

2,550 

2,550 

2,550 

IRAQ 

395,700 

395,700 

395,700 

395,700 

ITALY 

173,000 

46,000 

46,000 

46,000 

KOREA 

57,000 

57,000 

57,000 

57,000 

KUWAIT 

30,000 

30,000 

30,000 

30,000 

ROMANIA 

12,600 

12,600 

12,600 

12,600 

WORLDWIDE  UNSPECIFIED 

4,184,848 

5, 680, 491 

5,766,794 

5,766,794 

***  Total  Construction  *** 

9,771,450 

11,256,669 

11,342,972 

11,342,972 

Summary  -  18 


UNCLASSIFIED 


UNCLASSIFIED 


State-Country 

ALABAMA 

ARIZONA 

CALIFORNIA 

CONNECTICUT 

FLORIDA 

GEORGIA 

HAWAII 

ILLINOIS 

INDIANA 

MAINE 

MARYLAND 

MICHIGAN 

MISSISSIPPI 

NEVADA 

NEW  JERSEY 

NORTH  CAROLINA 

OHIO 

OREGON 

RHODE  ISLAND 
SOUTH  CAROLINA 
SOUTH  DAKOTA 
TEXAS 
VIRGINIA 
WASHINGTON 
BAHRAIN  ISLAND 
DIEGO  GARCIA 
JAPAN 

MARIANA  ISLANDS 
WORLDWIDE  UNSPECIFIED 
DJIBOUTI 

***  Total  Construction  * 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Navy  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Amount 

9,560 

Auth  for 

Appn  Amount 

9,560 

Appn 

Amount 

9,560 

TOA 

Amount 

9,560 

33,720 

33,720 

33,720 

33,720 

635,113 

635,113 

635,113 

635,113 

21,160 

21,160 

21,160 

21,160 

37,930 

37,930 

37,930 

37,930 

9,  980 

9,  980 

9,  980 

9,  980 

233,431 

183,431 

183,431 

183,431 

26,  871 

26,  871 

26,  871 

26,  871 

23,800 

23,800 

23,800 

23,800 

9,  700 

9,  700 

9,700 

9,700 

47,810 

99,  879 

99,  879 

99,  879 

4,030 

4,030 

4,030 

4,030 

13,340 

13,340 

13,340 

13,340 

11,460 

11,460 

11,460 

11,460 

4,100 

4,100 

4,100 

4,100 

407,560 

407,560 

407,560 

407,560 

10,277 

10,277 

10,277 

10,277 

1,900 

1,900 

1,900 

1,900 

13,760 

13,760 

13,760 

13,760 

90, 942 

90,942 

90, 942 

90,942 

3,730 

3,730 

3,730 

3,730 

48,264 

48,264 

48,264 

48,264 

159,009 

159,009 

159,009 

159,009 

171,350 

258,340 

258,340 

258,340 

35,500 

35,500 

35,500 

35,500 

7,150 

7,150 

7,150 

7,150 

8,750 

8,750 

8,750 

325,985 

275,073 

275,073 

275,073 

847,745 

1,559,  132 

1,583,532 

1,583,532 

68,580 

68,580 

68,580 

68,580 

3,313,757 

4,072,041 

4,096,441 

4,096,441 

Summary  -  19 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Air  Force  ***  Summary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

ALASKA 

85,389 

85,389 

85,389 

85,389 

ARIZONA 

16,700 

16,700 

16,700 

16,700 

ARKANSAS 

19, 600 

19, 600 

19, 600 

19, 600 

CALIFORNIA 

53,020 

96,520 

96,520 

96,520 

COLORADO 

60,300 

60,300 

60,300 

60,300 

DELAWARE 

10,800 

10,800 

10,800 

10,800 

DISTRICT  OF  COLUMBIA 

2,500 

2,500 

2,500 

2,500 

FLORIDA 

294,068 

319,068 

319,068 

319,068 

GEORGIA 

36,200 

36,200 

36,200 

36,200 

HAWAII 

31, 971 

31, 971 

31, 971 

31, 971 

ILLINOIS 

24, 900 

24, 900 

24, 900 

24, 900 

INDIANA 

7,700 

7,700 

7,700 

7,700 

KANSAS 

27,815 

27,815 

27,815 

27,815 

LOUISIANA 

1,800 

1,800 

1,800 

1,800 

MASSACHUSETTS 

21, 900 

21,900 

21,900 

21,900 

MINNESOTA 

1,500 

1,500 

MISSISSIPPI 

15,900 

15,900 

15,900 

15,900 

MISSOURI 

11,400 

11,400 

11,400 

11,400 

MONTANA 

7,000 

7,000 

7,000 

7,000 

NEBRASKA 

25,852 

25,852 

25,852 

25,852 

NEVADA 

10,150 

10,150 

10,150 

10,150 

NEW  HAMPSHIRE 

8,900 

8,900 

8,900 

8,900 

NEW  JERSEY 

16,000 

16,000 

16,000 

16,000 

NEW  MEXICO 

24,788 

24,788 

24,788 

24,788 

NEW  YORK 

20,100 

20,100 

20,100 

20,100 

NORTH  CAROLINA 

4,000 

4,000 

4,000 

4,000 

NORTH  DAKOTA 

31,200 

31,200 

31,200 

31,200 

OHIO 

7,600 

7,600 

7,600 

7,600 

OKLAHOMA 

44,300 

44,300 

44,300 

44,300 

PENNSYLVANIA 

13,700 

13,700 

13,700 

13,700 

RHODE  ISLAND 

5,000 

5,000 

5,000 

5,000 

SOUTH  CAROLINA 

20,300 

20,300 

20,300 

20,300 

SOUTH  DAKOTA 

24,500 

24,500 

25,400 

25,400 

Summary  -  20 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Air  Force  ***  Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

TENNESSEE 

22,776 

22,776 

22,776 

22,776 

TEXAS 

42,150 

42,150 

42,150 

42,150 

UTAH 

29, 199 

29,199 

29, 199 

29,199 

VERMONT 

6,  600 

6,  600 

6,  600 

6,  600 

WASHINGTON 

6,200 

6,200 

6,200 

6,200 

WEST  VIRGINIA 

68,076 

68,076 

68,076 

68,076 

WISCONSIN 

7,000 

7,000 

7,000 

7,000 

WYOMING 

14, 600 

14, 600 

14, 600 

14, 600 

AFGHANISTAN 

135,100 

135,100 

135,100 

135,100 

GERMANY 

104,484 

104,484 

104,484 

104,484 

GUAM 

15,816 

15,816 

15,816 

15,816 

IRAQ 

58,300 

58,300 

58,300 

58,300 

QATAR 

112,700 

112,700 

112,700 

112,700 

OMAN 

6,300 

6,300 

6,300 

6,300 

SPAIN 

1,800 

1,800 

1,800 

1,800 

UNITED  KINGDOM 

58,300 

58,300 

58,300 

58,300 

WORLDWIDE  CLASSIFIED 

13,828 

13,828 

13,828 

13,828 

WORLDWIDE  UNSPECIFIED 

1,485,241 

2,321,166 

2,417,412 

2,417,412 

KYRGYZSTAN 

30,300 

30,300 

30,300 

30,300 

***  Total  Construction  *** 

3,204,123 

4,108,548 

4,207,194 

4,207,194 

Summary  -  21 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2008 

Military  Construction  and  Family  Housing 
Defense  Wide  ***  S\immary  by  State  and  Country 
($  Thousands) 

Data  i 

State-Country 

CALIFORNIA 

Auth 

Amount 

166,080 

Auth  for 

Appn  Amount 

81,780 

Appn 

Amount 

81,780 

DISTRICT  OF  COLUMBIA 

1,012 

1,012 

1,012 

FLORIDA 

84,519 

125,919 

125,919 

GEORGIA 

436,300 

537,042 

537,042 

HAWAII 

25, 900 

162,218 

162,218 

ILLINOIS 

99,000 

99,000 

99,000 

KANSAS 

404,000 

404,000 

404,000 

KENTUCKY 

53,500 

53,500 

53,500 

MARYLAND 

11, 901 

161,901 

161,901 

MISSISSIPPI 

10,200 

10,200 

10,200 

NEW  MEXICO 

9,300 

9,300 

9,300 

NEW  YORK 

41,000 

41,000 

41,000 

NORTH  CAROLINA 

102,524 

102,524 

102,524 

OHIO 

4,000 

4,000 

4,000 

PENNSYLVANIA 

21,000 

21,000 

21,000 

TEXAS 

28,400 

28,400 

28,400 

VIRGINIA 

165,200 

117, 950 

117, 950 

WASHINGTON 

98,916 

98,916 

98,916 

BAHRAIN  ISLAND 

19,000 

19,000 

19,000 

BELGIUM 

5,992 

5,992 

5,992 

GERMANY 

59,221 

59,221 

59,221 

QATAR 

52,852 

52,852 

52,852 

WORLDWIDE  UNSPECIFIED 

5,227,911 

3,550,000 

3,567,528 

***  Total  Construction 

***  7,127,728 

5,746,727 

5,764,255 

Summary  -  22 


AY  2009 

TOA 

Amount 

81,780 

1,012 
125,919 
537,042 
162,218 
99,000 
404,000 
53,500 
161,901 
10,200 
9,300 
41,000 
102,524 
4,000 
21,000 
28,400 
117, 950 
98,916 
19,000 
5,992 
59,221 
52,852 
4,041,079 
6,237,806 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Appropriation 

Military  Construction,  Army 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Major  Construction 

4,422,113 

4,436,213 

4, 439,  163 

4, 439,  163 

Minor  Construction 

23,000 

23,000 

23,000 

Planning  &  Design 

178, 685 

178, 685 

178, 685 

Supporting  Activities 

51,800 

51,800 

51,800 

51,800 

Total  Military  Construction,  Army 

4, 473, 913 

4, 689, 698 

4, 692, 648 

4, 692, 648 

Military  Construction,  Navy 

Major  Construction 

2,883,942 

3,073,171 

3,073,171 

3,073,171 

Minor  Construction 

13,670 

13, 670 

13, 670 

Planning  &  Design 

246,528 

246, 528 

246, 528 

Total  Military  Construction,  Navy 

2,883,942 

3,333,369 

3,333,369 

3,333,369 

Military  Construction,  Air  Force 

Major  Construction 

1,009,310 

1,009,310 

1,009,310 

1,009,  310 

Minor  Construction 

15,000 

15,000 

15,000 

Planning  &  Design 

92,936 

92, 936 

92, 936 

Total  Military  Construction,  Air  Force 

1,009,310 

1,117,246 

1,117,246 

1,117,246 

Military  Construction,  Defense-Wide 

Major  Construction 

2,227,641 

1,480,291 

1,480,291 

1,480,291 

Minor  Construction 

28,853 

28,853 

28,853 

Planning  &  Design 

186,060 

186,  060 

186,  060 

Total  Military  Construction,  Defense-Wide 

2,227,641 

1,695,204 

1,695,204 

1, 695,204 

Mil.  Con.,  Army  National  Guard 

Major  Construction 

803,347 

803,347 

803,347 

803,347 

Minor  Construction 

19,020 

19,  020 

19,  020 

Planning  &  Design 

60,950 

60, 950 

60, 950 

Total  Mil.  Con.,  Army  National  Guard 

803,347 

883,317 

883,317 

883,317 

Mil.  Con.,  Air  National  Guard 

Major  Construction 

243,000 

243,000 

243,000 

243,000 

Minor  Construction 

12,200 

12,200 

12,200 

Planning  &  Design 

15,724 

15,724 

15,724 

Total  Mil.  Con.,  Air  National  Guard 

243,000 

270,924 

270, 924 

270, 924 

Mil.  Con.,  Army  Reserve 

Major  Construction 

264, 624 

264, 624 

264, 624 

264, 624 

Minor  Construction 

3, 100 

3,100 

3,100 

Planning  &  Design 

14,883 

14,883 

14,883 

Total  Mil.  Con.,  Army  Reserve 

264,624 

282,607 

282, 607 

282, 607 

Mil.  Con.,  Naval  Reserve 

Major  Construction 

55,000 

55,000 

55,000 

55,000 

Planning  &  Design 

2,045 

2,045 

2,045 

Total  Mil.  Con.,  Naval  Reserve 

55,000 

57,045 

57,045 

57,045 

Mil.  Con.,  Air  Force  Reserve 

Major  Construction 

25,350 

25,350 

25,350 

25,350 

Minor  Construction 

5,  443 

5,443 

5,443 

Planning  &  Design 

6,165 

6, 165 

6, 165 

Total  Mil.  Con.,  Air  Force  Reserve 

25,350 

36, 958 

36,  958 

36,  958 

NATO  Security  Investment  Program 

NATO  Security  Investment  Program 

239, 614 

239, 614 

239, 614 

239, 614 

Total  NATO  Security  Investment  Program 

239, 614 

239, 614 

239, 614 

239, 614 

DoD  Family  Housing  Improvement  Fund 

Family  Housing  Improvement  Fund 

850 

850 

850 

Family  Housing  Improvement  Fund 

400,000 

Total  DoD  Family  Housing  Improvement  Fund 

850 

850 

400,850 

Homeowners  Asst  Fund,  Def. 

Other  Operating  Costs 

4,500 

4, 500 

4,500 

4,500 

Total  Homeowners  Asst  Fund,  Def. 

4,500 

4,500 

4,500 

4,500 

Summary  -  23 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 


Appropriation 

Chem  Demil  Const,  Def 
Chem/Demil  Const 

Total  Chem  Demil 

Const,  Def 

($  Thousands) 

Auth 

Amount 

12,000 

12,000 

Auth  for 

Appn  Amount 

144,278 

144,278 

Data  as  of  MAY  2009 

Appn  TOA 

Amount  Amount 

144,278  144,278 

144,278  144,278 

Military  Construction,  Defense-Wide,  RA 

Major  Construction 

Planning  &  Design 

Total  Military  Construction,  Defense-Wide,  RA 

1,327,241 

1,327,241 

1,327,241 

122,759 

1,450,000 

1,327,241  1,327,241 

122,759  122,759 

1,450,000  1,450,000 

Base  Realignment  &  Closure,  Army 

Base  Closure  Round  Iv 

87,855 

87,855 

87,855 

87,855 

Total  Base  Realignment  &  Closure,  Army 

87,855 

87,855 

87,855 

87,855 

Base  Realignment  &  Closure,  Navy 

Base  Closure  Round  Iv 

228,700 

228,700 

228,700 

228,700 

Total  Base  Realignment  &  Closure,  Navy 

228,700 

228,700 

228,700 

228,700 

Base  Realignment  &  Closure,  Air  Force 

Base  Closure  Round  Iv 

139, 155 

139, 155 

139, 155 

139, 155 

Total  Base  Realignment  &  Closure,  Air  Force 

139, 155 

139, 155 

139, 155 

139, 155 

Base  Realignment  &  Closure,  Defense 

Base  Closure  Round  Iv 

2,667 

2,667 

2,  667 

2,  667 

Total  Base  Realignment  &  Closure,  Defense 

2,  667 

2,667 

2,  667 

2,  667 

FY  2005  BRAC  -  Army 

Fy  2005  Brae 

3,502,384 

4,064,344 

4,064,344 

4,064,344 

Global  Posture  Moves 

203, 999 

251,099 

251,099 

251,099 

Total  FY  2005  BRAC  -  Army 

3,706,383 

4,315,443 

4,315,443 

4,315,443 

FY  2005  BRAC  -  Navy 

Fy  2005  Brae 

518,223 

802,155 

802,155 

802,155 

Total  FY  2005  BRAC  -  Navy 

518,223 

802,155 

802,155 

802,155 

FY  2005  BRAC  -  AF 

Fy  2005  Brae 

790,124 

1,013,224 

1,013,224 

1,013,224 

Total  FY  2005  BRAC  -  AF 

790,124 

1,013,224 

1,013,224 

1,013,224 

FY  2005  BRAC  -  Defense  Wide 

Fy  2005  Brae 

1,871,206 

2,634,791 

2, 634, 791 

2, 634,791 

Total  FY  2005  BRAC  -  Defense  Wide 

1,871,206 

2,634,791 

2, 634, 791 

2, 634,791 

Family  Housing  Construction,  Army 

New  Construction 

226,000 

226, 000 

226, 000 

226,  000 

Construction  Improvements 

20,001 

20,001 

20,001 

Planning  &  Design 

579 

579 

579 

Total  Family  Housing  Construction,  Army 

226,000 

246,580 

246, 580 

246, 580 

Family  Housing  Construction,  Army,  RA 

Construction  Of  New  Housing 

33,557 

33,557 

33,557 

33,557 

Post-Acquisition  Construction 

950 

950 

950 

950 

Total  Family  Housing  Construction,  Army,  RA 

34,507 

34,507 

34,507 

34,507 

Family  Housing  Operations  &  Debt,  Army 

Utilities 

113,017 

113,017 

113,017 

Operating  Expenses 

126, 021 

126, 021 

126,  021 

Leasing 

192,849 

192,849 

192,849 

Maintenance  Of  Real  Property 

252,189 

252,189 

252,189 

Housing  Privatization  Support 

32,034 

32,034 

32,034 

Total  Family  Housing  Operations  &  Debt,  Army 

716, 110 

716, 110 

716, 110 

Family  Housing  Operations  &  Debt,  Army,  RA 

Maintenance  Of  Real  Property 

3,  932 

3,  932 

3,  932 

Total  Family  Housing  Operations  &  Debt,  Army,  RA 

3,  932 

3,  932 

3,  932 

Fam  Housing  Construction,  Navy  &  Marine  Corps 

New  Construction 

59, 943 

59, 943 

59,  943 

59,  943 

Summary  -  24 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Amount 

Appn  Amount 

Amount 

Amount 

Construction  Improvements 

318,011 

318,011 

318,011 

Planning  &  Design 

2,169 

2,169 

2,169 

Total  Fam  Housing  Construction,  Navy  &  Marine  Corps 

59, 943 

380,123 

380,123 

380,123 

Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

Utilities 

44,068 

44,068 

44,068 

Operating  Expenses 

89, 101 

89, 101 

89, 101 

Leasing 

130,261 

130,261 

130,261 

Maintenance  Of  Real  Property 

87,074 

87,074 

87,074 

Housing  Privatization  Support 

25,558 

25,558 

25,558 

Total  Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

376,062 

376,  062 

376,  062 

Family  Housing  Construction,  Air  Force 

New  Construction 

71,828 

71,828 

71,828 

71,828 

Construction  Improvements 

316,343 

316, 343 

316, 343 

Planning  &  Design 

7,708 

7,708 

7,708 

Total  Family  Housing  Construction,  Air  Force 

71,828 

395,879 

395,879 

395,879 

Family  Housing  Construction,  Air  Force,  RA 

Construction  Of  New  Housing 

53,900 

53, 900 

53, 900 

53, 900 

Post  Acquisition  Construction 

26,200 

26,200 

26,200 

26,200 

Total  Family  Housing  Construction,  Air  Force,  RA 

80,100 

80,100 

80,100 

80,100 

Family  Housing  Operations  &  Debt,  AF 

Utilities 

100,997 

100, 997 

100, 997 

Operating  Expenses 

117,750 

117,750 

117,750 

Leasing 

94,246 

94,246 

94,246 

Maintenance  Of  Real  Property 

227,912 

227, 912 

227, 912 

Mortgage  Insurance  Premiums 

1 

1 

1 

Housing  Privatization  Support 

53,559 

53,559 

53,559 

Total  Family  Housing  Operations  &  Debt,  AF 

594,465 

594,465 

594,465 

Family  Housing  O&M,  AF,  RA 

Maintenance  Of  Real  Property 

16,461 

16,  461 

16,  461 

Total  Family  Housing  O&M,  AF,  RA 

16,  461 

16,  461 

16,  461 

Fam  Housing  Ops  &  Debt,  Def-Wide 

Utilities 

346 

346 

346 

Operating  Expenses 

4,847 

4,847 

4,847 

Leasing 

43, 473 

43,473 

43,473 

Maintenance  Of  Real  Property 

565 

565 

565 

Total  Fam  Housing  Ops  &  Debt,  Def-Wide 

49,231 

49,231 

49,231 

Military  Construction,  Navy  and  Marine  Corps,  Recovery  Act 

Major  Construction 

275,669 

275, 669 

275, 669 

275, 669 

Planning  &  Design 

4, 331 

4,331 

4,331 

Total  Military  Construction,  Navy  and  Marine  Corps,  Re 

275, 669 

280,000 

280,000 

280,000 

Military  Construction,  Army,  RA 

Major  Construction 

180,000 

180,000 

180,000 

180,000 

Total  Military  Construction,  Army,  RA 

180,000 

180,000 

180,000 

180,000 

Military  Construction,  Army  National  Guard,  Recovery  Act 

Major  Construction 

50,000 

50,000 

50,000 

50,000 

Total  Military  Construction,  Army  National  Guard,  Reco 

50,000 

50,000 

50,000 

50,000 

Military  Construction,  Air  Force,  RA 

Major  Construction 

180,000 

180,000 

180,000 

180,000 

Total  Military  Construction,  Air  Force,  RA 

180,000 

180,000 

180,000 

180,000 

Mil.  Con.,  Air  National  Guard,  RA 

Major  Construction 

50,000 

50,000 

50,000 

50,000 

Total  Mil.  Con.,  Air  National  Guard,  RA 

50,000 

50,000 

50,000 

50,000 

Homeowners  Asst  Fund,  Def.,  RA 

Other  Operating  Cost 

555,000 

555,000 

555,000 

555,000 

Summary  -  25 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 
($  Thousands) 


Data  as  of  MAY  2009 


Appropriation 

Total  Homeowners  Asst  Fund,  Def.,  RA 


Auth  Auth  for 

Amount  Appn  Amount 

555,000  555,000 


Appn 

Amount 

555,000 


TOA 

Amount 

555,000 


Grand  Total 


22,676,842  27,618,050 


27, 621, 000  28,021,000 


Plus:  Proposed  O&M,  DW  Cancellation 

Net  Total  Military  Construction  and  Family  Housing  Title 


181,500 

22,858,342 


181,500 

27,799,550 


181,500 

27,802,500 


181,500^ 

28,202,500 


1/  Reflects  reappropriation  of  $181.5  million  from  the  O&M,  Defense-Wide  appropriation  to  the  Military  Construction,  Defense-Wide 

appropriation  associated  with  the  general  provision  to  properly  fund  a  National  Security  Agency  project  in  the  Military  Construction, 
Defense-Wide  appropriation. 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Grand  Total 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

12,442,792 

12, 690,957 

12,693,907 

12, 693,907 

Outside  the  United  States 

1,792,001 

1,127,093 

1,127,093 

1,127,093 

Unspecified  Locations 

8,442,049 

13,800,000 

13,800,000 

14,200,000 

***  Total  By  Location  *** 

22,676,  842 

27,618,050 

27,621,000 

28,021,000 

By  Purpose: 

Major  Construction 

14,009,237 

13,597,494 

13,600,444 

13,600,444 

Unspecified  Minor  Construction 

555,000 

820,337 

820,337 

820,337 

Planning  and  Design 

931,066 

931,066 

931,066 

Supporting  Activities 

54,467 

54,467 

54,467 

54,467 

NATO  Security  Investment  Program 

239, 614 

239, 614 

239, 614 

239, 614 

New  Construction 

445,228 

445,228 

445,228 

445,228 

Construction  Improvements 

27,150 

681,505 

681,505 

681,505 

Planning  &  Design 

10,456 

10,456 

10,456 

Operating  Expenses 

562,247 

562,247 

562,247 

Leasing 

460,829 

460,829 

460,829 

Maintenance 

588,133 

588,133 

588,133 

Mortgage  Insurance,  Premiums 

1 

1 

1 

Homeowners 

4,500 

4,500 

4,500 

4,500 

Base  Realignment  and  Closure 

7,341,646 

9,221,323 

9,221,323 

9,221,323 

Family  Housing  Improvement  Fund 

850 

850 

400,850 

***  Total  By  Purpose  *** 

22,676,842 

27,618,050 

27,621,000 

28,021,000 

Summary  -  27 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Army 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

5,572,041 

5,747,919 

5,750,869 

5,750,869 

Outside  the  United  States 

470,850 

441,350 

441,350 

441,350 

Unspecified  Locations 

4,355,238 

6,004,558 

6,004,558 

6,004,558 

***  Total  By  Location  *** 

10,398,129 

12,193,827 

12,196, 777 

12,196,777 

By  Purpose: 

Major  Construction 

5,732,084 

5,878,462 

5,881,412 

5,881,412 

Unspecified  Minor  Construction 

555,000 

745,171 

745,171 

745,171 

Planning  and  Design 

254,518 

254,518 

254,518 

Supporting  Activities 

51,800 

51,800 

51,800 

51,800 

New  Construction 

259,557 

259,557 

259,557 

259,557 

Construction  Improvements 

950 

20,951 

20,951 

20,951 

Planning  &  Design 

579 

579 

579 

Operating  Expenses 

126,021 

126,021 

126,021 

Leasing 

192,849 

192,849 

192,849 

Maintenance 

256,121 

256,121 

256,121 

Homeowners 

4,500 

4,500 

4,500 

4,500 

Base  Realignment  and  Closure 

3,794,238 

4,403,298 

4,403,298 

4,403,298 

***  Total  By  Purpose  *** 

10,398,129 

12,193,827 

12,196,777 

12,196,777 

Summary  -  28 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Navy 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,986,311 

3,124, 628 

3,124, 628 

3,124, 628 

Outside  the  United  States 

235,443 

286,355 

286,355 

286,355 

Unspecified  Locations 

799,723 

2,046,471 

2,046,471 

2,046,471 

***  Total  By  Location  *** 

4,021,477 

5, 457,454 

5, 457,454 

5, 457,454 

By  Purpose: 

Major  Construction 

3,214,611 

3,403,840 

3,403,840 

3,403,840 

Unspecified  Minor  Construction 

13,670 

13,670 

13,670 

Planning  and  Design 

252, 904 

252, 904 

252, 904 

New  Construction 

59, 943 

59, 943 

59, 943 

59, 943 

Construction  Improvements 

318,011 

318,011 

318,011 

Planning  &  Design 

2,169 

2,169 

2,169 

Operating  Expenses 

158,727 

158,727 

158,727 

Leasing 

130,261 

130,261 

130,261 

Maintenance 

87,074 

87,074 

87,074 

Base  Realignment  and  Closure 

746, 923 

1,030,855 

1,030,855 

1,030,855 

***  Total  By  Purpose  *** 

4,021,477 

5,457,454 

5, 457,454 

5,457,454 

Summary  -  29 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Air  Force 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

1,468,169 

1,468,169 

1,468,169 

1,468,169 

Outside  the  United  States 

153,028 

153,028 

153,028 

153,028 

Unspecified  Locations 

967,670 

2,273,215 

2,273,215 

2,273,215 

***  Total  By  Location  *** 

2,588,867 

3,894,412 

3,894,412 

3,894,412 

By  Purpose: 

Major  Construction 

1,507,660 

1,507,660 

1,507,660 

1,507,660 

Unspecified  Minor  Construction 

32,643 

32,643 

32,643 

Planning  and  Design 

114,825 

114,825 

114,825 

New  Construction 

125,728 

125,728 

125,728 

125,728 

Construction  Improvements 

26,200 

342,543 

342,543 

342,543 

Planning  &  Design 

7,708 

7,708 

7,708 

Operating  Expenses 

272,306 

272,306 

272,306 

Leasing 

94,246 

94,246 

94,246 

Maintenance 

244,373 

244,373 

244,373 

Mortgage  Insurance,  Premiums 

1 

1 

1 

Base  Realignment  and  Closure 

929,279 

1,152,379 

1,152,379 

1,152,379 

***  Total  By  Purpose  *** 

2,588,867 

3,894,412 

3,894,412 

3,894,412 

Summary  -  30 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Defense  Wide 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,416,271 

2,350,241 

2,350,241 

2,350,241 

Outside  the  United  States 

932,680 

246,360 

246,360 

246,360 

Unspecified  Locations 

2,319,418 

3,475,756 

3,475,756 

3,875,756 

***  Total  By  Location  *** 

5,668,369 

6,072,357 

6,072,357 

6,472,357 

By  Purpose: 

Major  Construction 

3,554,882 

2,807,532 

2,807,532 

2,807,532 

Unspecified  Minor  Construction 

28,853 

28,853 

28,853 

Planning  and  Design 

308,819 

308,819 

308,819 

Supporting  Activities 

2,667 

2,667 

2,667 

2,667 

NATO  Security  Investment  Program 

239, 614 

239, 614 

239, 614 

239, 614 

Operating  Expenses 

5,193 

5,193 

5,193 

Leasing 

43,473 

43,473 

43,473 

Maintenance 

565 

565 

565 

Base  Realignment  and  Closure 

1,871,206 

2, 634, 791 

2, 634, 791 

2, 634, 791 

Family  Housing  Improvement  Fund 

850 

850 

400,850 

***  Total  By  Purpose  *** 

5,668,369 

6,072,357 

6,072,357 

6,472,357 

Summary  -  31 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Active  Forces 


($  Thousands) 

Data  as 

of  MAY  2009 

S\immary 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Bv  Location: 

Inside  the  United  States 

8,586,700 

8,900,895 

8,903,845 

8,903,845 

Outside  the  United  States 

859,321 

880,733 

880,733 

880,733 

Unspecified  Locations 

5, 105, 921 

9,168,004 

9,168,004 

9,168,004 

***  Total  By  Location  *** 

14,551,942 

18,949, 632 

18,952,582 

18,952,582 

By  Purpose: 

Major  Construction 

9,013,034 

9,348,641 

9,351,591 

9,351,591 

Unspecified  Minor  Construction 

196,721 

196,721 

196,721 

Planning  and  Design 

522,480 

522,480 

522,480 

Supporting  Activities 

51,800 

51,800 

51,800 

51,800 

New  Construction 

445,228 

445,228 

445,228 

445,228 

Construction  Improvements 

27,150 

681,505 

681,505 

681,505 

Planning  &  Design 

10,456 

10,456 

10,456 

Operating  Expenses 

557,054 

557,054 

557,054 

Leasing 

417,356 

417,356 

417,356 

Maintenance 

587,568 

587,568 

587,568 

Mortgage  Insurance,  Premiums 

1 

1 

1 

Base  Realignment  and  Closure 

5,014,730 

6,130,822 

6,130,822 

6,130,822 

***  Total  By  Purpose  *** 

14,551,942 

18,949, 632 

18,952,582 

18,952,582 

Summary  -  32 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
National  Guard  and  Reserve  Forces 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

1,439, 821 

1,439, 821 

1,439, 821 

1,439, 821 

Unspecified  Locations 

1,500 

141,030 

141,030 

141,030 

***  Total  By  Location  *** 

1,441,321 

1,580,851 

1,580,851 

1,580,851 

By  Purpose: 

Major  Construction 

1,441,321 

1,441,321 

1,441,321 

1,441,321 

Unspecified  Minor  Construction 

39,763 

39,763 

39,763 

Planning  and  Design 

99,  767 

99,  767 

99,  767 

***  Total  By  Purpose  *** 

1,441,321 

1,580,851 

1,580,851 

1,580,851 

Summary  -  33 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Military  Construction 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

12,328,185 

12,576,350 

12,579,300 

12,579,300 

Outside  the  United  States 

1,434,230 

769,322 

769,322 

769,322 

Unspecified  Locations 

7,882,549 

10,818,578 

10,818,578 

10,818,578 

***  Total  By  Location  *** 

21,644, 964 

24,164,250 

24,167,200 

24,167,200 

By  Purpose: 

Major  Construction 

14,009,237 

13,597,494 

13,600,444 

13,600,444 

Unspecified  Minor  Construction 

120,286 

120,286 

120,286 

Planning  and  Design 

931,066 

931,066 

931,066 

Supporting  Activities 

54,467 

54,467 

54,467 

54,467 

NATO  Security  Investment  Program 

239, 614 

239, 614 

239, 614 

239, 614 

Base  Realignment  and  Closure 

7,341,646 

9,221,323 

9,221,323 

9,221,323 

***  Total  By  Purpose  *** 

21,644,964 

24,164,250 

24,167,200 

24,167,200 

Summary  -  34 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 


Base  Realignment 

and  Closing 

($  Thousands) 

Data  as 

of  MAY  2009 

S\immarv 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

By  Location: 

Unspecified  Locations 

7,341,646 

9,221,323 

9,221,323 

9,221,323 

***  Total  By  Location  *** 

7,341,646 

9,221,323 

9,221,323 

9,221,323 

Bv  Purpose: 

Base  Realignment  and  Closure 

7,341, 646 

9,221,323 

9,221,323 

9,221,323 

***  Total  By  Purpose  *** 

7,341,646 

9,221,323 

9,221,323 

9,221,323 

Summary  -  35 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  Total  Obligational  Authority 
Family  Housing 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

114, 607 

114, 607 

114, 607 

114, 607 

Outside  the  United  States 

357,771 

357,771 

357,771 

357,771 

Unspecified  Locations 

559,500 

2, 981, 422 

2, 981, 422 

3,381,422 

***  Total  By  Location  *** 

1,031,878 

3,453,800 

3,453,800 

3,853,800 

By  Purpose: 

Unspecified  Minor  Construction 

555,000 

700,051 

700,051 

700,051 

New  Construction 

445,228 

445,228 

445,228 

445,228 

Construction  Improvements 

27,150 

681,505 

681,505 

681,505 

Planning  &  Design 

10,456 

10,456 

10,456 

Operating  Expenses 

562,247 

562,247 

562,247 

Leasing 

460,829 

460,829 

460,829 

Maintenance 

588,133 

588,133 

588,133 

Mortgage  Insurance,  Premiums 

1 

1 

1 

Homeowners 

4,500 

4,500 

4,500 

4,500 

Family  Housing  Improvement  Fund 

850 

850 

400,850 

***  Total  By  Purpose  *** 

1,031,878 

3,453,800 

3,453,800 

3,853,800 

Summary  -  36 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

State-Country 

ALABAMA 

Auth 

Amount 

90,556 

Auth  for 

Appn  Amount 

90,556 

Appn 

Amount 

90,556 

TOA 

Amount 

90,556 

ALASKA 

343,000 

343,000 

345,950 

345,950 

ARIZONA 

102,290 

102,290 

102,290 

102,290 

ARKANSAS 

22,668 

22, 668 

22, 668 

22, 668 

CALIFORNIA 

2,097,784 

2,097,874 

2,097,874 

2,097,874 

COLORADO 

605,800 

610,860 

610,860 

610,860 

CONNECTICUT 

106,060 

106,060 

106,060 

106,060 

DELAWARE 

76,703 

76,703 

76,703 

76,703 

DISTRICT  OF  COLUMBIA 

24,220 

24,220 

24,220 

24,220 

FLORIDA 

348,127 

429, 727 

429, 727 

429, 727 

GEORGIA 

876, 810 

897,030 

897,030 

897,030 

HAWAII 

552,649 

593,737 

593,737 

593,737 

IDAHO 

11,430 

11,430 

11,430 

11,430 

ILLINOIS 

94,033 

94,033 

94,033 

94,033 

INDIANA 

46,700 

46,700 

46,700 

46,700 

IOWA 

14, 650 

14, 650 

14, 650 

14, 650 

KANSAS 

188,300 

188,300 

188,300 

188,300 

KENTUCKY 

240,704 

307,922 

307,922 

307,922 

LOUISIANA 

67,475 

67,475 

67,475 

67,475 

MAINE 

50,640 

50,640 

50,640 

50,640 

MARYLAND 

640,155 

455,344 

455,344 

455,344 

MASSACHUSETTS 

37,200 

37,200 

37,200 

37,200 

MICHIGAN 

40,543 

40,543 

40,543 

40,543 

MINNESOTA 

21,000 

21,000 

21,000 

21,000 

MISSISSIPPI 

58,010 

58,010 

58,010 

58,010 

MISSOURI 

141,450 

141,450 

141,450 

141,450 

MONTANA 

36,200 

36,200 

36,200 

36,200 

NEBRASKA 

2,900 

2,900 

2,900 

2,900 

NEVADA 

171,225 

171,225 

171,225 

171,225 

NEW  JERSEY 

57,225 

57,225 

57,225 

57,225 

NEW  MEXICO 

78,250 

78,250 

78,250 

78,250 

NEW  YORK 

266, 975 

266, 975 

266, 975 

266, 975 

NORTH  CAROLINA 

862,210 

862,210 

862,210 

862,210 

Summary  -  37 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


State-Country 

NORTH  DAKOTA 

Auth 

Amount 

48,800 

Auth  for 

Appn  Amount 

48,800 

Appn 

Amount 

48,800 

TOA 

Amount 

48,800 

OHIO 

30,800 

30,800 

30,800 

30,800 

OKLAHOMA 

212,950 

212,950 

212,950 

212,950 

OREGON 

1,300 

1,300 

1,300 

1,300 

PENNSYLVANIA 

83,084 

83,084 

83,084 

83,084 

RHODE  ISLAND 

52,500 

52,500 

52,500 

52,500 

SOUTH  CAROLINA 

185,590 

185,590 

185,590 

185,590 

SOUTH  DAKOTA 

58, 963 

58, 963 

58, 963 

58, 963 

TENNESSEE 

40,932 

40,932 

40,932 

40,932 

TEXAS 

2,175,812 

2,175,812 

2,175,812 

2,175,812 

UTAH 

117, 900 

117, 900 

117, 900 

117, 900 

VERMONT 

16,800 

16,800 

16,800 

16,800 

VIRGINIA 

582,895 

613,895 

613,895 

613,895 

WASHINGTON 

310, 924 

497, 624 

497, 624 

497, 624 

WEST  VIRGINIA 

108,600 

108,600 

108,600 

108,600 

WISCONSIN 

25,400 

25,400 

25,400 

25,400 

WYOMING 

15,600 

15,600 

15,600 

15, 600 

AFGHANISTAN 

124,200 

124,200 

124,200 

124,200 

DIEGO  GARCIA 

35,060 

35,060 

35,060 

35,060 

GERMANY 

287,000 

227,500 

227,500 

227,500 

GREECE 

8,000 

8,000 

8,000 

8,000 

GUAM 

10,600 

10,600 

10,600 

10,600 

GUANTANAMO  BAY,  CUBA 

80,543 

80,543 

80,543 

80,543 

ITALY 

30,000 

30,000 

30,000 

JAPAN 

19,850 

19,850 

19,850 

19,850 

KOREA 

145,000 

145,000 

145,000 

145,000 

MARIANA  ISLANDS 

118,430 

169,342 

169,342 

169,342 

QATAR 

9,200 

9,200 

9,200 

9,200 

UNITED  KINGDOM 

79,228 

79,228 

79,228 

79,228 

WORLDWIDE  CLASSIFIED 

891 

891 

891 

891 

WORLDWIDE  UNSPECIFIED 

8,441,158 

13,799,109 

13,799,109 

14,199,109 

DJIBOUTI 

31,410 

31,410 

31,410 

31,410 

KYRGYZSTAN 

6,000 

6,000 

6,000 

6,000 

Summary  -  38 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

CZECH  REPUBLIC 

176,100 

108,560 

108,560 

108,560 

POLAND 

661,380 

42,600 

42,600 

42,600 

***  Total  Construction  *** 

22,676,842 

27,618,050 

27,621,000 

28,021,000 

Summary  -  39 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

ALABAMA 

72,700 

72,700 

72,700 

72,700 

ALASKA 

144,500 

144,500 

147,450 

147,450 

ARIZONA 

67,800 

67,800 

67,800 

67,800 

ARKANSAS 

10,868 

10,868 

10,868 

10,868 

CALIFORNIA 

75,527 

75,527 

75,527 

75,527 

COLORADO 

564,500 

569,560 

569,560 

569,560 

CONNECTICUT 

41,800 

41,800 

41,800 

41,800 

DELAWARE 

28,000 

28,000 

28,000 

28,000 

FLORIDA 

33,307 

114,907 

114,907 

114,907 

GEORGIA 

785,700 

705,700 

705,700 

705,700 

HAWAII 

368,199 

368,199 

368,199 

368,199 

IDAHO 

11,430 

11,430 

11,430 

11,430 

ILLINOIS 

17,116 

17,116 

17,116 

17,116 

INDIANA 

41,100 

41,100 

41,100 

41,100 

IOWA 

3,050 

3,050 

3,050 

3,050 

KANSAS 

170,300 

170,300 

170,300 

170,300 

KENTUCKY 

180,304 

247,522 

247,522 

247,522 

LOUISIANA 

52,875 

52,875 

52,875 

52,875 

MAINE 

20,000 

20,000 

20,000 

20,000 

MARYLAND 

49,  400 

49,  400 

49,  400 

49,  400 

MASSACHUSETTS 

22,900 

22,900 

22,900 

22,900 

MICHIGAN 

40,543 

40,543 

40,543 

40,543 

MINNESOTA 

15,000 

15,000 

15,000 

15,000 

MISSOURI 

110,250 

110,250 

110,250 

110,250 

NEBRASKA 

2,  900 

2,  900 

2,  900 

2,  900 

NEVADA 

46,  225 

46,  225 

46,  225 

46,  225 

NEW  JERSEY 

13,725 

13,725 

13,725 

13,725 

NEW  YORK 

240,075 

240,075 

240,075 

240,075 

NORTH  CAROLINA 

134,781 

134,781 

134,781 

134,781 

OHIO 

4,000 

4,000 

4,000 

4,000 

OKLAHOMA 

71,000 

71,000 

71,000 

71,000 

OREGON 

1,300 

1,300 

1,300 

1,300 

PENNSYLVANIA 

52,864 

52,864 

52,864 

52,864 

Summary  -  40 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 
($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

RHODE  ISLAND 

5,000 

5,000 

5,000 

5,000 

SOUTH  CAROLINA 

78,000 

78,000 

78,000 

78,000 

SOUTH  DAKOTA 

43,463 

43,463 

43,463 

43,463 

TENNESSEE 

20,972 

20,972 

20,972 

20,972 

TEXAS 

1,372,417 

1,372,417 

1,372,417 

1,372,417 

UTAH 

27,500 

27,500 

27,500 

27,500 

VERMONT 

10,200 

10,200 

10,200 

10,200 

VIRGINIA 

197, 650 

197,650 

197,650 

197,650 

WASHINGTON 

227,500 

329,500 

329,500 

329,500 

WEST  VIRGINIA 

77,300 

77,300 

77,300 

77,300 

WISCONSIN 

18,000 

18,000 

18,000 

18,000 

AFGHANISTAN 

67,000 

67,000 

67,000 

67,000 

GERMANY 

239,000 

179,500 

179,500 

179,500 

ITALY 

30,000 

30,000 

30,000 

JAPAN 

19,850 

19,850 

19,850 

19,850 

KOREA 

145,000 

145,000 

145,000 

145,000 

WORLDWIDE  UNSPECIFIED 

4,355,238 

6,004,558 

6,004,558 

6,004,558 

***  Total  Construction 

***  10,398,129 

12,193,827 

12,196,777 

12,196,777 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Navy  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

ARIZONA 

19,  490 

19,  490 

19,  490 

19,  490 

CALIFORNIA 

1,377,857 

1,377,947 

1,377,947 

1,377,947 

CONNECTICUT 

57,060 

57,060 

57,060 

57,060 

DELAWARE 

11,530 

11,530 

11,530 

11,530 

DISTRICT  OF  COLUMBIA 

24,220 

24,220 

24,220 

24,220 

FLORIDA 

118,610 

118,610 

118,610 

118,610 

GEORGIA 

29,010 

29,010 

29,010 

29,010 

HAWAII 

156,750 

197,838 

197,838 

197,838 

ILLINOIS 

62,940 

62,940 

62,940 

62,940 

MAINE 

30,640 

30,640 

30,640 

30,640 

MARYLAND 

36,207 

48,646 

48,646 

48,646 

MISSISSIPPI 

19,110 

19,110 

19,110 

19,110 

NEW  JERSEY 

23,600 

23,600 

23,600 

23,600 

NORTH  CAROLINA 

533,608 

533,608 

533,608 

533,608 

PENNSYLVANIA 

22,020 

22,020 

22,020 

22,020 

RHODE  ISLAND 

39, 800 

39, 800 

39, 800 

39, 800 

SOUTH  CAROLINA 

70,690 

70,690 

70,690 

70,690 

TENNESSEE 

11,960 

11,960 

11,960 

11,960 

TEXAS 

15,080 

15,080 

15,080 

15,080 

VIRGINIA 

294,805 

294,805 

294,805 

294,805 

WASHINGTON 

31,324 

116,024 

116,024 

116,024 

DIEGO  GARCIA 

35,060 

35,060 

35,060 

35,060 

GUANTANAMO  BAY,  CUBA 

80,543 

80,543 

80,543 

80,543 

MARIANA  ISLANDS 

88,430 

139,342 

139,342 

139,342 

WORLDWIDE  UNSPECIFIED 

799,723 

2,046,471 

2,046,471 

2,046,471 

DJIBOUTI 

31,410 

31,410 

31,410 

31,410 

***  Total  Construction  *** 

4,021,477 

5,457,454 

5,457,454 

5,457,454 

Summary  -  42 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Air  Force  ***  Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


State-Country 

ALABAMA 

Auth 

Amount 

17,856 

Auth  for 

Appn  Amount 

17,856 

Appn 

Amount 

17,856 

TOA 

Amount 

17,856 

ALASKA 

192,200 

192,200 

192,200 

192,200 

ARIZONA 

15,000 

15,000 

15,000 

15,000 

ARKANSAS 

11,800 

11,800 

11,800 

11,800 

CALIFORNIA 

21,200 

21,200 

21,200 

21,200 

COLORADO 

38,300 

38,300 

38,300 

38,300 

CONNECTICUT 

7,200 

7,200 

7,200 

7,200 

DELAWARE 

33,800 

33,800 

33,800 

33,800 

FLORIDA 

75,600 

75,600 

75,600 

75,600 

GEORGIA 

54,700 

54,700 

54,700 

54,700 

INDIANA 

5,  600 

5,  600 

5,  600 

5,  600 

IOWA 

11,600 

11,600 

11,600 

11,600 

KANSAS 

18,000 

18,000 

18,000 

18,000 

LOUISIANA 

14,600 

14,600 

14,600 

14,600 

MARYLAND 

93,548 

93,548 

93,548 

93,548 

MASSACHUSETTS 

14,300 

14,300 

14,300 

14,300 

MINNESOTA 

6,000 

6,000 

6,000 

6,000 

MISSISSIPPI 

38,900 

38,900 

38,900 

38,900 

MISSOURI 

9,200 

9,200 

9,200 

9,200 

MONTANA 

36,200 

36,200 

36,200 

36,200 

NEVADA 

125,000 

125,000 

125,000 

125,000 

NEW  JERSEY 

19, 900 

19,  900 

19, 900 

19,  900 

NEW  MEXICO 

37,450 

37,450 

37,450 

37,450 

NEW  YORK 

26, 900 

26, 900 

26, 900 

26, 900 

NORTH  CAROLINA 

19,200 

19,200 

19,200 

19,200 

NORTH  DAKOTA 

48,800 

48,800 

48,800 

48,800 

OHIO 

26,800 

26,800 

26,800 

26,800 

OKLAHOMA 

74,100 

74,100 

74,100 

74,100 

PENNSYLVANIA 

7,000 

7,000 

7,000 

7,000 

RHODE  ISLAND 

7,700 

7,700 

7,700 

7,700 

SOUTH  CAROLINA 

36, 900 

36, 900 

36, 900 

36, 900 

SOUTH  DAKOTA 

15,500 

15,500 

15,500 

15,500 

TENNESSEE 

8,000 

8,000 

8,000 

8,000 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Air  Force  ***  Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

TEXAS 

154,315 

154,315 

154,315 

154,315 

UTAH 

70,000 

70,000 

70,000 

70,000 

VERMONT 

6,  600 

6,  600 

6,  600 

6,  600 

WASHINGTON 

14,100 

14,100 

14,100 

14,100 

WEST  VIRGINIA 

31,300 

31,300 

31,300 

31,300 

WISCONSIN 

7,400 

7,400 

7,400 

7,400 

WYOMING 

15,600 

15,600 

15,600 

15,600 

AFGHANISTAN 

57,200 

57,200 

57,200 

57,200 

GUAM 

10,600 

10,600 

10,600 

10,600 

UNITED  KINGDOM 

79,228 

79,228 

79,228 

79,228 

WORLDWIDE  CLASSIFIED 

891 

891 

891 

891 

WORLDWIDE  UNSPECIFIED 

966,779 

2,272,324 

2,272,324 

2,272,324 

KYRGYZSTAN 

6,000 

6,000 

6,000 

6,000 

***  Total  Construction  *** 

2,588,867 

3,894,412 

3,894,412 

3,894,412 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2009 

Military  Construction  and  Family  Housing 
Defense  Wide  ***  S\immary  by  State  and  Country 
($  Thousands) 

Data  i 

State-Country 

ALASKA 

Auth 

Amount 

6,300 

Auth  for 

Appn  Amount 

6,300 

Appn 

Amount 

6,300 

CALIFORNIA 

623,200 

623,200 

623,200 

COLORADO 

3,000 

3,000 

3,000 

DELAWARE 

3,373 

3,373 

3,373 

FLORIDA 

120,610 

120,610 

120,610 

GEORGIA 

7,400 

107,620 

107,620 

HAWAII 

27,700 

27,700 

27,700 

ILLINOIS 

13, 977 

13, 977 

13, 977 

KENTUCKY 

60,400 

60,400 

60,400 

MARYLAND 

461,000 

263,750 

263,750 

MISSOURI 

22,000 

22,000 

22,000 

NEW  MEXICO 

40,800 

40,800 

40,800 

NORTH  CAROLINA 

174, 621 

174, 621 

174, 621 

OKLAHOMA 

67,850 

67,850 

67,850 

PENNSYLVANIA 

1,200 

1,200 

1,200 

TEXAS 

634,000 

634,000 

634,000 

UTAH 

20,400 

20,400 

20,400 

VIRGINIA 

90,440 

121,440 

121,440 

WASHINGTON 

38,000 

38,000 

38,000 

GERMANY 

48,000 

48,000 

48,000 

GREECE 

8,000 

8,000 

8,000 

MARIANA  ISLANDS 

30,000 

30,000 

30,000 

QATAR 

9,200 

9,200 

9,200 

WORLDWIDE  UNSPECIFIED 

2,319,418 

3,475,756 

3,475,756 

CZECH  REPUBLIC 

176, 100 

108,560 

108,560 

POLAND 

661,380 

42,600 

42,600 

***  Total  Construction 

***  5,668,369 

6,072,357 

6,072,357 

Summary  -  45 


AY  2009 

TOA 

Amount 

6,300 

623,200 

3,000 

3,373 

120,610 

107.620 
27,700 
13, 977 

60.400 
263,750 

22,000 

40,800 

174. 621 
67,850 

1,200 

634,000 

20.400 
121,440 

38,000 

48,000 

8,000 

30,000 

9,200 

3,875,756 

108,560 

42,600 

6,472,357 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Amount 

Appn  Amount 

Amount 

Amount 

Military  Construction,  Army 

Major  Construction 

3,239,350 

3,442,750 

3,442,750 

3,442,750 

Minor  Construction 

23,000 

23,000 

23,000 

Planning  &  Design 

178,029 

178,029 

178,029 

Supporting  Activities 

17,000 

17,000 

17,000 

17,000 

Total  Military  Construction,  Army 

3,256,350 

3,660,779 

3, 660,779 

3, 660,779 

Military  Construction,  Navy 

Major  Construction 

3,460,404 

3,583,885 

3,583,885 

3,583,885 

Minor  Construction 

12,483 

12,483 

12,483 

Planning  &  Design 

166,896 

166,  896 

166,  896 

Total  Military  Construction,  Navy 

3,460,404 

3,763,264 

3,763,264 

3,763,264 

Military  Construction,  Air  Force 

Major  Construction 

1,045,071 

1,045,071 

1,045,071 

1,045,071 

Minor  Construction 

18,000 

18,000 

18,000 

Planning  &  Design 

82,363 

82,363 

82,363 

Total  Military  Construction,  Air  Force 

1,045,071 

1,145,434 

1,145,434 

1,145,434 

Military  Construction,  Defense-Wide 

Major  Construction 

2, 674, 892 

2, 923,559 

2, 923,559 

2, 923,559 

Minor  Construction 

36,025 

36,  025 

36,  025 

Planning  &  Design 

137,942 

137, 942 

137, 942 

Total  Military  Construction,  Defense-Wide 

2,674,892 

3,097,526 

3,097,526 

3,097,526 

Mil.  Con.,  Army  National  Guard 

Major  Construction 

392,210 

392,210 

392,210 

Minor  Construction 

10,300 

10,300 

10,300 

Planning  &  Design 

23,981 

23, 981 

23, 981 

Total  Mil.  Con.,  Army  National  Guard 

426,491 

426,  491 

426,  491 

Mil.  Con.,  Air  National  Guard 

Major  Construction 

109,200 

109,200 

109,200 

Minor  Construction 

9,000 

9,  000 

9,  000 

Planning  &  Design 

10,061 

10,061 

10,061 

Total  Mil.  Con.,  Air  National  Guard 

128,261 

128,261 

128,261 

Mil.  Con.,  Army  Reserve 

Major  Construction 

349,000 

349, 000 

349, 000 

Minor  Construction 

3,  600 

3,  600 

3,  600 

Planning  &  Design 

22,262 

22,262 

22,262 

Total  Mil.  Con.,  Army  Reserve 

374,862 

374,862 

374,862 

Mil.  Con.,  Naval  Reserve 

Major  Construction 

61,753 

61,753 

61,753 

Planning  &  Design 

2,371 

2,371 

2,371 

Total  Mil.  Con.,  Naval  Reserve 

64,124 

64,124 

64,124 

Mil.  Con.,  Air  Force  Reserve 

Major  Construction 

24,700 

24,700 

24,700 

Minor  Construction 

800 

800 

800 

Planning  &  Design 

1,  976 

1,  976 

1,  976 

Total  Mil.  Con.,  Air  Force  Reserve 

27,476 

27,476 

27,476 

NATO  Security  Investment  Program 

NATO  Security  Investment  Program 

276,314 

276,314 

276, 314 

276, 314 

Total  NATO  Security  Investment  Program 

276,314 

276,314 

276, 314 

276, 314 

DoD  Family  Housing  Improvement  Fund 

Family  Housing  Improvement  Fund 

2,600 

2,  600 

2,  600 

Total  DoD  Family  Housing  Improvement  Fund 

2,600 

2,  600 

2,  600 

Homeowners  Asst  Fund,  Def. 

Other  Operating  Costs 

23,225 

23,225 

23,225 

23,225 

Total  Homeowners  Asst  Fund,  Def. 

23,225 

23,225 

23,225 

23,225 

Chem  Derail  Const,  Def 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Amount 

Appn  Amount 

Amount 

Amount 

Chem/Demil  Const 

146,541 

146, 541 

146, 541 

Total  Chem  Demil  Const,  Def 

146,541 

146, 541 

146, 541 

Base  Realignment  &  Closure,  Army 

Base  Closure  Round  Iv 

98,723 

98,723 

98,723 

98,723 

Total  Base  Realignment  &  Closure,  Army 

98,723 

98,723 

98,723 

98,723 

Base  Realignment  &  Closure,  Navy 

Base  Closure  Round  Iv 

168,000 

168,000 

168,000 

168,000 

Total  Base  Realignment  &  Closure,  Navy 

168,000 

168,000 

168,000 

168,000 

Base  Realignment  &  Closure,  Air  Force 

Base  Closure  Round  Iv 

127,364 

127,364 

127,364 

127,364 

Total  Base  Realignment  &  Closure,  Air  Force 

127,364 

127,364 

127,364 

127,364 

Base  Realignment  &  Closure,  Defense 

Base  Closure  Round  Iv 

2,681 

2,681 

2,  681 

2,  681 

Total  Base  Realignment  &  Closure,  Defense 

2,681 

2,681 

2,  681 

2,  681 

FY  2005  BRAC  -  Army 

Fy  2005  Brae 

3,604, 987 

3, 604, 987 

3, 604, 987 

3, 604, 987 

Global  Posture  Moves 

476,050 

476,050 

476, 050 

476, 050 

Total  FY  2005  BRAC  -  Army 

4,081,037 

4,081,037 

4,081,037 

4,081,037 

FY  2005  BRAC  -  Navy 

Fy  2005  Brae 

544,012 

591,572 

591,572 

591,572 

Total  FY  2005  BRAC  -  Navy 

544,012 

591,572 

591,572 

591,572 

FY  2005  BRAC  -  AF 

Fy  2005  Brae 

418,260 

418,260 

418,260 

418,260 

Total  FY  2005  BRAC  -  AF 

418,260 

418,260 

418,260 

418,260 

FY  2005  BRAC  -  Defense  Wide 

Fy  2005  Brae 

1,850,233 

2,388,629 

2,388, 629 

2,388, 629 

Total  FY  2005  BRAC  -  Defense  Wide 

1,850,233 

2,388,629 

2,388, 629 

2,388, 629 

Family  Housing  Construction,  Army 

New  Construction 

50,000 

50,000 

50,000 

50,000 

Construction  Improvements 

219,300 

219, 300 

219, 300 

Planning  &  Design 

3,  936 

3,  936 

3,  936 

Total  Family  Housing  Construction,  Army 

50,000 

273,236 

273,236 

273,236 

Family  Housing  Operations  &  Debt,  Army 

Utilities 

81, 650 

81, 650 

81, 650 

Operating  Expenses 

88,440 

88,440 

88,440 

Leasing 

205, 685 

205, 685 

205, 685 

Maintenance  Of  Real  Property 

115,854 

115,854 

115,854 

Housing  Privatization  Support 

31,789 

31,789 

31,789 

Total  Family  Housing  Operations  &  Debt,  Army 

523,418 

523,418 

523,418 

Fam  Housing  Construction,  Navy  &  Marine  Corps 

New  Construction 

25,106 

25,106 

25,106 

25,106 

Construction  Improvements 

118,692 

118, 692 

118, 692 

Planning  &  Design 

2,771 

2,771 

2,771 

Total  Fam  Housing  Construction,  Navy  &  Marine  Corps 

25,106 

146,569 

146,  569 

146,  569 

Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

Utilities 

53, 956 

53, 956 

53, 956 

Operating  Expenses 

91,821 

91,821 

91,821 

Leasing 

101,432 

101,432 

101,432 

Maintenance  Of  Real  Property 

94,184 

94,184 

94,184 

Housing  Privatization  Support 

27,147 

27,147 

27,147 

Total  Fam  Housing  Ops  &  Debt,  Navy  &  Marine  Corps 

368,540 

368,540 

368,540 

Family  Housing  Construction,  Air  Force 

Construction  Improvements 

61,787 

61,787 

61,787 

Planning  &  Design 

4,314 

4,314 

4,314 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 


Military  Construction,  Family 

Housing,  and  Homeowners  Assistance 

($ 

Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Appropriation 

Amount 

Appn  Amount 

Amount 

Amount 

Total  Family  Housing  Construction,  Air  Force 

66, 101 

66, 101 

66, 101 

Family  Housing  Operations  &  Debt,  AF 

Utilities 

81, 686 

81, 686 

81, 686 

Operating  Expenses 

113,799 

113,799 

113,799 

Leasing 

103, 406 

103,406 

103,406 

Maintenance  Of  Real  Property 

150,229 

150,229 

150,229 

Housing  Privatization  Support 

53, 816 

53,816 

53,816 

Total  Family  Housing  Operations  &  Debt,  AF 

502,936 

502, 936 

502, 936 

Family  Housing  Construction,  Defense-Wide 

New  Construction 

2,859 

2,859 

2,859 

2,859 

Total  Family  Housing  Construction,  Defense-Wide 

2,859 

2,859 

2,859 

2,859 

Fam  Housing  Ops  &  Debt,  Def-Wide 

Utilities 

274 

274 

274 

Operating  Expenses 

4,818 

4,818 

4,818 

Leasing 

43,687 

43, 687 

43, 687 

Maintenance  Of  Real  Property 

435 

435 

435 

Total  Fam  Housing  Ops  &  Debt,  Def-Wide 

49,214 

49,214 

49,214 

Grand  Total 

18,104,531 

22,946,036 

22,946,  036 

22, 946, 036 
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UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Grand  Total 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

8,548,151 

10,088,703 

10,088,703 

10,088,703 

Outside  the  United  States 

1,876,531 

1,984,931 

1,984,931 

1,984,931 

Unspecified  Locations 

7,679,  849 

10,872,402 

10,872,402 

10,872,402 

***  Total  By  Location  *** 

18,104,531 

22,946,036 

22,946,036 

22,946,036 

By  Purpose: 

Major  Construction 

10,407,217 

12,066,169 

12,066,169 

12,066,169 

Unspecified  Minor  Construction 

12,500 

374, 649 

374, 649 

374, 649 

Planning  and  Design 

625,881 

625,881 

625,881 

Supporting  Activities 

19, 681 

19, 681 

19, 681 

19, 681 

NATO  Security  Investment  Program 

276,314 

276,314 

276,314 

276,314 

New  Construction 

77,965 

77, 965 

77, 965 

77, 965 

Construction  Improvements 

399,779 

399,779 

399,779 

Planning  &  Design 

11,021 

11,021 

11,021 

Operating  Expenses 

380,255 

380,255 

380,255 

Leasing 

454,210 

454,210 

454,210 

Maintenance 

360,702 

360,702 

360,702 

Homeowners 

23,225 

23,225 

23,225 

23,225 

Base  Realignment  and  Closure 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

Family  Housing  Improvement  Fund 

2,600 

2,600 

2,600 

***  Total  By  Purpose  *** 

18,104,531 

22,946,036 

22,946,036 

22,946,036 

Summary  -  49 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Army 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,865,350 

3,848,101 

3,848,101 

3,848,101 

Outside  the  United  States 

441,000 

549, 400 

549,400 

549, 400 

Unspecified  Locations 

4,202,985 

5,210,811 

5,210,811 

5,210,811 

***  Total  By  Location  *** 

7,509,335 

9,608,312 

9,608,312 

9,608,312 

By  Purpose: 

Major  Construction 

3,239,350 

4,330,501 

4,330,501 

4,330,501 

Unspecified  Minor  Construction 

150,339 

150,339 

150,339 

Planning  and  Design 

224,272 

224,272 

224,272 

Supporting  Activities 

17,000 

17,000 

17,000 

17,000 

New  Construction 

50,000 

50,000 

50,000 

50,000 

Construction  Improvements 

219,300 

219,300 

219,300 

Planning  &  Design 

3,936 

3,936 

3,936 

Operating  Expenses 

88,440 

88,440 

88,440 

Leasing 

205,685 

205,685 

205,685 

Maintenance 

115,854 

115,854 

115,854 

Homeowners 

23,225 

23,225 

23,225 

23,225 

Base  Realignment  and  Closure 

4,179,760 

4,179,760 

4,179,760 

4,179,760 

***  Total  By  Purpose  *** 

7,509,335 

9,608,312 

9,608,312 

9,608,312 

Summary  -  50 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Navy 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,936,559 

3,121,793 

3,121,793 

3,121,793 

Outside  the  United  States 

548,951 

548,951 

548,951 

548,951 

Unspecified  Locations 

712,012 

1,431,325 

1,431,325 

1,431,325 

***  Total  By  Location  *** 

4,197,522 

5,102,069 

5,102,069 

5,102,069 

By  Purpose: 

Major  Construction 

3,460,404 

3,645, 638 

3,645, 638 

3,645, 638 

Unspecified  Minor  Construction 

12,483 

12,483 

12,483 

Planning  and  Design 

169,267 

169,267 

169,267 

New  Construction 

25,106 

25,106 

25,106 

25,106 

Construction  Improvements 

118,692 

118,692 

118,692 

Planning  &  Design 

2,771 

2,771 

2,771 

Operating  Expenses 

172,924 

172,924 

172,924 

Leasing 

101,432 

101,432 

101,432 

Maintenance 

94,184 

94,184 

94,184 

Base  Realignment  and  Closure 

712,012 

759,572 

759,572 

759,572 

***  Total  By  Purpose  *** 

4,197,522 

5,102,069 

5,102,069 

5,102,069 

Summary  -  51 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Air  Force 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

690,169 

824,069 

824,069 

824,069 

Outside  the  United  States 

354,902 

354,902 

354,902 

354,902 

Unspecified  Locations 

545,624 

1,236,  861 

1,236,  861 

1,236,  861 

***  Total  By  Location  *** 

1,590,695 

2,415,832 

2,415,832 

2,415,832 

By  Purpose: 

Major  Construction 

1,045,071 

1, 178, 971 

1,178,971 

1, 178, 971 

Unspecified  Minor  Construction 

163,302 

163,302 

163,302 

Planning  and  Design 

94,400 

94,400 

94,400 

Construction  Improvements 

61,787 

61,787 

61,787 

Planning  &  Design 

4,314 

4,314 

4,314 

Operating  Expenses 

113,799 

113,799 

113,799 

Leasing 

103,406 

103,406 

103,406 

Maintenance 

150,229 

150,229 

150,229 

Base  Realignment  and  Closure 

545,624 

545,624 

545,624 

545,624 

***  Total  By  Purpose  *** 

1,590,695 

2,415,832 

2,415,832 

2,415,832 

Summary  -  52 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Defense  Wide 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,056,073 

2,294,740 

2,294,740 

2,294,740 

Outside  the  United  States 

531,678 

531,678 

531,678 

531,678 

Unspecified  Locations 

2,219,228 

2,993,405 

2, 993, 405 

2,993,405 

***  Total  By  Location  *** 

4,806,  979 

5,819,823 

5,819,823 

5,819,823 

By  Purpose: 

Major  Construction 

2,662,392 

2,911,059 

2,911,059 

2,911,059 

Unspecified  Minor  Construction 

12,500 

48,525 

48,525 

48,525 

Planning  and  Design 

137,942 

137,942 

137,942 

Supporting  Activities 

2,681 

2,681 

2,681 

2,681 

NATO  Security  Investment  Program 

276,314 

276,314 

276,314 

276,314 

New  Construction 

2,859 

2,859 

2,859 

2,859 

Operating  Expenses 

5,092 

5,092 

5,092 

Leasing 

43,687 

43,687 

43,687 

Maintenance 

435 

435 

435 

Base  Realignment  and  Closure 

1,850,233 

2,388,629 

2,388,629 

2,388,629 

Family  Housing  Improvement  Fund 

2,600 

2,600 

2,600 

***  Total  By  Purpose  *** 

4,806,  979 

5,819,823 

5,819,823 

5,819,  823 

Summary  -  53 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Active  Forces 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

6,492,078 

6,919,500 

6,919,500 

6,919,500 

Outside  the  United  States 

1,344,853 

1,390,853 

1,390,853 

1,390,853 

Unspecified  Locations 

5,043,309 

7,377,334 

7,377,334 

7,377,334 

***  Total  By  Location  *** 

12,880,240 

15, 687,687 

15, 687,687 

15, 687,687 

By  Purpose: 

Major  Construction 

7,744,825 

8,218,247 

8,218,247 

8,218,247 

Unspecified  Minor  Construction 

302,424 

302,424 

302,424 

Planning  and  Design 

427,288 

427,288 

427,288 

Supporting  Activities 

17,000 

17,000 

17,000 

17,000 

New  Construction 

75,106 

75,106 

75,106 

75,106 

Construction  Improvements 

399,779 

399,779 

399,779 

Planning  &  Design 

11,021 

11,021 

11,021 

Operating  Expenses 

375,163 

375,163 

375,163 

Leasing 

410,523 

410,523 

410,523 

Maintenance 

360,267 

360,267 

360,267 

Base  Realignment  and  Closure 

5,043,309 

5,090,869 

5,090,869 

5,090,869 

***  Total  By  Purpose  *** 

12,880,240 

15,687, 687 

15,687, 687 

15,687, 687 

Summary  -  54 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
National  Guard  and  Reserve  Forces 

($  Thousands)  Data  as  of  MAY  2009 


S\immarv 

Auth  Auth  for 

Amount  Appn  Amount 

Appn 

Amount 

TOA 

Amount 

By  Location: 

Inside  the  United  States 

874,463 

874,463 

874,463 

Outside  the  United  States 

62,400 

62,400 

62,400 

Unspecified  Locations 

84,351 

84,351 

84,351 

***  Total  By  Location  *** 

1,021,214 

1,021,214 

1,021,214 

By  Purpose: 

Major  Construction 

936,863 

936,863 

936,863 

Unspecified  Minor  Construction 

23,700 

23,700 

23,700 

Planning  and  Design 

60, 651 

60, 651 

60, 651 

***  Total  By  Purpose  *** 

1,021,214 

1,021,214 

1,021,214 

Summary  -  55 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Military  Construction 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

8,545,292 

10,085,844 

10,085,844 

10,085,844 

Outside  the  United  States 

1,801,425 

1,909,825 

1,909,825 

1,909,825 

Unspecified  Locations 

7,656, 624 

8, 991,669 

8, 991,669 

8, 991,669 

***  Total  By  Location  *** 

18,003,341 

20,987,338 

20,987,338 

20,987,338 

By  Purpose: 

Major  Construction 

10,407,217 

12,066,169 

12,066,169 

12,066,169 

Unspecified  Minor  Construction 

12,500 

125,708 

125,708 

125,708 

Planning  and  Design 

625,881 

625,881 

625,881 

Supporting  Activities 

19, 681 

19, 681 

19, 681 

19, 681 

NATO  Security  Investment  Program 

276,314 

276,314 

276,314 

276,314 

Base  Realignment  and  Closure 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

***  Total  By  Purpose  *** 

18,003,341 

20,987,338 

20,987,338 

20,987,338 

Summary  -  56 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 


Base  Realignment 

and  Closing 

($  Thousands) 

Data  as 

of  MAY  2009 

S\immarv 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

By  Location: 

Unspecified  Locations 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

***  Total  By  Location  *** 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

Bv  Purpose: 

Base  Realignment  and  Closure 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

***  Total  By  Purpose  *** 

7,287,629 

7,873,585 

7,873,585 

7,873,585 

Summary  -  57 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Family  Housing 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Inside  the  United  States 

2,859 

2,859 

2,859 

2,859 

Outside  the  United  States 

75,106 

75,106 

75,106 

75,106 

Unspecified  Locations 

23,225 

1,880,733 

1,880,733 

1,880,733 

***  Total  By  Location  *** 

101,190 

1, 958,698 

1, 958,698 

1, 958,698 

By  Purpose: 

Unspecified  Minor  Construction 

248,941 

248,941 

248,941 

New  Construction 

77,965 

77, 965 

77, 965 

77, 965 

Construction  Improvements 

399,  779 

399,779 

399,  779 

Planning  &  Design 

11,021 

11,021 

11,021 

Operating  Expenses 

380,255 

380,255 

380,255 

Leasing 

454,210 

454,210 

454,210 

Maintenance 

360,702 

360,702 

360,702 

Homeowners 

23,225 

23,225 

23,225 

23,225 

Family  Housing  Improvement  Fund 

2,600 

2,600 

2,600 

***  Total  By  Purpose  *** 

101,190 

1,958,698 

1,958,698 

1,958,698 

Summary  -  58 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


State-Country 

ALABAMA 

Auth 

Amount 

Auth  for 

Appn  Amount 

3,000 

Appn 

Amount 

3,000 

TOA 

Amount 

3,000 

ALASKA 

317,685 

317,685 

317,685 

317,685 

ARIZONA 

91,670 

111,256 

111,256 

111,256 

ARKANSAS 

30,800 

30,800 

30,800 

30,800 

CALIFORNIA 

1,409,388 

1,595,548 

1,595,548 

1,595,548 

COLORADO 

546,569 

662,269 

662,269 

662,269 

CONNECTICUT 

18,500 

18,500 

18,500 

DELAWARE 

17,400 

17,400 

17,400 

17,400 

FLORIDA 

429, 692 

518,392 

518,392 

518,392 

GEORGIA 

625,465 

654, 965 

654, 965 

654,965 

HAWAII 

256, 695 

298,340 

298,340 

298,340 

IDAHO 

20,000 

36,100 

36,100 

36,100 

ILLINOIS 

30, 957 

30, 957 

30, 957 

INDIANA 

10,100 

10,100 

10,100 

KANSAS 

162,400 

162,400 

162,400 

162,400 

KENTUCKY 

110,935 

164, 976 

164, 976 

164, 976 

LOUISIANA 

49,000 

49,000 

49,000 

49,000 

MAINE 

28,000 

28,000 

28,000 

MARYLAND 

281, 907 

515,307 

515,307 

515,307 

MASSACHUSETTS 

29,000 

29,000 

29,000 

MINNESOTA 

15,000 

35,410 

35,410 

35,410 

MISSISSIPPI 

25, 900 

25, 900 

25, 900 

MISSOURI 

168,570 

170,370 

170,370 

170,370 

NEBRASKA 

24,500 

24,500 

24,500 

NEVADA 

2,700 

28,700 

28,700 

28,700 

NEW  MEXICO 

90,064 

129,064 

129,064 

129,064 

NEW  YORK 

84,500 

98,100 

98,100 

98,100 

NORTH  CAROLINA 

1,118,046 

1,118,046 

1,118,046 

1,118,046 

NORTH  DAKOTA 

11,500 

11,500 

11,500 

11,500 

OHIO 

48,000 

72,400 

72,400 

72,400 

OKLAHOMA 

149,591 

156,  891 

156,  891 

156,  891 

PENNSYLVANIA 

2,859 

52,059 

52,059 

52,059 

RHODE  ISLAND 

45,803 

45,803 

45,803 

45,803 

Summary  -  59 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and 

Family 

Housing 

Summary  by 

State  and  Country 

($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

SOUTH  CAROLINA 

133, 

,552 

203, 

,192 

203, 

.792 

203,792 

TEXAS 

753, 

,041 

763, 

,451 

763, 

.451 

763,451 

UTAH 

846, 

,053 

849, 

,253 

849, 

.253 

849,253 

VIRGINIA 

505, 

,  184 

583, 

,551 

583, 

.551 

583,551 

WASHINGTON 

168, 

,  982 

385, 

,818 

385, 

.818 

385,818 

WISCONSIN 

25, 

,000 

25, 

.000 

25,000 

WYOMING 

9, 

,  100 

9, 

,  100 

9, 

.  100 

9, 100 

AFGHANISTAN 

192, 

,100 

192, 

,100 

192, 

.100 

192,100 

BAHRAIN  ISLAND 

41, 

,526 

41, 

,526 

41, 

.526 

41,526 

BELGIUM 

38, 

,  124 

38, 

,  124 

38, 

.  124 

38,124 

GERMANY 

283, 

,824 

283, 

,824 

283, 

.824 

283,824 

GREECE 

24, 

,000 

24, 

,000 

24, 

.000 

24,000 

GUAM 

63, 

,  102 

93, 

,  102 

93, 

.  102 

93,102 

GUANTANAMO  BAY,  CUBA 

12, 

,500 

12, 

,500 

12, 

.500 

12,500 

ITALY 

31, 

,  300 

77, 

,300 

77, 

.300 

77,300 

JAPAN 

12, 

,000 

12, 

,000 

12, 

.000 

12,000 

KOREA 

87, 

,  626 

87, 

,  626 

87, 

.  626 

87,626 

KUWAIT 

82, 

,000 

82, 

,000 

82, 

.000 

82,000 

MARIANA  ISLANDS 

694, 

,082 

694, 

,082 

694, 

.082 

694,082 

QATAR 

60, 

,000 

60, 

,000 

60, 

.000 

60,000 

OMAN 

116, 

,000 

116, 

,000 

116, 

.000 

116,000 

PUERTO  RICO 

12, 

,  400 

12, 

.  400 

12,400 

SPAIN 

26, 

,278 

26, 

,278 

26, 

.278 

26,278 

TURKEY 

9, 

,200 

9, 

,200 

9, 

.200 

9,200 

UNITED  KINGDOM 

61, 

,  024 

61, 

,024 

61, 

.024 

61,024 

VIRGIN  ISLANDS 

20, 

,000 

20, 

.000 

20,000 

WORLDWIDE  CLASSIFIED 

3, 

,000 

3, 

.000 

3,000 

WORLDWIDE  UNSPECIFIED 

7,679, 

,  849 

10, 

.869, 

,  402 

10, 

,869, 

.  402 

10, 

869, 402 

DJIBOUTI 

41, 

,845 

41, 

,845 

41, 

.845 

41,845 

COLUMBIA 

46, 

,000 

46, 

,000 

46, 

.000 

46,000 

***  Total  Construction 

***  18,104, 

,531 

22, 

.  946, 

,036 

22, 

,  946, 

.036 

22, 

946,036 

Summary  -  60 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

State-Country 

ALABAMA 

Auth 

Amount 

Auth  for 

Appn  Amount 

3,000 

Appn 

Amount 

3,000 

TOA 

Amount 

3,000 

ALASKA 

249, 150 

249,150 

249, 150 

249, 150 

ARIZONA 

21,000 

24,000 

24,000 

24,000 

ARKANSAS 

25,000 

25,000 

25,000 

25,000 

CALIFORNIA 

9,500 

89,000 

89,000 

89,000 

COLORADO 

402,950 

508,450 

508,450 

508,450 

CONNECTICUT 

18,500 

18,500 

18,500 

FLORIDA 

131, 600 

220,300 

220,300 

220,300 

GEORGIA 

531,500 

561,000 

561,000 

561,000 

HAWAII 

191,500 

191,500 

191,500 

191,500 

IDAHO 

16, 100 

16, 100 

16, 100 

ILLINOIS 

23,000 

23,000 

23,000 

INDIANA 

10,100 

10,100 

10,100 

KANSAS 

162,400 

162,400 

162,400 

162,400 

KENTUCKY 

70,000 

124,041 

124,041 

124,041 

LOUISIANA 

49,000 

49,000 

49,000 

49,000 

MARYLAND 

39,000 

39,000 

39,000 

39,000 

MASSACHUSETTS 

29,000 

29,000 

29,000 

MINNESOTA 

20,410 

20,410 

20,410 

MISSISSIPPI 

16, 100 

16, 100 

16, 100 

MISSOURI 

163,000 

164,800 

164,800 

164,800 

NEBRASKA 

23,000 

23,000 

23,000 

NEVADA 

26,000 

26,000 

26,000 

NEW  MEXICO 

39,000 

39,000 

39,000 

NEW  YORK 

84,500 

98,100 

98,100 

98,100 

NORTH  CAROLINA 

140,050 

140,050 

140,050 

140,050 

OHIO 

13,000 

13,000 

13,000 

OKLAHOMA 

103,000 

103,000 

103,000 

103,000 

PENNSYLVANIA 

49,200 

49,200 

49,200 

SOUTH  CAROLINA 

125,300 

191,300 

191,300 

191,300 

TEXAS 

271,300 

367,000 

367,000 

367,000 

UTAH 

25,000 

25,000 

25,000 

25,000 

VIRGINIA 

60, 900 

92,900 

92, 900 

92, 900 

Summary  -  61 


UNCLASSIFIED 


UNCLASSIFIED 


State-Country 

WASHINGTON 

WISCONSIN 

AFGHANISTAN 

GERMANY 

GUAM 

ITALY 

JAPAN 

KOREA 

KUWAIT 

PUERTO  RICO 

VIRGIN  ISLANDS 

WORLDWIDE  UNSPECIFIED 

***  Total  Construction  * 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Army  ***  Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Amount 

9,700 

Auth  for 

Appn  Amount 

111,700 

Appn 

Amount 

111, 700 

TOA 

Amount 

111,700 

25,000 

25,000 

25,000 

170,100 

170,100 

170,100 

170,100 

126,700 

126,700 

126,700 

126,700 

30,000 

30,000 

30,000 

46,000 

46,000 

46,000 

12,000 

12,000 

12,000 

12,000 

50,200 

50,200 

50,200 

50,200 

82,000 

82,000 

82,000 

82,000 

12,400 

12,400 

12,400 

20,000 

20,000 

20,000 

4,202,985 

5,210,811 

5,210,811 

5,210,811 

7,509,335 

9, 608,312 

9,608,312 

9, 608,312 

Summary  -  62 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Navy  ***  S\immary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

ARIZONA 

28,770 

39,  756 

39,  756 

39,  756 

CALIFORNIA 

1,337,909 

1,343,869 

1,343,869 

1,343,869 

FLORIDA 

166,790 

166,790 

166,790 

166,790 

HAWAII 

40,562 

49,207 

49,207 

49,207 

ILLINOIS 

7,957 

7,957 

7,957 

NORTH  CAROLINA 

803,620 

803,620 

803,620 

803,620 

RHODE  ISLAND 

45,803 

45,803 

45,803 

45,803 

SOUTH  CAROLINA 

8,252 

12,492 

12,492 

12,492 

TEXAS 

19,764 

21,974 

21,974 

21,974 

VIRGINIA 

363,443 

393,843 

393,843 

393,843 

WASHINGTON 

121,646 

236, 482 

236, 482 

236, 482 

BAHRAIN  ISLAND 

41,526 

41,526 

41,526 

41,526 

KOREA 

4,376 

4,376 

4,376 

4,376 

MARIANA  ISLANDS 

434, 926 

434, 926 

434, 926 

434, 926 

SPAIN 

26,278 

26,278 

26,278 

26,278 

WORLDWIDE  UNSPECIFIED 

712,012 

1,431,325 

1,431,325 

1,431,325 

DJIBOUTI 

41,845 

41,845 

41,845 

41,845 

***  Total  Construction  *** 

4,197,522 

5,102,069 

5,102,069 

5,102,069 

Summary  -  63 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Air  Force  ***  Summary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


State-Country 

ALASKA 

Auth 

Amount 

40,000 

Auth  for 

Appn  Amount 

40,000 

Appn 

Amount 

40,000 

TOA 

Amount 

40,000 

ARIZONA 

41,900 

47,500 

47,500 

47,500 

ARKANSAS 

5,800 

5,800 

5,800 

5,800 

CALIFORNIA 

19, 900 

28,300 

28,300 

28,300 

COLORADO 

42,600 

52,800 

52,800 

52,800 

DELAWARE 

17,400 

17,400 

17,400 

17,400 

FLORIDA 

108, 600 

108, 600 

108, 600 

108, 600 

HAWAII 

15,000 

48,000 

48,000 

48,000 

IDAHO 

20,000 

20,000 

20,000 

20,000 

MAINE 

28,000 

28,000 

28,000 

MARYLAND 

9,300 

23,300 

23,300 

23,300 

MISSISSIPPI 

9,800 

9,800 

9,800 

NEBRASKA 

1,500 

1,500 

1,500 

NEVADA 

2,700 

2,700 

2,700 

2,700 

NEW  MEXICO 

37,200 

37,200 

37,200 

37,200 

NORTH  DAKOTA 

11,500 

11,500 

11,500 

11,500 

OHIO 

48,000 

59, 400 

59, 400 

59, 400 

OKLAHOMA 

33,337 

40,637 

40,637 

40,637 

TEXAS 

150,779 

152,279 

152,279 

152,279 

UTAH 

21,053 

24,253 

24,253 

24,253 

VIRGINIA 

10,000 

10,000 

10,000 

10,000 

WYOMING 

9,100 

9,100 

9,100 

9,100 

AFGHANISTAN 

22,000 

22,000 

22,000 

22,000 

GERMANY 

58,200 

58,200 

58,200 

58,200 

GUAM 

58,202 

58,202 

58,202 

58,202 

ITALY 

31,300 

31,300 

31,300 

31,300 

QATAR 

60,000 

60,000 

60,000 

60,000 

OMAN 

116,000 

116,000 

116,000 

116,000 

TURKEY 

9,200 

9,200 

9,200 

9,200 

WORLDWIDE  CLASSIFIED 

3,000 

3,000 

3,000 

WORLDWIDE  UNSPECIFIED 

545, 624 

1,233,861 

1,233,861 

1,233,861 

COLUMBIA 

46,000 

46,000 

46,000 

46,000 

***  Total  Construction  *** 

1,590,695 

2,415,832 

2,415,832 

2,415,832 

Summary  -  64 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Defense  Wide  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

ALASKA 

28,535 

28,535 

28,535 

28,535 

CALIFORNIA 

42,079 

134,379 

134,379 

134,379 

COLORADO 

101,019 

101,019 

101,019 

101,019 

FLORIDA 

22,702 

22,702 

22,702 

22,702 

GEORGIA 

93,965 

93,965 

93,965 

93,965 

HAWAII 

9,  633 

9,  633 

9,  633 

9,  633 

KENTUCKY 

40, 935 

40, 935 

40, 935 

40, 935 

MARYLAND 

233,607 

453,007 

453,007 

453,007 

MINNESOTA 

15,000 

15,000 

15,000 

15,000 

MISSOURI 

5,570 

5,570 

5,570 

5,570 

NEW  MEXICO 

52,864 

52,864 

52,864 

52,864 

NORTH  CAROLINA 

174,376 

174,376 

174,376 

174,376 

OKLAHOMA 

13,254 

13,254 

13,254 

13,254 

PENNSYLVANIA 

2,859 

2,859 

2,859 

2,859 

TEXAS 

311,198 

222,198 

222,198 

222,198 

UTAH 

800,000 

800,000 

800,000 

800,000 

VIRGINIA 

70,841 

86,  808 

86,  808 

86,  808 

WASHINGTON 

37,636 

37,636 

37,636 

37,636 

BELGIUM 

38,124 

38,124 

38,124 

38,124 

GERMANY 

98, 924 

98, 924 

98, 924 

98, 924 

GREECE 

24,000 

24,000 

24,000 

24,000 

GUAM 

4,900 

4,900 

4,900 

4,900 

GUANTANAMO  BAY,  CUBA 

12,500 

12,500 

12,500 

12,500 

KOREA 

33,050 

33,050 

33,050 

33,050 

MARIANA  ISLANDS 

259,156 

259,156 

259,156 

259,156 

UNITED  KINGDOM 

61,024 

61,024 

61,024 

61,024 

WORLDWIDE  UNSPECIFIED 

2,219,228 

2,993,405 

2,993,405 

2,993,405 

***  Total  Construction  *** 

4,806,  979 

5,819,823 

5,819,823 

5,819,823 

Summary  -  65 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ALABAMA 

ARMY 

ANNISTON  ARMY  DEPOT 

INDUSTRIAL  WASTE  WATER  TREATMENT  PLANT 

26,000 

26,000 

26,000 

26,000 

TOTAL  ANNISTON  ARMY  DEPOT 

26,000 

26,000 

26,000 

26,000 

REDSTONE  ARSENAL 

CHILD  DEVELOPMENT  CENTER 

2,000 

2,000 

2,000 

2,000 

SYSTEM  SW  ENGINEERING  ANNEX,  PH  2 

20,000 

20,000 

20,000 

20,000 

TOTAL  REDSTONE  ARSENAL 

22,000 

22,000 

22,000 

22,000 

**ARMY 

48,000 

48,000 

48,000 

48,000 

ARMY  NATIONAL  GUARD 

SPRINGVILLE 

READINESS  CENTER,  ADD/ALT  (ADRS) 

3,300 

3,300 

3,300 

3,300 

TOTAL  SPRINGVILLE 

3,300 

3,300 

3,300 

3,300 

NAVY 

EVERGREEN 

NOLE  EVERGREEN  RUNWAY  EXTENSION 

9,560 

9,560 

9,560 

9,560 

TOTAL  EVERGREEN 

9,560 

9,560 

9,560 

9,560 

** ALABAMA 

60,860 

60,860 

60,860 

60,860 

ALASKA 

ARMY 

FORT  RICHARDSON 

BARRACKS 

36,000 

36,000 

36,000 

36,000 

CONSTRUCTION  UNIT  OPERATIONS  FACILITIES 

14,800 

14,800 

14,800 

14,800 

MILITARY  POLICE  OPERATIONS  FACILITIES 

42,000 

42,000 

42,000 

42,000 

TOTAL  FORT  RICHARDSON 

92,800 

92,800 

92,800 

92,800 

FORT  WAINWRIGHT 

BARRACKS 

20,000 

20,000 

20,000 

20,000 

CHILD  DEVELOPMENT  CENTER 

17,000 

17,000 

17,000 

17,000 

COMPANY  OPERATIONS  FACILITY 

14,000 

14,000 

14,000 

14,000 

EOD/MF  UNIT  OPERATIONS  FACILTIES 

11, 600 

11, 600 

11, 600 

11, 600 

RAILHEAD  OPERATIONS  FACILITY,  PHASE  1 

8,900 

8,900 

8,900 

8,900 

REPLACE  SUBSTATION/UPGRADE  ELECTRIC 

60,000 

60,000 

60,000 

60,000 

TOTAL  FORT  WAINWRIGHT 

131,500 

131,500 

131,500 

131, 500 

**ARMY 

224,300 

224,300 

224,300 

224,300 

AIR  FORCE 

ELMENDORF  AFB 

F-22  7  BAY  A/C  SHELTER 

21,400 

21,400 

21,400 

21,400 

F-22  FIGHTER  TOWN  EAST  INFRA  PH  2 

7,100 

7,100 

7,100 

7,100 

F-22  JET  ENGINE  INSPECTION  &  MAINT 

13,800 

13,800 

13,800 

13,800 

F-22  TAXIWAY,  TAXILANE  &  ARM/DE-ARM  PAD 

15,139 

15,139 

15,139 

15,139 

REPLACE  PROF  MIL  EDUC  CTR  PH  1 

13,000 

13,000 

13,000 

13,000 

TOTAL  ELMENDORF  AFB 

70,439 

70,439 

70,439 

70,439 

AIR  FORCE  RESERVE 

ELMENDORF  AFB 

AIRCRAFT  MAINTENANCE  SQUADRON  FACILITY 

4,550 

4,550 

4,550 

4,550 

GROUP  HEADQUARTERS 

10,400 

10,400 

10,400 

10,400 

State  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Nome 

TOTAL  ELMENDORF  AFB 

14,950 

14, 950 

14,950 

14, 950 

**ALASKA 

309, 689 

309, 689 

309,  689 

309,  689 

ARIZONA 

ARMY 

FORT  HUACHUCA 

AIT  TRAINEE  COMPLEX 

EFFLUENT  REUSE  SYSTEM 

GENERAL  INSTRUCTIONAL  BUILDING 

105,000 

11,000 

13,600 

105,000 
11,000 
13, 600 

105,000 
11,000 
13, 600 

105,000 
11,000 
13, 600 

TOTAL  FORT  HUACHUCA 

129, 600 

129, 600 

129, 600 

129, 600 

ARMY  NATIONAL  GUARD 

FLORENCE 

FIELD  MAINTENANCE  SHOP 

10,870 

10,870 

10,870 

10,870 

TOTAL  FLORENCE 

10,870 

10,870 

10,870 

10,870 

NAVY 

YUMA 

BEQ 

TOWWAY  "G" 

22,980 

10,740 

22,980 

10,740 

22,980 

10,740 

22,980 

10,740 

TOTAL  YUMA 

33,720 

33,720 

33,720 

33,720 

AIR  FORCE 

DAVIS-MONTHAN  AFB 

CSAR  EC130  MAINT  HANGAR/AMU 

11,200 

11,200 

11,200 

11,200 

TOTAL  DAVIS-MONTHAN  AFB 

11,200 

11,200 

11,200 

11,200 

LUKE  AFB 

REPAIR  AIRFIELD  PAVEMENTS  PH  1 

5,500 

5,500 

5,500 

5,500 

TOTAL  LUKE  AFB 

5,500 

5,500 

5,500 

5,500 

**AIR  FORCE 

16,700 

16,700 

16,700 

16,700 

** ARIZONA 

190,890 

190,890 

190,890 

190,890 

ARKANSAS 

ARMY  NATIONAL  GUARD 

CAMP  ROBINSON 

AMMUNITION  SUPPLY  POINT 

PROF  ED  CTR/GED  PLUS  TNG  CPLX  (GROW  THE 
URBAN  ASSAULT  COURSE 

FORCE 

4,100 
18,423 
1,  900 

4,100 

18,423 

1,900 

4,100 

18,423 

1,  900 

4,100 

18,423 

1,900 

TOTAL  CAMP  ROBINSON 

24,423 

24,423 

24,423 

24,423 

AIR  FORCE 

LITTLE  ROCK  AFB 

MULTI-PURPOSE  EDUCATION  CENTER 

REPAIR  RUNWAY 

9,800 

9,800 

9,800 

9,800 

9,  800 
9,800 

9,  800 
9,800 

TOTAL  LITTLE  ROCK  AFB 

19, 600 

19, 600 

19, 600 

19, 600 

**ARKANSAS 

44,023 

44,023 

44,023 

44,023 

CALIFORNIA 

ARMY 


State 


2 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Enacted 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

FORT  IRWIN 

CHILD  DEVELOPMENT  CENTER 

11,800 

11,800 

11,800 

11,800 

MILITARY  OPERATIONS  URBAN  TERRAIN,  PH  2 

18,500 

18,500 

18,500 

18,500 

TRAINING  LAND  IMPROVEMENTS 

5,500 

5,500 

5,500 

5,500 

TOTAL  FORT  IRWIN 

35,800 

35,800 

35,800 

35, 800 

PRESIDIO  MONTEREY 

GENERAL  INSTRUCTION  BUILDING 

28,000 

28,000 

28,000 

28,000 

TOTAL  PRESIDIO  MONTEREY 

28,000 

28,000 

28,000 

28,000 

**ARMY 

63,800 

63,800 

63,800 

63,800 

ARMY  NATIONAL  GUARD 

CAMP  ROBERTS 

INFANTRY  PLATOON  BATTLE  COURSE 

2,850 

2,850 

2,850 

2,850 

TOTAL  CAMP  ROBERTS 

2,850 

2,850 

2,850 

2,850 

SACRAMENTO  ARMY  DEPOT 

READINESS  CENTER 

21,000 

21,000 

21,000 

21,000 

TOTAL  SACRAMENTO  ARMY  DEPOT 

21,000 

21,000 

21,000 

21,000 

**ARMY  NATIONAL  GUARD 

23,850 

23,850 

23,850 

23,850 

ARMY  RESERVE 

BT  COLLINS  ARMY  RESERVE  CENTER 

REGIONAL  COMMUNICATIONS  TRAINING  CTR 

6,  874 

6,874 

6,  874 

6,  874 

TOTAL  BT  COLLINS  ARMY  RESERVE  CENTER 

6,874 

6,  874 

6,874 

6,874 

FORT  HUNTER  LIGGETT 

CONVOY  LIVE  EIRE  RANGE 

2,534 

2,534 

2,534 

2,534 

RANGE  CONTROL  FACILITY 

4,501 

4,501 

4,501 

4, 501 

TOTAL  FORT  HUNTER  LIGGETT 

7,035 

7,035 

7,035 

7,035 

GARDEN  GROVE 

ARMY  RESERVE  CENTER 

25,440 

25,440 

25,440 

25,440 

TOTAL  GARDEN  GROVE 

25,440 

25,440 

25,440 

25, 440 

**ARMY  RESERVE 

39,349 

39,349 

39,349 

39,349 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

1ST  MLG  ARMORY 

8,150 

8,150 

8,150 

8,150 

1ST  MLG  GROUP  AND  BATTALION  HQ 

22,220 

22,220 

22,220 

22,220 

1ST  MLG  HEADQUARTERS 

18,160 

18,160 

18,160 

18,160 

ARMORY  -  5TH  MARINE  REGIMENT 

10,890 

10,890 

10,890 

10,890 

ARMORY  -  INTEL  BATTALION 

4,180 

4,180 

4,180 

4,180 

ARMORY  -  REGIMENTAL  AND  BN  HEADQUARTERS 

5,160 

5,160 

5,160 

5, 160 

BEQ  -  CHAPPO 

29,050 

29,050 

29,050 

29,050 

BEQ  -  HEADQUARTERS 

31,980 

31,980 

31, 980 

31, 980 

BEQ  -  MARGARITA 

26,530 

26,530 

26,530 

26,530 

BEQ  -  WOUNDED  WARRIOR  BATTALION 

25, 940 

25,940 

25, 940 

25,940 

BEQ  AND  ARMORY  -  PULGAS 

34,970 

34, 970 

34,970 

34,970 

BEQ  AND  ENLISTED  DINING  FACILITY  -  HQ  AREA 

24,390 

24,390 

24,390 

24, 390 

COMPANY  HQ  -  MP  COMPANY 

8,240 

8,240 

8,240 

8,240 

CONSOLIDATED  COMM/ELECTRONICS  SHOP 

16,  840 

16,840 

16,  840 

16,840 

EOD  OPERATIONS  COMPLEX 

13,090 

13,090 

13,090 

13,090 

FORCE  INTEL  OPS  CENTER  -  HQ  AREA 

24,990 

24,990 

24,990 

24,990 

HANGAR  ADDITIONS 

4,400 

4,400 

4,400 

4,400 

State  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ISR  CAMP  -  INTEL  BATTALION 

19,094 

19,094 

19,094 

19,094 

JIEDDO  BATTLE  COURSES 

9,270 

9,270 

9,270 

9,270 

MARSOC  TRAINING  FACILITIES 

17,730 

17,730 

17,730 

17,730 

PHYSICAL  FITNESS  CENTER 

8,510 

8,510 

8,510 

8,510 

TACTICAL  SUPPORT  VAN  PADS  EXPANSION 

6,050 

6,050 

6,050 

6,050 

TRAFFIC  IMPROVEMENTS 

5,  830 

5,830 

5,830 

5,  830 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

375, 664 

375, 664 

375, 664 

375, 664 

CHINA  LAKE 

JIEDDO  BATTLE  COURSES 

7,210 

7,210 

7,210 

7,210 

TOTAL  CHINA  LAKE 

7,210 

7,210 

7,210 

7,210 

MIRAMAR 

HANGAR  MODIFICATION 

26,760 

26,760 

26,760 

26,760 

TOTAL  MIRAMAR 

26,760 

26,760 

26,  760 

26,  760 

MONTEREY 

COMPUTER  CENTER  ADDITION  B700 

9,780 

9,  780 

9,780 

9,780 

TOTAL  MONTEREY 

9,780 

9,780 

9,  780 

9,780 

POINT  MUGU 

JIEDDO  BATTLE  COURSES 

7,250 

7,250 

7,250 

7,250 

TOTAL  POINT  MUGU 

7,250 

7,250 

7,250 

7,250 

SAN  DIEGO 

CHILD  DEVELOPMENT  CENTER 

17, 930 

17,930 

17, 930 

17, 930 

MAGNETIC  SILENCING  FACILITY  MODIFICATION 

14,590 

14,590 

14,590 

14,590 

MAIN  GATE  (GATE  6)  IMPROVEMENTS 

3,000 

3,000 

3,000 

3,000 

PIER  5002  SUB  FENDER  INSTALLATION 

9,040 

9,040 

9,040 

9,040 

TOTAL  SAN  DIEGO 

44,560 

44,560 

44,560 

44,560 

TWENTYNINE  PALMS,  CALIFORNIA 

ARMORY 

5,920 

5,920 

5,  920 

5,920 

BEQ  AND  PARKING  STRUCTURE 

34,329 

34,329 

34,329 

34,329 

JIEDDO  BATTLE  COURSES 

11,250 

11,250 

11,250 

11,250 

LANDFILL 

13,560 

13,560 

13,560 

13,560 

MOUT  FACILITY  (PHASE  3) 

21,390 

21,390 

21,390 

21,390 

MULTI-BATTALION  OPERATIONS  CENTER 

33,650 

33, 650 

33, 650 

33, 650 

MULTI-BATTALION  OPERATIONS  CENTER 

33,770 

33,770 

33,770 

33,770 

RCT  HQ  FACILITY 

4,440 

4,440 

4,440 

4,440 

TOTAL  TWENTYNINE  PALMS,  CALIFORNIA 

158,309 

158,309 

158,309 

158,309 

**NAVY 

629,533 

629,533 

629,533 

629,533 

NAVY  RESERVE 

MIRAMAR 

RESERVE  CENTER  ADDITIONS  -  MIRAMAR  CA 

5,580 

5,580 

5,580 

5,580 

TOTAL  MIRAMAR 

5,580 

5,580 

5,580 

5,580 

AIR  FORCE 

BEALE  AFB 

CHILD  DEVELOPMENT  CENTER 

17, 600 

17, 600 

17, 600 

17, 600 

TOTAL  BEALE  AFB 

17, 600 

17, 600 

17, 600 

17,600 

EDWARDS  AIR  FORCE  BASE 

MAIN  BASE  RUNWAY  INCREMENT  #3 

35,000 

35,000 

35,000 

State  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

MAIN  BASE  RUNWAY  INCREMENT  #4 

8,500 

8,500 

8,500 

TOTAL  EDWARDS  AIR  FORCE  BASE 

43,500 

43,500 

43,500 

TRAVIS  AFB 

C-17  ROAD  IMPROVEMENTS 

2,620 

2,620 

2,  620 

2,  620 

C-17  SOUTHWEST  LANDING  ZONE 

22,000 

22,000 

22,000 

22,000 

GLOBAL  SPT  SQUAD  FACILITY 

10,800 

10,800 

10,800 

10,800 

TOTAL  TRAVIS  AFB 

35,420 

35,420 

35,420 

35,420 

**AIR  FORCE 

53,020 

96,520 

96,520 

96,520 

SPECIAL  OPERATIONS  COMMAND 

CAMP  PENDLETON,  CALIFORNIA 

SOF  PARALOFT/DIVE  LOCKER  (MARSOB-W) 

5,770 

5,770 

5,770 

5,770 

SOF  SUPPLY  FACILITY  (MARSOC) 

8,310 

8,310 

8,310 

8, 310 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

14,080 

14,080 

14,080 

14,080 

CORONA 

SOF  SPECIAL  BOAT  TEAM  OPERATIONS  FACILITY  (NS 

12,000 

12,000 

12,000 

12,000 

TOTAL  CORONA 

12,000 

12,000 

12,000 

12,000 

**SPECIAL  OPERATIONS  COMMAND 

26,080 

26,080 

26,080 

26,080 

DEFENSE  LOGISTICS  AGENCY 

POINT  LOMA  ANNEX 

REPLACE  FUEL  STORAGE  FACILITIES 

140,000 

55,700 

55,700 

55,700 

TOTAL  POINT  LOMA  ANNEX 

140,000 

55,700 

55,700 

55,700 

**CALIFORNIA 

981,212 

940,412 

940,412 

940,412 

COLORADO 

ARMY 

FORT  CARSON,  COLORADO 

BARRACKS 

53,000 

53,000 

53,000 

53,000 

CHILD  DEVELOPMENT  CENTER 

8,400 

8,400 

8,400 

8,400 

DEFENSE  ACCESS  ROAD 

8,300 

8,300 

8,300 

8,300 

ENGINEER  HQ/UNIT  OPERATIONS  FACILITIES 

59,000 

59,000 

59,000 

59,000 

HOSPITAL  ADDITION  AND  DENTAL  CLINIC 

18,000 

18,000 

18,000 

18,000 

INDOOR  RANGE 

4,900 

4,  900 

4,900 

4,900 

MP  UNIT  OPERATIONS  FACILITIES 

13,000 

13,000 

13,000 

13,000 

SOLIDER  FAMILY  ASSISTANCE  CENTER 

8,100 

8,100 

8,100 

8,100 

TOTAL  FORT  CARSON,  COLORADO 

172,700 

172,700 

172,700 

172,700 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

AMMUNITION  DEMILITARIZATION  FACILITY  PH  IX 

35,159 

35,159 

35,159 

TOTAL  PUEBLO  DEPOT 

35,159 

35,159 

35, 159 

AIR  FORCE 

FORT  CARSON,  COLORADO 

AIR  SUPT  OPS  SQUADRON  COMPLEX 

13,500 

13,500 

13,500 

13,500 

TOTAL  FORT  CARSON,  COLORADO 

13,500 

13,500 

13,500 

13,500 

SCHRIEVER  AFB 

AIR  AND  SPACE  INTEGRATION  FACILITY 

24,500 

24,500 

24,500 

24,500 

State  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  SCHRIEVER  AEB 

24,500 

24,500 

24,500 

24,500 

U.S.  AIR  FORCE  ACADEMY 

UPGRADE  ACADEMIC  FACILITY  PH  IVB 

15,000 

15,000 

15,000 

15,000 

TOTAL  U.S.  AIR  FORCE  ACADEMY 

15,000 

15,000 

15,000 

15,000 

**AIR  FORCE 

53,000 

53,000 

53,000 

53,000 

AIR  NATIONAL  GUARD 

BUCKLEY  AIR  FORCE  BASE 

SQUADRON  OPERATIONS  FACILITY 

7,300 

7,300 

7,300 

7,300 

TOTAL  BUCKLEY  AIR  FORCE  BASE 

7,300 

7,300 

7,300 

7,300 

♦♦COLORADO 

233,000 

268,159 

268,159 

268,159 

CONNECTICUT 

ARMY  NATIONAL  GUARD 

NIANTIC 

READINESS  CENTER  (ADRS) 

13,600 

13,600 

13, 600 

13,600 

TOTAL  NIANTIC 

13,600 

13, 600 

13,600 

13, 600 

NAVY 

NEW  LONDON 

SUBMARINE  LEARNING  CENTER 

9,260 

9,260 

9,260 

9,260 

WATERFRONT  OPERATIONS  SMALL  CRAFT  FACILITY 

11, 900 

11,900 

11, 900 

11, 900 

TOTAL  NEW  LONDON 

21,160 

21,160 

21,160 

21,160 

♦♦CONNECTICUT 

34,760 

34,760 

34,760 

34,760 

DELAWARE 

ARMY 

DOVER  AFB 

JOINT  PERSONAL  EFFECTS  DEPOT 

17,500 

17,500 

17,500 

17,500 

TOTAL  DOVER  AFB 

17,500 

17,500 

17,500 

17,500 

AIR  NATIONAL  GUARD 

NEW  CASTLE  COUNTY  AIRPORT 

REPLACE  AIRCRAFT  MAINT  HANGAR 

10,800 

10,800 

10,800 

10,800 

TOTAL  NEW  CASTLE  COUNTY  AIRPORT 

10,800 

10,800 

10,800 

10,800 

♦♦DELAWARE 

28,300 

28,300 

28,300 

28,300 

DISTRICT  OF  COLUMBIA 

AIR  FORCE 

BOLLING  AFB 

COMMUNICATION  SWITCH  FACILITY 

2,500 

2,500 

2,500 

2,500 

TOTAL  BOLLING  AFB 

2,500 

2,500 

2,500 

2,500 

DEFENSE  INTELLIGENCE  AGENCY 

BOLLING  AFB 

INSTALL  BACKUP  WATER  SYSTEM 

1,012 

1,012 

1,012 

1,012 

TOTAL  BOLLING  AFB 

1,012 

1,012 

1,012 

1,012 

♦♦DISTRICT  OF  COLUMBIA 

3,512 

3,512 

3,512 

3,512 

State  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

State/Component/Installation  Amount  Appn  Amount  Amount  Amount 

- Project  Name - -  -  -  - 


FLORIDA 

ARMY 

MIAMI  DORAL 

CHILD  DEVELOPMENT  CENTER  3,467  3,467 

SOUTHCOM  HEADQUARTERS  FACILITY  233,533  96,533  100,000  100,000 


TOTAL  MIAMI  DORAL  237,000  100,000  100,000  100,000 


ARMY  NATIONAL  GUARD 
CAMP  BRANDING 

RTI  PH3  -  JOINT  OPS  CENTER  TRAINING  FACILITY 
TOTAL  CAMP  BRANDING 
JACKSONVILLE 

ARMY  AVN  SUPPORT  FACILITY  ADD/ALT 
TOTAL  JACKSONVILLE 
**ARMY  NATIONAL  GUARD 
NAVY 

BLOUNT  ISLAND 

MAIN  GATE  IMPROVEMENTS 

SLIPWAY  BARRIER  -  BLOUNT  ISLAND 

TOTAL  BLOUNT  ISLAND 

CAPE  CANAVERAL  AFS 
ENGINEERING  SERVICES  BUILDING 

TOTAL  CAPE  CANAVERAL  AFS 

PANAMA  CITY 

LITTORAL  WARFARE  SYSTEMS  FACILITY 
TOTAL  PANAMA  CITY 
PENSACOLA 

FIRE  STATION  EXPANSION  -  CORRY  STATION 

TOTAL  PENSACOLA 

WHITING  FIELD 
JIEDDO  BATTLE  COURSES 

TOTAL  WHITING  FIELD 

**NAVY 

AIR  FORCE 
EGLIN  AFB 

CHILD  DEVELOPMENT  CENTER 

CONSTRUCT  SEAWALLS  SANTA  ROSA  IS  RANGE  COMP 
F-35  ADAL  53RD  JOINT  REPROGRAMMING  FAC 
F-35  INTEGRATED  TRAINING  CENTER 
F-35  SQUADRON  OPS/AMU/HANGAR 
REPAIR  ROADS  SANTA  ROSA  IS  RANGE  COMPLEX 

TOTAL  EGLIN  AFB 

MACDILL  AFB 

ALTER  USCENTCOM  HEADQUARTERS 


15,524 

15,524 

15,524 

15,524 

15,524 

15,524 

15,524 

15,524 

12,200 

12,200 

12,200 

12,200 

12,200 

12,200 

12,200 

12,200 

27,724 

27,724 

27,724 

27,724 

7,570 

7,570 

7,570 

7,570 

2,670 

2,670 

2,670 

2,670 

10,240 

10,240 

10,240 

10,240 

9,  900 

9,  900 

9,  900 

9,  900 

9,  900 

9,  900 

9,  900 

9,  900 

13,870 

13,870 

13,870 

13,870 

13,870 

13,870 

13,870 

13,870 

3,140 

3,140 

3,140 

3, 140 

3,140 

3,140 

3,140 

3,140 

780 

780 

780 

780 

780 

780 

780 

780 

37,930 

37, 930 

37,930 

37,930 

11,000 

11,000 

11,000 

11,000 

35,000 

35,000 

35,000 

35,000 

8,300 

8,300 

8,300 

8,300 

39,000 

39,000 

39,000 

39,000 

27,000 

27,000 

27,000 

27,000 

49,000 

49,000 

49,000 

49,000 

169,300 

169,300 

169,300 

169,300 

57,000 

57,000 

57,000 

57,000 

State 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

CENTCOM  JOINT  INTELLIGENCE  CENTER 
EOD  FACILITY 

3,500 

25,000 

3,500 

25,000 

3,500 

25,000 

3,500 

TOTAL  MACDILL  AFB 

60,500 

85,500 

85,500 

85,500 

PATRICK  AFB 

CHILD  DEVELOPMENT  CENTER 

11,854 

11,854 

11,854 

11,854 

TOTAL  PATRICK  AFB 

11,854 

11,854 

11,854 

11,854 

TYNDALL  AFB 

1ST  AIR  FORCE  FORCES  FACILITY  HQ 

8,400 

8,400 

8,400 

8,400 

FITNESS  CENTER 

19,014 

19,014 

19,014 

19,  014 

REPAIR  AIRFIELD 

19,000 

19,000 

19,000 

19,000 

TOTAL  TYNDALL  AFB 

46,414 

46,  414 

46,  414 

46,414 

**AIR  FORCE 

288,068 

313,068 

313,068 

313,068 

AIR  NATIONAL  GUARD 

JACKSONVILLE  lAP 

COMMUNICATIONS  TRAINING  FACILITY 

6,000 

6,000 

6,000 

6,000 

TOTAL  JACKSONVILLE  lAP 

6,000 

6,000 

6,000 

6,000 

TRICARE  MANAGEMENT  ACTIVITY 

MACDILL  AFB 

CLINIC  REPLACEMENT,  INC  II 
PHARMACARE  ADDITION/ALTERATION 

5,000 

41,400 

5,000 

41,400 

5,000 

41,400 

5,000 

TOTAL  MACDILL  AFB 

5,000 

46,400 

46,  400 

46,  400 

SPECIAL  OPERATIONS  COMMAND 

HURLBURT  FIELD 

SOF  COMBAT  WEATHER  OPERATIONS  FACILITY  (10  CW 

14,900 

14, 900 

14,900 

14,900 

SOF  MAINTENANCE  STORAGE  FACILITY 

(DASH-21) 

4,711 

4,711 

4,711 

4,711 

SOF  OPERATIONS  FACILITY  (DCGS) 

5,500 

5,500 

5,500 

5,500 

SOF  SQUADRON  OPERATIONS  ADDITION 

(1  SOW) 

4,000 

4,000 

4,000 

4,000 

TOTAL  HURLBURT  FIELD 

29,  111 

29,  111 

29,111 

29,  111 

MACDILL  AFB 

SOF  501-D  BUILDING  ADDITION  PHASE 

2  (SCSO) 

12,200 

12,200 

12,200 

12,200 

SOF  ACQUISITION  CENTER  (SOAL) 

36,334 

36,334 

36,334 

36,  334 

TOTAL  MACDILL  AFB 

48,534 

48,534 

48,534 

48,534 

**SPECIAL  OPERATIONS  COMMAND 

77, 645 

77,645 

77, 645 

77,645 

DEFENSE  LOGISTICS  AGENCY 

KEY  WEST 

REPLACE  FUEL  PUMP  HOUSE 

1,874 

1,874 

1,874 

1,874 

TOTAL  KEY  WEST 

1,874 

1,874 

1,874 

1,874 

** FLORIDA 

681,241 

610,641 

610,641 

610,641 

GEORGIA 

ARMY 

FORT  BENNING 

CHILD  DEV  CTR  UNDER  6 

3,700 

3,700 

3,700 

3,700 

CHILD  DEVELOPMENT  CENTER 

7,800 

7,800 

7,800 

7,800 

MODIFIED  RECORD  FIRE  RANGE 

5,800 

5,800 

5,800 

5,800 

RECEPTION  STATION,  PH  1 

51,000 

51,000 

51,000 

51,000 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Enacted 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

SIMULATIONS  TRAINING  FACILITY 

56,000 

56,000 

56,000 

56,000 

TRAINEE  BARRACKS  COMPLEX 

73,000 

73,000 

73,000 

73,000 

TOTAL  FORT  BENNING 

197,300 

197,300 

197,300 

197,300 

FORT  STEWART,  GEORGIA 

BARRACKS 

25,000 

25,000 

25,000 

25,000 

BARRACKS  COMPLEX 

36,000 

36,000 

36,000 

36,000 

BRIGADE  COMPLEX-HEADQUARTERS 

26,000 

26,000 

26,000 

26,000 

FIRE  STATION 

5,500 

5,500 

5,500 

5,500 

HR  UNIT  OPERATIONS  FACILITIES 

15,000 

15,000 

15,000 

15,000 

QUARTERMASTER  UNIT  OPERATIONS  FACILITIES 

16,000 

16,000 

16,000 

16,000 

SOLIDER  FAMILY  ASSISTANCE  CENTER 

6,000 

6,000 

6,000 

6,000 

TOTAL  FORT  STEWART,  GEORGIA 

129,500 

129,500 

129,500 

129,500 

**ARMY 

326,800 

326,800 

326, 800 

326, 800 

NAVY 

ALBANY 

WAREHOUSE  -  COMBAT  VEHICLE 

9,  980 

9,  980 

9,  980 

9,  980 

TOTAL  ALBANY 

9,  980 

9,  980 

9,  980 

9,  980 

AIR  FORCE 

MOODY  AFB 

COMMERCIAL  ACCESS  GATE 

7,500 

7,500 

7,500 

7,500 

TOTAL  MOODY  AFB 

7,500 

7,500 

7,500 

7,500 

ROBINS  AFB 

AIRCRAFT  COMPONENT  REPAIR  EAC 

14,700 

14,700 

14,700 

14,700 

COMMAND  POST 

5,000 

5,000 

5,000 

5,000 

TOTAL  ROBINS  AFB 

19,700 

19,  700 

19,700 

19,700 

**AIR  FORCE 

27,200 

27,200 

27,200 

27,200 

AIR  NATIONAL  GUARD 

SAVANNAH/HILTON  HEAD  lAP 

REPLACE  TROOP  TRAINING  QUARTERS 

9,000 

9,000 

9,000 

9,000 

TOTAL  SAVANNAH/HILTON  HEAD  lAP 

9,000 

9,000 

9,000 

9,000 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  BENNING 

HOSPITAL  REPLACEMENT  PHASE  II 

350,000 

350,000 

350,000 

350,000 

TOTAL  FORT  BENNING 

350,000 

350,000 

350,000 

350,000 

SPECIAL  OPERATIONS  COMMAND 

FORT  BENNING 

SOF  BATTALION  COMPLEX  (75  RGR) 

18,512 

18,512 

18,512 

18,512 

SOF  HQ  AND  MOTOR  POOL  COMPLEX  75RGR 

38,416 

38,416 

38,416 

38,416 

SOF  HQ  BUILDING  ADDITION  (75  RGR 

5,663 

5,  663 

5,  663 

5,  663 

SOF  TACTICAL  EQUIPMENT  SHOP  (75  RGR) 

9,000 

9,000 

9,000 

9,  000 

TOTAL  FORT  BENNING 

71,591 

71,591 

71,591 

71,591 

FORT  STEWART,  GEORGIA 

SOF  SUPPORT  COMPANY  FACILITY  (CSST,  1/75  RGR) 

14,709 

14,709 

14,709 

14,709 

TOTAL  FORT  STEWART,  GEORGIA 

14,709 

14,709 

14,709 

14,709 

**SPECIAL  OPERATIONS  COMMAND 

86,300 

86,300 

86,300 

86,300 

State  -  9 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

NATIONAL  SECURITY  AGENCY 

AUGUSTA 

REGIONAL  SECURITY  OPERATION  CENTER  INC  III 

100,742 

100,742 

100,742 

TOTAL  AUGUSTA 

100,742 

100,742 

100,742 

**GE0RGIA 

809,280 

910,022 

910,022 

910,022 

HAWAII 

ARMY 

FORT  SHAETER 

BARRACKS  COMPLEX 

31,000 

31,000 

31,000 

31,000 

TOTAL  FORT  SHAFTER 

31,000 

31,000 

31,000 

31,000 

KAHUKU 

TACTICAL  VEHICLE  WASH  FACILITY 

10,200 

10,200 

10,200 

10,200 

TOTAL  KAHUKU 

10,200 

10,200 

10,200 

10,200 

SCHOFIELD  BARRACKS 

BARRACKS  COMPLEX 

BARRACKS  COMPLEX 

CHILD  DEVELOPMENT  CENTER 

43,000 

45,000 

12,500 

43,000 

45,000 

12,500 

43,000 

45,000 

12,500 

43,000 

45,000 

12,500 

TOTAL  SCHOFIELD  BARRACKS 

100,500 

100,500 

100,500 

100,500 

WHEELER  AFB 

BARRACKS  COMPLEX 

51,000 

51,000 

51,000 

51,000 

TOTAL  WHEELER  AFB 

51,000 

51,000 

51,000 

51,000 

**ARMY 

192,700 

192,700 

192,700 

192,700 

NAVY 

KANEOHE  BAY 

BEQ 

37,961 

37,961 

37,961 

37,961 

TOTAL  KANEOHE  BAY 

37,961 

37,961 

37, 961 

37,961 

PEARL  HARBOR 

DRY  DOCK  SHIP  SUPPORT  SERVICES 

PACFLT  SUB  DRIVE-IN  MAG  SILENCING  FAC  (INC) 

30,200 

99,860 

30,200 

49,860 

30,200 

49,860 

30,200 

49,860 

TOTAL  PEARL  HARBOR 

130,060 

80,060 

80,060 

80,060 

WAHIAWA 

COMMUNICATION  CENTER 

65,410 

65,410 

65,410 

65,410 

TOTAL  WAHIAWA 

65,410 

65,410 

65,410 

65,410 

**NAVY 

233,431 

183,431 

183,431 

183, 431 

AIR  FORCE 

HICKAM  AFB 

C-17  PARKING  RAMP 

DCGS  INTELLIGENCE  SQUADRON  OPS  FACILITY 

15,471 

16,500 

15, 471 
16,500 

15,471 

16,500 

15,471 

16,500 

TOTAL  HICKAM  AFB 

31, 971 

31, 971 

31, 971 

31, 971 

SPECIAL  OPERATIONS  COMMAND 

PEARL  HARBOR 

SOF  SPECIAL  BOAT  TEAM  OPERATIONS  FACILITY  (NS 

14,000 

14,000 

14,000 

14,000 

State  -  10 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Nome 

TOTAL  PEARL  HARBOR 

14,000 

14,000 

14,000 

14,000 

NATIONAL  SECURITY  AGENCY 

KUNIA 

REGIONAL  SECURITY  OPERATION  CENTER  INC  III 

136,318 

136,318 

136, 318 

TOTAL  KUNIA 

136,318 

136,318 

136,318 

DEFENSE  LOGISTICS  AGENCY 

HICKAM  AFB 

REPLACE  HYDRANT  FUELS  SYSTEM 

11, 900 

11, 900 

11, 900 

11, 900 

TOTAL  HICKAM  AFB 

11,900 

11,900 

11,900 

11,900 

** HAWAII 

484,002 

570,320 

570,320 

570,320 

IDAHO 

ARMY  NATIONAL  GUARD 

GOWEN  FIELD 

RAILHEAD,  PH  II 

7,615 

7,615 

7,615 

7,615 

TOTAL  GOWEN  FIELD 

7,  615 

7,615 

7,  615 

7,  615 

ORCHARD  TRAINIG  AREA 

URBAN  ASSAULT  COURSE 

1,700 

1,700 

1,700 

1,700 

TOTAL  ORCHARD  TRAINIG  AREA 

1,700 

1,700 

1,700 

1,700 

**ARMY  NATIONAL  GUARD 

9,315 

9,315 

9,315 

9,  315 

**IDAHO 

9,315 

9,315 

9,315 

9,315 

ILLINOIS 

ARMY 

ROCK  ISLAND 

COMBINED  FIRE  POLICE  FACILITY  PH2 

3,350 

3,350 

3,350 

3,350 

TOTAL  ROCK  ISLAND 

3,350 

3,350 

3,350 

3,350 

ARMY  NATIONAL  GUARD 

ST  CLAIR  COUNTY 

READINESS  CENTER  (ADRS) 

8,100 

8,100 

8,100 

8,100 

TOTAL  ST  CLAIR  COUNTY 

8,100 

8,100 

8,100 

8,100 

NAVY 

GREAT  LAKES 

RTC  INFRASTRUCTURE  UPGRADE,  GREAT  LAKES 
SMALL  ARMS  MARKMANSHIP  TRAINER 

16, 650 
10,221 

16, 650 
10,221 

16, 650 
10,221 

16, 650 
10,221 

TOTAL  GREAT  LAKES 

26,  871 

26,871 

26,  871 

26,  871 

AIR  FORCE 

SCOTT  AFB 

CHILD  DEVELOPMENT  CENTER 

SECURITY  FORCES  OPERATIONS  FACILITY 

8,200 

16,700 

8,200 

16,700 

8,200 

16,700 

8,200 

16,700 

TOTAL  SCOTT  AFB 

24, 900 

24, 900 

24, 900 

24, 900 

TRICARE  MANAGEMENT  ACTIVITY 

GREAT  LAKES 

FEDERAL  HEALTHCARE  FACILITY 

99,000 

99,000 

99,000 

99,000 

State  -  11 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Enacted 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

TOTAL  GREAT  LAKES 

99,000 

99,000 

99,000 

99,000 

**ILLIN0IS 

162,221 

162,221 

162,221 

162,221 

INDIANA 

ARMY  NATIONAL  GUARD 

CAMP  ATTERBURY 

DEPARTMENT  OF  PUBLIC  WORKS  FACILITY 

12,200 

12,200 

12,200 

12,200 

TOTAL  CAMP  ATTERBURY 

12,200 

12,200 

12,200 

12,200 

MUSCATATUCK 

SECURITY  FENCE 

4,996 

4,996 

4,996 

4,996 

TOTAL  MUSCATATUCK 

4,996 

4,996 

4,  996 

4,  996 

**ARMY  NATIONAL  GUARD 

17,196 

17,196 

17,196 

17,196 

NAVY 

CRANE 

SECURED  ENGINEERING  FACILITY 

12,000 

12,000 

12,000 

12,000 

SPECIAL  WEAPONS  ASSESSMENT  FACILITY 

11,800 

11,800 

11,800 

11,800 

TOTAL  CRANE 

23,800 

23,800 

23,800 

23,800 

AIR  NATIONAL  GUARD 

HULMAN  REGIONAL  AIRPORT 

TFI-DISTRIBUTED  GROUND  STA  (DGS)  BDDN 

7,700 

7,700 

7,700 

7,700 

TOTAL  HULMAN  REGIONAL  AIRPORT 

7,700 

7,700 

7,700 

7,700 

** INDIANA 

48,696 

48, 696 

48,696 

48,696 

IOWA 

ARMY  NATIONAL  GUARD 

IOWA  CITY 

READINESS  CENTER 

13,186 

13,186 

13,186 

13,186 

TOTAL  IOWA  CITY 

13,186 

13,186 

13,186 

13, 186 

**IOWA 

13,186 

13,186 

13,186 

13,186 

KANSAS 

ARMY 

FORT  LEAVENWORTH 

BARRACKS 

12,800 

12,800 

12,800 

12,800 

BARRACKS  COMPLEX 

55,000 

55,000 

55,000 

55,000 

CHAPEL  COMPLEX,  PH  1 

11,600 

11,600 

11,600 

11, 600 

MQ  HQ  MPIR  UNIT  OPERATIONS  FACILITIES 

23,000 

23,000 

23,000 

23,000 

TOTAL  FORT  LEAVENWORTH 

102,400 

102,400 

102,400 

102,400 

FORT  RILEY,  KANSAS 

BARRACKS 

50,000 

50,000 

50,000 

50,000 

CHILD  DEVELOPMENT  CENTER 

8,500 

8,500 

8,500 

8,500 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

28,000 

28,000 

28,000 

28,000 

ENG  BN  HQ/UNIT  OPERATIONS  FACILITIES 

43,000 

43,000 

43,000 

43,000 

HEALTH  AND  DENTAL  CLINIC 

8,800 

8,800 

8,800 

8,800 

MILITARY  WORKING  DOG  FAC 

1,900 

1,900 

1,900 

1,900 

TRANSITIONING  WARRIOR  SUPPORT  COMPLEX 

50,000 

50,000 

50,000 

50,000 

State  -  12 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  FORT  RILEY,  KANSAS 

190,200 

190,200 

190,200 

190,200 

**ARMY 

292,600 

292,600 

292,600 

292,600 

AIR  FORCE 

FORT  RILEY,  KANSAS 

AIR  SUPPORT  OPS  SQUADRON  COMPLEX 

12,515 

12,515 

12,515 

12,515 

TOTAL  FORT  RILEY,  KANSAS 

12,515 

12,515 

12,515 

12,515 

MCCONNELL  AFB 

MXG  CONSOL  &  FORWARD  LOGISTICS  CENTER 

6,300 

6,300 

6,300 

6,300 

TOTAL  MCCONNELL  AFB 

6,300 

6,300 

6,300 

6,300 

**AIR  FORCE 

18,815 

18,815 

18,815 

18,815 

AIR  NATIONAL  GUARD 

SMOKEY  HILL  ANG  RANGE 

TFI-AIR  SUPT  OPS  SQUADRON  BEDDOWN 

9,000 

9,000 

9,000 

9,000 

TOTAL  SMOKEY  HILL  ANG  RANGE 

9,000 

9,000 

9,000 

9,000 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  RILEY,  KANSAS 

HOSPITAL  REPLACEMENT  PHASEI 

404,000 

404,000 

404,000 

404,000 

TOTAL  FORT  RILEY,  KANSAS 

404,000 

404,000 

404,000 

404,000 

**KANSAS 

724,415 

724,415 

724,415 

724,415 

KENTUCKY 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

AMMUNITION  DEMILITARIZATION  FACILITY  PH  VIII 

69,017 

69,017 

69,017 

TOTAL  BLUE  GRASS  ARMY  DEPOT 

69,017 

69,017 

69,017 

ARMY 

FORT  CAMPBELL,  KENTUCKY 

BARRACKS 

27,000 

27,000 

27,000 

27,000 

CHILD  DEVELOPMENT  CENTER 

8,600 

8,600 

8,  600 

8,  600 

CHILD  DEVELOPMENT  CENTER 

9,  900 

9,  900 

9,  900 

9,  900 

INDOOR  RANGE 

5,000 

5,000 

5,000 

5,000 

MP/CID  MEDICAL  UNIT  OPERATIONS  FACILITIES 

24,000 

24,000 

24,000 

24,000 

SOLDIER  FAMILY  ASSISTANCE  CENTER  (SFAC) 

7,400 

7,400 

7,400 

7,400 

VEHICLE  MAINTENANCE  SHOP 

49,  000 

49,000 

49,000 

49,000 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

130,900 

130, 900 

130,900 

130,900 

FORT  KNOX 

CANTONMENT  AREA  ROADS,  PAVED 

6,700 

6,700 

6,700 

6,700 

CHILD  DEVELOPMENT  CENTER  -  SCHOOL  AGE 

7,400 

7,400 

7,400 

7,400 

TOTAL  FORT  KNOX 

14,100 

14,100 

14,100 

14,100 

**ARMY 

145,000 

145,000 

145,000 

145,000 

ARMY  NATIONAL  GUARD 

LONDON 

READINESS  CENTER  PH2  -  JOINT  SUPPORT  OPERATIO 

2,427 

2,427 

2,427 

2,427 

TOTAL  LONDON 

2,427 

2,427 

2,427 

2,427 

State  -  13 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

SPECIAL  OPERATIONS  COMMAND 

FORT  CAMPBELL,  KENTUCKY 

SOF  BATTALION  OPERATIONS  COMPLEX  (2/5  SFG) 
SOF  GROUP  SUPPORT  BATTALION  (CSST,  5SFG) 

35,000 

18,500 

35,000 

18,500 

35,000 

18,500 

35,000 

18,500 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

53,500 

53,500 

53,500 

53,500 

**KENTUCKY 

200,927 

269, 944 

269, 944 

269, 944 

LOUISIANA 

ARMY 

FORT  POLK,  LOUISIANA 

4TH  BRIGADE  HEADQUARTERS 

CHILD  DEVELOPMENT  CENTER 

SOLIDER  FAMILY  ASSISTANCE  CENTER 

9,800 

6,100 

4,900 

9,800 

6,100 

4,900 

9,800 

6,100 

4,900 

9,  800 
6, 100 
4,900 

TOTAL  FORT  POLK,  LOUISIANA 

20,800 

20,800 

20,800 

20,800 

AIR  NATIONAL  GUARD 

CAMP  BEAUREGARD 

TFI-  UPGRADE  ASOS  FACILITY 

1,800 

1,800 

1,800 

1,800 

TOTAL  CAMP  BEAUREGARD 

1,800 

1,800 

1,800 

1,800 

**LOUISIANA 

22,600 

22,600 

22,600 

22, 600 

MAINE 

NAVY 

KITTERY 

CONSOLIDATED  EMERGENCY  CONTROL  CENTER 

9,700 

9,  700 

9,700 

9,700 

TOTAL  KITTERY 

9,700 

9,700 

9,700 

9,700 

**MAINE 

9,700 

9,700 

9,700 

9,700 

MARYLAND 

ARMY 

ABERDEEN  PROVING  GROUND 

AUTOMOTIVE  TECHNOLOGY  EVALUATING  FAC 

12,200 

12,200 

12,200 

12,200 

TOTAL  ABERDEEN  PROVING  GROUND 

12,200 

12,200 

12,200 

12,200 

NAVY 

INDIAN  HEAD 

NEXT  GENERATION  ENERGETICS  RESEARCH  LAB 

9,  450 

9,  450 

9,  450 

9,  450 

TOTAL  INDIAN  HEAD 

9,  450 

9,  450 

9,  450 

9,  450 

PATUXENT  RIVER 

AIRCRAFT  PROTOTYPE  FACILITY  PHASE  1 

E-2  ADVANCED  HAWKEYE  RDT&E  FACILITY 

JPALS  ADDITION  TO  BUILDING  2110/2122 

17,990 

13,650 

6,720 

17,990 

13, 650 
6,720 

17,990 

13,650 

6,  720 

17,990 
13, 650 
6,  720 

TOTAL  PATUXENT  RIVER 

38,360 

38,360 

38,360 

38,360 

SUITLAND 

NATIONAL  MARITIME  INTEL  CENTER  (INC  3) 

52,069 

52,069 

52,069 

TOTAL  SUITLAND 

52,069 

52,069 

52,069 

**NAVY 

47,810 

99,879 

99,879 

99,  879 

State  -  14 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  DETRICK 

USAMRIID  STAGE  I,  INC  II 

150,000 

150,000 

150,000 

TOTAL  FORT  DETRICK 

150,000 

150,000 

150,000 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

NSAW  OPSl  SOUTH  STAIR  TOWER 

NSAW  PSC  UTILITY  MGMT  SYSTEM  PH  II 

4,000 

7,901 

4,000 

7,901 

4,000 

7,901 

4,000 

7,901 

TOTAL  FORT  MEADE 

11, 901 

11, 901 

11, 901 

11,901 

♦♦MARYLAND 

71,911 

273,980 

273,980 

273,980 

MASSACHUSETTS 

AIR  FORCE 

HANSCOM  AFB 

RENOVATE  ACQUISITION  MANAGEMENT  FAC 

B1102C 

12,800 

12,800 

12,800 

12,800 

TOTAL  HANSCOM  AFB 

12,800 

12,800 

12,800 

12,800 

AIR  NATIONAL  GUARD 

BARNES  MAP 

FIRE  CRASH/RESCUE  STATION 

7,300 

7,300 

7,300 

7,300 

TOTAL  BARNES  MAP 

7,300 

7,300 

7,300 

7,300 

OTIS  ANGB 

TFI-DIGITAL  GROUND  STA  (DGS)  IOC  BEDDN 

1,800 

1,800 

1,800 

1,800 

TOTAL  OTIS  ANGB 

1,800 

1,800 

1,800 

1,800 

♦♦AIR  NATIONAL  GUARD 

9,100 

9, 100 

9,100 

9,100 

♦♦MASSACHUSETTS 

21, 900 

21,900 

21, 900 

21,900 

MICHIGAN 

ARMY 

DETROIT 

GROUND  SYS  PWR&ENERGY  LAB 

18,500 

18,500 

18,500 

18,500 

TOTAL  DETROIT 

18,500 

18,500 

18,500 

18,500 

ARMY  NATIONAL  GUARD 

CAMP  GRAYLING  RANGE 

INFANTRY  PLATOON  BAT  CSE  W/CONVOY  LIVE  FIRE 

R  2,450 

2,450 

2,450 

2,450 

TOTAL  CAMP  GRAYLING  RANGE 

2,450 

2,450 

2,450 

2,450 

LANSING 

USPFO  &  READINESS  CENTER  RENOVATION 

PH2 

4,239 

4,239 

4,239 

4,239 

TOTAL  LANSING 

4,239 

4,239 

4,239 

4,239 

♦♦ARMY  NATIONAL  GUARD 

6,  689 

6,  689 

6,  689 

6,  689 

NAVY  RESERVE 

DETROIT 

RESERVE  TRAINING  CENTER  -  SELFRIDGE 

MI 

4,030 

4,030 

4,030 

4,030 

TOTAL  DETROIT 

4,030 

4,030 

4,030 

4,030 

State  -  15 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**MICHIGAN 

29,219 

29,219 

29,219 

29,219 

MINNESOTA 

ARMY  NATIONAL  GUARD 

CAMP  RIPLEY 

COMBINED  ARMS  COLLECTIVE  TRAINING 
COMBINED  ARMS  COLLECTIVE  TRAINING 

FACILITY 
FACILITY  PH 

4,850 

12,600 

4,850 

12,600 

4,850 

12,600 

4,850 

12,600 

TOTAL  CAMP  RIPLEY 

17,450 

17,450 

17,450 

17,450 

AIR  NATIONAL  GUARD 

DULUTH  lAP 

REPLACE  BASE  STORAGE  FACILITIES 

1,500 

1,500 

TOTAL  DULUTH  lAP 

1,500 

1,500 

**MINNESOTA 

17,450 

17,450 

18, 950 

18, 950 

MISSISSIPPI 

ARMY  NATIONAL  GUARD 

CAMP  SHELBY 

BATTALION  BILLETING  SPACE  AND  SUPPLY  BUILDING 
LIVE  FIRE  SHOOT  HOUSE/URBAN  ASSAULT  COURSE 

11,503 

4,000 

11,503 

4,000 

11,503 

4,000 

11,503 

4,000 

TOTAL  CAMP  SHELBY 

15,503 

15,503 

15,503 

15,503 

NAVY 

GULFPORT 

JIEDDO  BATTLE  COURSES 

6,570 

6,570 

6,570 

6,570 

TOTAL  GULFPORT 

6,570 

6,570 

6,570 

6,570 

MERIDIAN 

FIRE  STATION 

6,770 

6,770 

6,770 

6,770 

TOTAL  MERIDIAN 

6,770 

6,770 

6,770 

6,770 

**NAVY 

13,340 

13,340 

13,340 

13,340 

AIR  FORCE 

COLUMBUS  AFB 

MISSION  SUPPORT  COMPLEX  PH  2 

9,  800 

9,800 

9,  800 

9,  800 

TOTAL  COLUMBUS  AFB 

9,800 

9,800 

9,800 

9,800 

AIR  NATIONAL  GUARD 

KEY  FIELD  ANG 

ASOS/ATCS  TRAINING  CENTER 

6, 100 

6, 100 

6, 100 

6, 100 

TOTAL  KEY  FIELD  ANG 

6,100 

6, 100 

6,100 

6, 100 

SPECIAL  OPERATIONS  COMMAND 

STENNIS 

SOF  RIVERINE  &  COMBINED  CRAFT  OPS 

FAC  (SBT-22 

10,200 

10,200 

10,200 

10,200 

TOTAL  STENNIS 

10,200 

10,200 

10,200 

10,200 

**MISSISSIPPI 

54, 943 

54, 943 

54, 943 

54, 943 

MISSOURI 

ARMY 

FORT  LEONARD  WOOD 


State  -  16 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

4,150 

4,150 

4,150 

4,150 

AUTOMATED  PISTOL  RANGE 

2,700 

2,700 

2,700 

2,700 

BARRACKS 

26,000 

26,000 

26,000 

26,000 

CHAPEL 

10,400 

10,400 

10,400 

10,400 

CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

DINING  FACILITY-BASIC  COMBAT  TRNG  COMPLEX 

22,000 

22,000 

22,000 

22,000 

MANEUVER  FINANCE  GF  UNIT  OPERATIONS  FAC 

56,000 

56,000 

56,000 

56,000 

MODIFIED  RECORD  FIRE  RANGE 

3,800 

3,800 

3,800 

3,800 

MODIFIED  RECORD  FIRE  RANGE 

4,000 

4,000 

4,000 

4,000 

STARBASE  COMPLEX  6,  PHASE  1 

50,000 

50,000 

50,000 

50,000 

TOTAL  FORT  LEONARD  WOOD 

186,050 

186,050 

186,050 

186,050 

ARMY  NATIONAL  GUARD 

WHITEMAN  AFB 

ARMY  AVIATION  SUPPORT  FACILITY 

30,000 

30,000 

30,000 

30,000 

TOTAL  WHITEMAN  AFB 

30,000 

30,000 

30,000 

30,000 

AIR  FORCE 

WHITEMAN  AFB 

CONSOLIDATED  COMMUNICATION  CENTER 

11,400 

11,400 

11,400 

11,400 

TOTAL  WHITEMAN  AFB 

11,400 

11,400 

11,400 

11,400 

♦♦MISSOURI 

227,450 

227,450 

227,450 

227,450 

MONTANA 

ARMY  RESERVE 

BUTTE 

ARMY  RESERVE  CENTER/LAND 

7,629 

7,629 

7,629 

7,629 

TOTAL  BUTTE 

7,629 

7,629 

7,629 

7,629 

AIR  FORCE 

MALMSTROM  AFB 

CONSTRUCT  COMMUNITY  ACTIVITY  CENTER 

7,000 

7,000 

7,000 

7,000 

TOTAL  MALMSTROM  AFB 

7,000 

7,000 

7,000 

7,000 

♦♦MONTANA 

14, 629 

14,629 

14, 629 

14, 629 

NEBRASKA 

AIR  FORCE 

OFFUTT  AFB 

ADAL  INTELL  SQUADRON  FAC 

16, 952 

16, 952 

16, 952 

16, 952 

TOTAL  OFFUTT  AFB 

16, 952 

16, 952 

16, 952 

16, 952 

AIR  NATIONAL  GUARD 

LINCOLN  MAP 

ADD/ALTER  SECURITY  FORCES/COMM  FAC 

8,  900 

8,900 

8,  900 

8,  900 

TOTAL  LINCOLN  MAP 

8,900 

8,900 

8,900 

8,900 

♦♦NEBRASKA 

25,852 

25,852 

25,852 

25,852 

NEVADA 

ARMY 

HAWTHORNE  ARMY  AMMUNITION  PLANT 

GROUND  WATER  TREATMENT  PLANT 

8,300 

8,300 

8,300 

8,300 

State  -  17 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  HAWTHORNE  ARMY  AMMUNITION  PLANT 

8,300 

8,300 

8,300 

8,300 

NAVY 

FALLON 

RANGE  IMPROVEMENTS  TGTB-20 

11,460 

11,460 

11,460 

11,460 

TOTAL  FALLON 

11,460 

11,460 

11,460 

11,460 

AIR  FORCE 

NELLIS  AFB 

JOINT  TERMINAL  AIR  CONTROL  VIRTUAL  TRNG  FAC  4,950 

4,  950 

4,  950 

4,  950 

TOTAL  NELLIS  AFB 

4,950 

4,  950 

4,  950 

4,950 

AIR  NATIONAL  GUARD 

RENO-TAHOE  lAP 

VEHICLE  MAINTENANCE  SHOP 

5,200 

5,200 

5,200 

5,200 

TOTAL  RENO-TAHOE  lAP 

5,200 

5,200 

5,200 

5,200 

**NEVADA 

29, 910 

29, 910 

29, 910 

29, 910 

NEW  HAMPSHIRE 

AIR  NATIONAL  GUARD 

PEASE  INTERNATIONAL  TRADE  PORT 

REPLACE  OPERATIONS  AND  TRAINING  FACILITY 

8,900 

8,900 

8,900 

8,900 

TOTAL  PEASE  INTERNATIONAL  TRADE  PORT 

8,  900 

8,900 

8,  900 

8,  900 

**NEW  HAMPSHIRE 

8,  900 

8,900 

8,  900 

8,  900 

NEW  JERSEY 

ARMY 

PICATINNY  ARSENAL 

ARMAMENT  INTEGRATION  FACILITY 

9,  900 

9,  900 

9,  900 

9,  900 

TOTAL  PICATINNY  ARSENAL 

9,  900 

9,  900 

9,  900 

9,  900 

ARMY  RESERVE 

FORT  DIX 

COMBINED  MAINTENANCE  FACILITY 

TACTICAL  TRAINING  BASE  PHASE  I 

17,000 

5,900 

17,000 

5,  900 

17,000 

5,900 

17,000 
5,  900 

TOTAL  FORT  DIX 

22,900 

22, 900 

22,900 

22,900 

NAVY 

LAKEHURST 

JOINT  INSTALLATION  ROAD  IMPROVEMENTS 

4,100 

4,100 

4,100 

4,100 

TOTAL  LAKEHURST 

4,100 

4,100 

4,100 

4,100 

AIR  FORCE 

MCGUIRE  AFB 

USAF  EC  JIEDDO  TRAINING  FACILITY 

6,200 

6,200 

6,200 

6,  200 

TOTAL  MCGUIRE  AFB 

6,200 

6,200 

6,200 

6,200 

AIR  NATIONAL  GUARD 

ATLANTIC  CITY  lAP 

TFI-ASOS  BEDDOWN 

9,  800 

9,  800 

9,  800 

9,800 

TOTAL  ATLANTIC  CITY  lAP 

9,800 

9,800 

9,800 

9,  800 

State  -  18 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**HEW  JERSEY 

52,900 

52,900 

52,900 

52,900 

NEW  MEXICO 

ARMY 

WHITE  SANDS 

ENG  BN  HQ/UNIT  OPERATIONS  FACILITIES 

71,000 

71,000 

71,000 

71,000 

TOTAL  WHITE  SANDS 

71,000 

71,000 

71,000 

71,000 

AIR  FORCE 

CANNON  AFB 

ADAL  HANGAR  09  FOR  C-130 

1,688 

1,688 

1,688 

1,688 

CHILD  DEVELOPMENT  CENTER 

8,000 

8,000 

8,000 

8,000 

TOTAL  CANNON  AFB 

9,  688 

9,  688 

9,  688 

9,  688 

KIRTLAND  AFB 

PJ/CRO  LOGISTICS  BUILDING 

3,700 

3,700 

3,700 

3,700 

PJ/CRO  RESCUE/RECOVERY  TRAINING  CENTER 

11,400 

11,400 

11,400 

11,400 

TOTAL  KIRTLAND  AFB 

15,100 

15, 100 

15,100 

15, 100 

**AIR  FORCE 

24,788 

24,788 

24,788 

24,788 

SPECIAL  OPERATIONS  COMMAND 

CANNON  AFB 

SOF  FLIGHT  SIMULATOR  FACILITY 

7,500 

7,500 

7,500 

7,500 

TOTAL  CANNON  AFB 

7,500 

7,500 

7,500 

7,500 

DEFENSE  LOGISTICS  AGENCY 

KIRTLAND  AFB 

REPLACE  FUEL  UNLOAD  FACILITY 

1,800 

1,800 

1,800 

1,800 

TOTAL  KIRTLAND  AFB 

1,800 

1,800 

1,800 

1,800 

**NEW  MEXICO 

105,088 

105,088 

105,088 

105,088 

NEW  YORK 

ARMY 

FORT  DRUM,  NEW  YORK 

AUTOMATED  QUALIFICATION  TRAINING  RANGE 

9,  600 

9,  600 

9,  600 

9,  600 

BARRACKS 

61,000 

61,000 

61,000 

61,000 

BN  FWD  SUPT/ENG  UNIT  OPERATIONS  FACILITIES 

41,000 

41,000 

41,000 

41,000 

BRIGADE  COMPLEX  MAINTENANCE  FACILITY 

44,000 

44,000 

44,000 

44,000 

BRIGADE  COMPLEX-BARRACKS/OPERATIONS 

40,000 

40,000 

40,000 

40,000 

BRIGADE  COMPLEX-COMPANY  OPERATIONS 

48,400 

48,400 

48,400 

48,400 

CHILD  DEVELOPMENT  CENTER 

10,600 

10,600 

10,600 

10,600 

INFRASTRUCTURE  UPGRADES 

12,000 

12,000 

12,000 

12,000 

MP  BN  HQ/MP  UNIT  OPERATIONS  FACILITIES 

38,000 

38,000 

38,000 

38,000 

WARRIOR  IN  TRANSITION  FACILITIES 

38,000 

38,000 

38,000 

38,000 

TOTAL  FORT  DRUM,  NEW  YORK 

342,600 

342,600 

342, 600 

342, 600 

ARMY  RESERVE 

FORT  DRUM,  NEW  YORK 

ARMY  RESERVE  CENTER 

15,923 

15, 923 

15,923 

15, 923 

TOTAL  FORT  DRUM,  NEW  YORK 

15,923 

15, 923 

15,923 

15, 923 

AIR  NATIONAL  GUARD 

FRANCIS  S.  GABRESKI  AIRPORT 

PARARESCUE  FAC  ILITY,  PHASE  I 

8,400 

8,400 

8,400 

8,400 

State  -  19 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  FRANCIS  S.  GABRESKI 

AIRPORT 

8,400 

8,400 

8,400 

8,400 

GRIFFISS 

NEADS  SUPPORT  FACILITY  PHASE 

II 

6,  600 

6,  600 

6,  600 

6,  600 

TOTAL  GRIEFISS 

6,  600 

6,  600 

6,  600 

6,  600 

HANCOCK  FIELD 

UPGRADE  BASE  FACILITY/INFRASTRUCTURE  SYS 

5,100 

5,100 

5,100 

5,100 

TOTAL  HANCOCK  FIELD 

5,100 

5, 100 

5,100 

5, 100 

**AIR  NATIONAL  GUARD 

20,100 

20,100 

20,100 

20,100 

TRICARE  MANAGEMENT  ACTIVITY 
FORT  DRUM,  NEW  YORK 

MEDICAL  CLINIC  ADD/ALT 

41,000 

41,000 

41,000 

41,000 

TOTAL  FORT  DRUM,  NEW  YORK 

41,000 

41,000 

41,000 

41,000 

**NEW  YORK 

419, 623 

419, 623 

419, 623 

419, 623 

NORTH  CAROLINA 

ARMY 

FORT  BRAGG 

AMMUNITION  SUPPLY  POINT/VEH  MAIN  FAC 

88,000 

88,000 

88,000 

88,000 

BARRACKS 

73,000 

73,000 

73,000 

73,000 

BARRACKS  COMPLEX 

55,000 

55,000 

55,000 

55,000 

BARRACKS  COMPLEX  BUTNER  ROAD 

42,000 

42,000 

42,000 

42,000 

BARRACKS  COMPLEX,  INCR  3 

47,400 

47,400 

47,400 

BLOOD  DONOR  CENTER 

4,800 

4,800 

4,800 

4,800 

CHILD  DEVELOPMENT  CENTER 

8,700 

8,700 

8,700 

8,700 

CHILD  YOUTH  SERVICE  CENTER 

8,500 

8,500 

8,500 

8,500 

COMMUNITY  EMERGENCY  SERVICE  FACILITY 

2,900 

2,900 

2,  900 

2,900 

ENLISTED  UPH 

30,000 

30,000 

30,000 

30,000 

INDOOR  RANGE 

4,800 

4,800 

4,800 

4,800 

STUDENT  BARRACKS 

51,000 

51,000 

51,000 

51,000 

SURVEY  SIGNAL/QTR/ENG  UNIT  OPERATIONS  FAC 

54,000 

54,000 

54,000 

54,000 

TOTAL  FORT  BRAGG 

422,700 

470,100 

470,100 

470,100 

ARMY  NATIONAL  GUARD 

ASHEVILLE 

FIELD  MAINTENANCE  SHOP 

3,733 

3,733 

3,733 

3,733 

TOTAL  ASHEVILLE 

3,733 

3,733 

3,733 

3,733 

NAVY 

CAMP  LEJEUNE,  NORTH  CAROLINA 

ACADEMIC  INSTRUCTION  FACILITY 

16,460 

16,460 

16,  460 

16,460 

BEQ  -  FRENCH  CREEK 

27,800 

27,800 

27,800 

27,800 

BEQ  -  HADNOT  POINT 

29, 970 

29, 970 

29,  970 

29,  970 

BEQ  -  WOUNDED  WARRIOR  BATTALION 

27,270 

27,270 

27,270 

27,270 

CHILD  DEVELOPMENT  CENTER 

14,200 

14,200 

14,200 

14,200 

CHILD  DEVELOPMENT  CENTER,  TARAWA  TERRACE 

16,000 

16,000 

16,000 

16,000 

FIELD  MEDICAL  SERVICE  SCHOOL 

8,080 

8,080 

8,080 

8,080 

JIEDDO  BATTLE  COURSES 

11,980 

11, 980 

11,980 

11,980 

LANDFILL  CELL 

14,170 

14,170 

14,170 

14,170 

MAIN  GATE  PHYSICAL  SECURITY  UPGRADE 

7,920 

7,920 

7,  920 

7,920 

MAINTENANCE/OPERATIONS  COMPLEX  -  2/9 

43,340 

43,340 

43,340 

43,340 

MARSOC  COMMUNITY  SUPPORT  FACILITIES 

9, 170 

9, 170 

9, 170 

9, 170 

MARSOC  FITNESS  CENTER/TRAINING  TANK 

14,480 

14,480 

14,480 

14,480 

MARSOC  SUPPORT  FACILITY 

21,720 

21,720 

21,720 

21,720 

State  -  20 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 
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Auth  for 

Appn  Amount 

Appn 
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TOA 
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MARSOC  TRAINING  FACILITIES 

12,590 

12,590 

12,590 

12,590 

MOUT  ENHANCEMENTS 

14,120 

14,120 

14,120 

14,120 

MULTI-PURPOSE  MACHINE  GUN  RANGE  -  GIO 

17,250 

17,250 

17,250 

17,250 

PHYSICAL  SECURITY  UPGRADES  -  PINEY  GREEN 

6,  660 

6,  660 

6,  660 

6,  660 

WASTEWATER  SYSTEM  MODIFICATION 

7,070 

7,070 

7,070 

7,070 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

320,250 

320,250 

320,250 

320,250 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 

HANGER  RENOVATION  &  FAC  UPGRADES  F/A18E/F 

16,500 

16,500 

16,500 

16,500 

UAV  OPERATIONS  AND  MAINTENANCE 

12,110 

12,110 

12,110 

12,110 

TOTAL  CHERRY  POINT  MARINE  CORPS  AIR  STATION 

28, 610 

28, 610 

28, 610 

28, 610 

NEW  RIVER 

BEQ 

22,530 

22,530 

22,530 

22,530 

HANGAR  ADDITION  (PHASE  2) 

17,330 

17,330 

17,330 

17, 330 

JET  ENGINE  TEST  CELL 

14,570 

14,570 

14,570 

14,570 

MAIN  GATE  SECURITY  UPGRADES 

4,270 

4,270 

4,270 

4,270 

TOTAL  NEW  RIVER 

58,700 

58,700 

58,700 

58,700 

**NAVY 

407,560 

407,560 

407,560 

407,560 

AIR  NATIONAL  GUARD 

STANLY  COUNTY  AIRPORT 

235TH  AIR  TRAFFIC  CONTROL  SQUADRON  FACILITY 

4,000 

4,000 

4,000 

4,000 

TOTAL  STANLY  COUNTY  AIRPORT 

4,000 

4,000 

4,000 

4,000 

TRICARE  MANAGEMENT  ACTIVITY 

CAMP  LEJEUNE,  NORTH  CAROLINA 

HOSPITAL  ADDITION 

64,300 

64,300 

64,300 

64,300 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

64,300 

64,300 

64,300 

64,300 

SPECIAL  OPERATIONS  COMMAND 

CAMP  LEJEUNE,  NORTH  CAROLINA 

SOF  ACADEMIC  INSTRCUTIONAL  FACILITY  (MARSOS) 

6,  910 

6,  910 

6,  910 

6,  910 

SOF  EQUIPMENT  FACILITY  (MARSOC) 

10,800 

10,800 

10,800 

10,800 

SOF  SUPPLY  &  PRE-DEPLOYMENT  FAC  (MARSOC) 

10,500 

10,500 

10,500 

10,500 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

28,210 

28,210 

28,210 

28,210 

FORT  BRAGG 

SOF  OPERATIONS/INTEL  ADDITION 

8,000 

8,000 

8,000 

8,000 

TOTAL  FORT  BRAGG 

8,000 

8,000 

8,000 

8,000 

**SPECIAL  OPERATIONS  COMMAND 

36, 210 

36,210 

36,210 

36,210 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

CAMP  LEJEUNE,  NORTH  CAROLINA 

DELALIO  ES  -  CONSTRUCT  GYMNASIUM 

2,014 

2,014 

2,014 

2,014 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

2,014 

2,014 

2,014 

2,014 

**NORTH  CAROLINA 

940,517 

987,917 

987,917 

987,917 

NORTH  DAKOTA 

ARMY  NATIONAL  GUARD 

CAMP  GRAFTON 

REGIONAL  TRAINING  INSTITUTE  PHI 

33,416 

33,416 

33,416 

33,416 
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Appn  Amount 
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TOTAL  CAMP  GRAFTON 

33,416 

33,416 

33,416 

33,416 

AIR  FORCE 

GRAND  FORKS  AFB 

CONTROL  TOWER/RAPCON 

13,000 

13,000 

13,000 

13,000 

TOTAL  GRAND  FORKS  AFB 

13,000 

13,000 

13,000 

13,000 

MINOT  AFB 

DORMITORY  (144  RM) 

18,200 

18,200 

18,200 

18,200 

TOTAL  MINOT  AFB 

18,200 

18,200 

18,200 

18,200 

**AIR  FORCE 

31,200 

31,200 

31,200 

31,200 

**NORTH  DAKOTA 

64,616 

64, 616 

64,616 

64, 616 

OHIO 

NAVY  RESERVE 

WRIGHT-PATTERSON  AFB 

RESERVE  TRAINING  CENTER  -  DAYTON  OH 

10,277 

10,277 

10,277 

10,277 

TOTAL  WRIGHT-PATTERSON  AFB 

10,277 

10,277 

10,277 

10,277 

AIR  NATIONAL  GUARD 

RICKENBACKER  ANGB 

SECURITY  FORCES  COMPLEX 

7,600 

7,600 

7,600 

7,600 

TOTAL  RICKENBACKER  ANGB 

7,600 

7,600 

7,  600 

7,600 

DEFENSE  LOGISTICS  AGENCY 

COLUMBUS 

DECENTRALIZE  HEAT  PLANT 

4,000 

4,000 

4,000 

4,000 

TOTAL  COLUMBUS 

4,000 

4,000 

4,000 

4,000 

**OHIO 

21,877 

21,877 

21,877 

21,877 

OKLAHOMA 

ARMY 

FORT  SILL 

CHILD  DEVELOPMENT  CENTER 

9,000 

9,000 

9,  000 

9,000 

EIRE  AND  MOVEMENT  RANGE 

1,300 

1,300 

1,300 

1,300 

MODIEIED  RECORD  EIRE  RANGE 

2,900 

2,900 

2,900 

2,900 

MULTIPURPOSE  MACHINE  GUN  RANGE  (MPMG) 

3,300 

3,300 

3,300 

3,300 

TOTAL  FORT  SILL 

16,500 

16,500 

16,500 

16,500 

AIR  FORCE 

ALTUS  AFB 

C-17  SHEET  METAL  COMPOSITE  SHOP 

2,000 

2,000 

2,000 

2,000 

TOTAL  ALTUS  AFB 

2,000 

2,000 

2,000 

2,000 

TINKER  AFB 

CONSOLIDATED  FUEL  0/H  REPAIR  &  TEST  EAC 

34,600 

34, 600 

34,600 

34,600 

TOTAL  TINKER  AFB 

34, 600 

34, 600 

34, 600 

34, 600 

VANCE  AFB 

FUELS  SYSTEM  MAINTENANCE  HANGAR 

7,700 

7,700 

7,700 

7,700 

TOTAL  VANCE  AFB 

7,700 

7,700 

7,700 

7,700 
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Frc^ect  Nome 

**AIR  FORCE 

44,300 

44,300 

44,300 

44,300 

** OKLAHOMA 

60,800 

60,800 

60,800 

60,800 

OREGON 

ARMY  NATIONAL  GUARD 

ONTARIO 

READINESS  CENTER 

11,000 

11,000 

11,000 

11,000 

TOTAL  ONTARIO 

11,000 

11,000 

11,000 

11,000 

NAVY  RESERVE 

PORTLAND 

OPERATIONAL  FACILITIES  MIUW  110/IBU  13 

1,900 

1,900 

1,900 

1,  900 

TOTAL  PORTLAND 

1,  900 

1,900 

1,  900 

1,  900 

**OREGON 

12,900 

12,900 

12,900 

12,900 

PENNSYLVANIA 

ARMY  NATIONAL  GUARD 

CARLISLE 

READINESS  CENTER  (SECT) 

7,800 

7,800 

7,800 

7,800 

TOTAL  CARLISLE 

7,800 

7,800 

7,800 

7,800 

EAST  FALLOWFIELD  TOWNSHIP 

READINESS  CENTER  (SECT) 

8,300 

8,300 

8,300 

8, 300 

TOTAL  EAST  EALLOWFIELD  TOWNSHIP 

8,300 

8,300 

8,300 

8,300 

FORT  INDIANTOWN  GAP 

AMMUNITION  SUPPLY  POINT  UPGRADE  (SECT) 

9,500 

9,500 

9,500 

9,500 

TOTAL  FORT  INDIANTOWN  GAP 

9,500 

9,500 

9,500 

9,500 

GETTYSBURG 

READINESS  CENTER  (SECT) 

6,300 

6,300 

6,300 

6,300 

TOTAL  GETTYSBURG 

6,300 

6,300 

6,300 

6,300 

GRATERFORD 

FIELD  MAINTENANCE  SHOP  (SECT) 

7,300 

7,300 

7,300 

7,300 

TOTAL  GRATERFORD 

7,300 

7,300 

7,300 

7,300 

HANOVER 

READINESS  CENTER,  ADD/ALT  (SECT) 

5,500 

5,500 

5,500 

5,500 

TOTAL  HANOVER 

5,500 

5,500 

5,500 

5,500 

HAZELTON 

READINESS  CENTER  ADD/ALT  (SECT) 

5,  600 

5,  600 

5,  600 

5,  600 

TOTAL  HAZELTON 

5,  600 

5,  600 

5,  600 

5,  600 

HOLIDAYSBURG 

READINESS  CENTER  (SECT) 

9,  400 

9,  400 

9,  400 

9,  400 

TOTAL  HOLIDAYSBURG 

9,  400 

9,  400 

9,  400 

9,  400 

HUNTINGDON 
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State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

READINESS  CENTER  (SECT) 

7,500 

7,500 

7,500 

7,500 

TOTAL  HUNTINGDON 

7,500 

7,500 

7,500 

7,500 

KUTZTOWN 

READINESS  CENTER,  ADD/ALT  (SECT) 

6,  800 

6,800 

6,  800 

6,  800 

TOTAL  KUTZTOWN 

6,800 

6,  800 

6,800 

6,  800 

LEEANON 

READINESS  CENTER,  ADD/ALT  (SECT) 

7,800 

7,800 

7,800 

7,800 

TOTAL  LEEANON 

7,800 

7,800 

7,800 

7,800 

PHILADELPHIA 

FIELD  MAINTENANCE  SHOP,  ADD/ALT  (SECT) 

3,  650 

3,  650 

3,650 

3,650 

READINESS  CENTER,  ALTERATION  (SECT) 

10,000 

10,000 

10,000 

10,000 

TOTAL  PHILADELPHIA 

13,650 

13, 650 

13,650 

13, 650 

WAYNESEURG 

READINESS  CENTER 

9,000 

9,000 

9,000 

9,000 

TOTAL  WAYNESEURG 

9,000 

9,000 

9,000 

9,000 

**ARMY  NATIONAL  GUARD 

104,450 

104,450 

104,450 

104,450 

AIR  NATIONAL  GUARD 

FORT  INDIANTOWN  GAP 

AIR  SUPT  OPS  SQUADRON  (ASOS)  EDWN  (TFI) 

6,  400 

6,  400 

6,  400 

6,  400 

OPERATIONS  AND  TRAINING  FACILITY 

6,300 

6,300 

6,300 

6,  300 

TOTAL  FORT  INDIANTOWN  GAP 

12,700 

12,700 

12,700 

12,700 

HARRISEURG  lAP 

EXPAND  PARKING  APRON/RELOCATE  TAXIWAY 

1,000 

1,000 

1,000 

1,000 

TOTAL  HARRISEURG  lAP 

1,000 

1,000 

1,000 

1,000 

**AIR  NATIONAL  GUARD 

13,700 

13,700 

13,700 

13,700 

DEFENSE  LOGISTICS  AGENCY 

DEF  DISTRIEUTION  DEPOT  NEW  CUMEERLAND 

REPLACE  CENTRAL  HEAT  PLANT 

21,000 

21,000 

21,000 

21,000 

TOTAL  DEF  DISTRIEUTION  DEPOT  NEW  CUMEERLAND 

21,000 

21,000 

21,000 

21,000 

** PENNSYLVANIA 

139, 150 

139, 150 

139, 150 

139, 150 

RHODE  ISLAND 

ARMY  NATIONAL  GUARD 

EAST  GREENWICH 

READINESS  CENTER 

8,200 

8,200 

8,200 

8,200 

TOTAL  EAST  GREENWICH 

8,200 

8,200 

8,200 

8,200 

N.  KINGSTOWN 

ARMY  AVIATION  SUPPORT  FACILITY 

33,000 

33,000 

33,000 

33,000 

TOTAL  N.  KINGSTOWN 

33,000 

33,000 

33,000 

33,000 

**ARMY  NATIONAL  GUARD 

41,200 

41,200 

41,200 

41,200 

NAVY 

State  -  24 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

NEWPORT 

HAZARDOUS  MATERIAL  STORAGE  FACILITY 

3,860 

3,860 

3,860 

3,860 

RECONSTRUCT  WHARF  BETWEEN  PIERS  1  AND  2 

9,  900 

9,  900 

9,  900 

9,  900 

TOTAL  NEWPORT 

13,760 

13,760 

13,760 

13,760 

AIR  NATIONAL  GUARD 

QUONSET  STATE  AIRPORT 

SPECIAL  OPERATIONS  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,000 

TOTAL  QUONSET  STATE  AIRPORT 

5,000 

5,000 

5,000 

5,000 

**RHODE  ISLAND 

59, 960 

59, 960 

59, 960 

59, 960 

SOUTH  CAROLINA 

ARMY 

FORT  JACKSON 

BASIC  TRAINING  COMPLEX 

85,000 

85,000 

85,000 

85,000 

TOTAL  FORT  JACKSON 

85,000 

85,000 

85,000 

85,000 

NAVY 

BEAUFORT 

NUCLEAR/BIOLOGICAL/CHEMICAL  FACILITY 

3,500 

3,500 

3,500 

3,500 

STRUCTURAL  FIRE  STATION 

6,800 

6,  800 

6,800 

6,800 

TOTAL  BEAUFORT 

10,300 

10,300 

10,300 

10,300 

PARRIS  ISLAND 

ENLISTED  DINING  FACILITY  CONSOLIDATION 

24,430 

24,430 

24,430 

24,430 

MOTOR  TRANSPORTATION  COMPLEX 

5,530 

5,530 

5,530 

5,530 

RECRUIT  BARRACKS  -  3RD  BATTALION 

25,360 

25,360 

25,360 

25,360 

RECRUIT  BARRACKS  -  3RD  BATTALION  (I) 

25,322 

25,322 

25,322 

25,322 

TOTAL  PARRIS  ISLAND 

80, 642 

80,642 

80,642 

80,642 

**NAVY 

90,942 

90,942 

90,942 

90,942 

AIR  FORCE 

CHARLESTON  AFB 

CHILD  DEVELOPMENT  CENTER 

11,000 

11,000 

11,000 

11,000 

TOTAL  CHARLESTON  AFB 

11,000 

11,000 

11,000 

11,000 

SHAW  AFB 

BASE  INFRASTRUCTURE 

9,300 

9,300 

9,300 

9,300 

TOTAL  SHAW  AFB 

9,300 

9,300 

9,300 

9,300 

**AIR  FORCE 

20,300 

20,300 

20,300 

20,300 

** SOUTH  CAROLINA 

196,242 

196,242 

196,242 

196, 242 

SOUTH  DAKOTA 

NAVY  RESERVE 

SIOUX  FALLS 

JOINT  ARMED  FORCES  RESERVE  CENTER 

3,730 

3,730 

3,730 

3,730 

TOTAL  SIOUX  FALLS 

3,730 

3,730 

3,730 

3,730 

AIR  FORCE 

ELLSWORTH  AFB 

BASE  CIVIL  ENGINEERING  ADMIN  FACILITY 

16, 600 

16, 600 

16,  600 

16,  600 

State  -  25 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  ELLSWORTH  AFB 

16, 600 

16, 600 

16, 600 

16, 600 

AIR  NATIONAL  GUARD 

JOE  FOSS  FIELD 

ANG  PORTION  OF  JNT  FORCES  HDQTRS  FAC 

BASE  CIVIL  ENGR  MAINT  FACILITY 

7,900 

7,900 

900 

7,900 

900 

7,900 

TOTAL  JOE  FOSS  FIELD 

7,900 

7,900 

8,800 

8,800 

** SOUTH  DAKOTA 

28,230 

28,230 

29, 130 

29, 130 

TENNESSEE 

AIR  NATIONAL  GUARD 

LOVELL  FIELD 

COMMUNICATIONS  TRAINING  COMPLEX 

8,200 

8,200 

8,200 

8,200 

TOTAL  LOVELL  FIELD 

8,200 

8,200 

8,200 

8,200 

MCGHEE-TYSON  AIRPORT 

MILSTAR  BDWN-RELOCATE  BASE  ACCESS  RD  (TFI) 

3,200 

3,200 

3,200 

3,200 

TOTAL  MCGHEE-TYSON  AIRPORT 

3,200 

3,200 

3,200 

3,200 

MEMPHIS  lAP 

C-5  FINAL  INFRASTRUCTURE  SUPPORT 

6,  676 

6,  676 

6,  676 

6,  676 

C-5  GROUND  RUN-UP  ENCLOSURE 

3,200 

3,200 

3,200 

3,200 

C-5  MUNITIONS  STORAGE  COMPLEX 

1,500 

1,500 

1,500 

1, 500 

TOTAL  MEMPHIS  lAP 

11,376 

11,376 

11,376 

11,376 

**AIR  NATIONAL  GUARD 

22,776 

22,776 

22,776 

22,776 

**TENNESSEE 

22,776 

22,776 

22,776 

22,776 

TEXAS 

ARMY 

CAMP  BULLIS 

URBAN  ASSAULT  COURSE 

1,600 

1,600 

1,600 

1,  600 

TOTAL  CAMP  BULLIS 

1,  600 

1,600 

1,  600 

1,  600 

CORPUS  CHRISTI 

ROTORBLADE  PROCESSING  FACILITY 

11,200 

11,200 

11,200 

11,200 

TOTAL  CORPUS  CHRISTI 

11,200 

11,200 

11,200 

11,200 

FORT  BLISS 

ARMY  EVAL  TASK  FORCE  UNIT  OPERATIONS  FAC 

84,000 

84,000 

84,000 

84,000 

BARRACKS 

11,400 

11,400 

11,400 

11,400 

CHILD  DEVELOPMENT  CENTER  -  SCHOOL  AGE 

5,900 

5,900 

5,  900 

5,900 

CHILD  DEVELOPMENT  CENTER  UNDER  SIX  YRS  OLD 

5,700 

5,700 

5,700 

5,700 

CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS  OLD 

5,700 

5,700 

5,700 

5,700 

CHILD  YOUTH  SERVICES  FACILITY 

6,500 

6,500 

6,500 

6,500 

HEALTH  AND  DENTAL  CLINIC 

10,000 

10,000 

10,000 

10,000 

TOTAL  FORT  BLISS 

129,200 

129,200 

129,200 

129,200 

FORT  HOOD,  TEXAS 

AIR  DEF  BDE  HQ/PATRIOT  BN  UNIT  OPER  FAC 

46,000 

46,000 

46,000 

46,000 

BARRACKS 

45,000 

45,000 

45,000 

45,000 

BARRACKS  COMPLEX 

47,000 

47,000 

47,000 

47,000 

CH47  MAINTENANCE  HANGAR 

18,000 

18,000 

18,000 

18,000 

State  -  26 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

CHILD  DEVELOPMENT  CENTER 

7,200 

7,200 

7,200 

7,200 

CHILD  DEVELOPMENT  CENTER 

7,400 

7,400 

7,400 

7,400 

WIT  UNIT  OPERATIONS  FACILITIES 

9,100 

9, 100 

9,100 

9, 100 

TOTAL  FORT  HOOD,  TEXAS 

179,700 

179,700 

179,700 

179,700 

FORT  SAM  HOUSTON,  TEXAS 

BARRACKS 

6,  600 

6,  600 

6,  600 

6,  600 

BATTLE  COMMAND  TRAINING  CENTER,  PH  1 

1,950 

1,  950 

1,950 

1,950 

CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

MEDICAL  COMPANIES  UNIT  OPERATIONS  FAC 

10,600 

10,600 

10,600 

10,600 

TOTAL  FORT  SAM  HOUSTON,  TEXAS 

26, 150 

26, 150 

26, 150 

26, 150 

RED  RIVER  ARMY  DEPOT 

MANEUVER  SYSTEMS  SUSTAINMENT  CTR,  PHASE  2 

9,200 

9,200 

9,200 

9,200 

TOTAL  RED  RIVER  ARMY  DEPOT 

9,200 

9,200 

9,200 

9,200 

**ARMY 

357,050 

357,050 

357,050 

357,050 

ARMY  NATIONAL  GUARD 

CAMP  BOWIE 

MODIFIED  RECORD  FIRE  RANGE 

1,500 

1,500 

1, 500 

1,500 

TOTAL  CAMP  BOWIE 

1,500 

1,500 

1,500 

1,500 

FORT  WOLTERS 

MODIFIED  RECORD  FIRE  RANGE 

2,100 

2,100 

2,100 

2,100 

TOTAL  FORT  WOLTERS 

2,100 

2,100 

2,100 

2,100 

**ARMY  NATIONAL  GUARD 

3,600 

3,600 

3,  600 

3,600 

ARMY  RESERVE 

ELLINGTON  FIELD 

AFR  CTR/BPC/VMF/UHS  PHASE  II 

15,000 

15,000 

15,000 

15,000 

TOTAL  ELLINGTON  FIELD 

15,000 

15,000 

15,000 

15,000 

FORT  WORTH 

ARMY  RESERVE  CENTER 

15,076 

15,076 

15,076 

15,076 

TOTAL  FORT  WORTH 

15,076 

15,076 

15,076 

15,076 

**ARMY  RESERVE 

30,076 

30,076 

30,076 

30,076 

NAVY 

HOUSTON 

AVIATION  TRAINER/ SQUADRON  OPERATIONS  FACILITY 

14,290 

14,290 

14,290 

14,290 

TOTAL  HOUSTON 

14,290 

14,290 

14,290 

14,290 

NAVY  RESERVE 

AUSTIN 

RESERVE  TRAINING  CENTER  -  AUSTIN,  TX 

6,  490 

6,  490 

6,  490 

6,  490 

TOTAL  AUSTIN 

6,490 

6,  490 

6,490 

6,  490 

FORT  WORTH 

AIRCRAFT  MAIINTENANCE  DEPARTMENT  PARKING  FAC 

5,140 

5, 140 

5,140 

5, 140 

CHILD  DEVELOPMENT  CENTER 

4,920 

4,  920 

4,  920 

4,  920 

JOINT  CONTROL  TOWER 

12,454 

12,454 

12,454 

12,454 

JOINT  TRAINING  TANK 

4,970 

4,  970 

4,970 

4,  970 

State  -  27 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  FORT  WORTH 

27,484 

27,484 

27,484 

27,484 

**NAVY  RESERVE 

33, 974 

33,974 

33,974 

33, 974 

AIR  FORCE 

GOODFELLOW  AFB 

ADDITION  TO  EITNESS  CTR 

5,800 

5,800 

5,800 

5,800 

TOTAL  GOODFELLOW  AFB 

5,800 

5,800 

5,800 

5,800 

LACKLAND  AFB 

BASIC  EXPEDITIONARY  AIRMAN  SKILL  TRNG  PHASE  2 

14,000 

14,000 

14,000 

14,000 

TOTAL  LACKLAND  AFB 

14,000 

14,000 

14,000 

14,000 

LAUGHLIN  AFB 

STUDENT  ACTIVITY  CENTER  &  LIBRARY 

5,200 

5,200 

5,200 

5,200 

TOTAL  LAUGHLIN  AFB 

5,200 

5,200 

5,200 

5,200 

RANDOLPH  AFB 

TAXIWAY  WEST  FLIGHTLINE 

2,950 

2,950 

2,950 

2,950 

TOTAL  RANDOLPH  AFB 

2,  950 

2,  950 

2,  950 

2,950 

SHEPPARD  AFB 

BASE  OPERATIONS  RAMP  PHASE  1 

7,000 

7,000 

7,000 

7,000 

TOTAL  SHEPPARD  AFB 

7,000 

7,000 

7,000 

7,000 

**AIR  FORCE 

34,950 

34, 950 

34, 950 

34, 950 

AIR  NATIONAL  GUARD 

ELLINGTON  FIELD 

MULTI-USE  AVIATION  FIRE  STATION 

7,200 

7,200 

7,200 

7,200 

TOTAL  ELLINGTON  FIELD 

7,200 

7,200 

7,200 

7,200 

TRICARE  MANAGEMENT  ACTIVITY 

CAMP  BULLIS 

HEALTH  CLINIC  REPLACEMENT 

7,400 

7,400 

7,400 

7,400 

TOTAL  CAMP  BULLIS 

7,400 

7,400 

7,400 

7,400 

FORT  SAM  HOUSTON,  TEXAS 

BURN  REHABILITATION  CENTER 

21,000 

21,000 

21,000 

21,000 

TOTAL  FORT  SAM  HOUSTON,  TEXAS 

21,000 

21,000 

21,000 

21,000 

**TRICARE  MANAGEMENT  ACTIVITY 

28,400 

28,400 

28,400 

28,400 

**TEXAS 

509,540 

509,540 

509,540 

509,540 

UTAH 

ARMY  NATIONAL  GUARD 

NORTH  SALT  LAKE 

READINESS  CENTER 

12,200 

12,200 

12,200 

12,200 

TOTAL  NORTH  SALT  LAKE 

12,200 

12,200 

12,200 

12,200 

***FAMILY  HOUSING*** 


ARMY 

DUGWAY  PROVING  GROUND 

State  -  28 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Enacted 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

{5,000} 

{5,000} 

{5,000} 

{5,000] 

TOTAL  DUGWAY  PROVING  GROUND 

FAMILY  HOUSING 

(5,000} 

{5,000} 

{5,000} 

{5,000] 

AIR  FORCE 

HILL  AFB 

AIRCRAFT  POWER  SYSTEMS  REPAIR  FACILITY 

8,399 

8,399 

8,399 

8,399 

HYDRAULIC  FLIGHT  CONTROL  FACILITY 

8,400 

8,400 

8,400 

8,400 

MUNITIONS  MAINTENANCE  FACILITY 

9,200 

9,200 

9,200 

9,200 

TOTAL  HILL  AFB 

25,999 

25, 999 

25,999 

25, 999 

AIR  FORCE  RESERVE 

HILL  AFB 

WING  SUPPORT  FACILITY 

3,200 

3,200 

3,200 

3,200 

TOTAL  HILL  AFB 

3,200 

3,200 

3,200 

3,200 

**UTAH 

41,399 

41,399 

41,399 

41,399 

FAMILY  HOUSING 

{5,000} 

{5,000} 

{5,000} 

{5,000] 

VERMONT 

ARMY  NATIONAL  GUARD 

ETHAN  ALLEN 

MULTIPURPOSE  MACHINE  GUN  RANGE 

1,996 

1,996 

1,996 

1,  996 

TOTAL  ETHAN  ALLEN 

1,996 

1,996 

1,  996 

1,  996 

AIR  NATIONAL  GUARD 

BURLINGTON  lAP 

POOR  FARM  RD  SECURITY  IMPROVEMENTS 

6,  600 

6,  600 

6,  600 

6,  600 

TOTAL  BURLINGTON  lAP 

6,  600 

6,  600 

6,  600 

6,  600 

**VERMONT 

8,596 

8,596 

8,596 

8,596 

VIRGINIA 

ARMY 

FORT  BELVOIR 

DEFENSE  ACCESS  ROAD  PH  3 

13,000 

13,000 

13,000 

13,000 

TOTAL  FORT  BELVOIR 

13,000 

13,000 

13,000 

13,000 

FORT  EUSTIS 

BARRACKS 

32,000 

32,000 

32,000 

32,000 

TRANSPORTATION  UNIT  OPERATIONS  FACILITIES 

43,000 

43,000 

43,000 

43,000 

TOTAL  FORT  EUSTIS 

75,000 

75,000 

75,000 

75,000 

FORT  LEE 

BARRACKS 

6,  900 

6,  900 

6,  900 

6,  900 

CHAPEL 

5,900 

5,  900 

5,900 

5,  900 

CHILD  DEVELOPMENT  CENTER 

7,400 

7,400 

7,400 

7,400 

POL  TRUCK  CO  UNIT  OPERATIONS  FACILITIES 

9,800 

9,  800 

9,800 

9,800 

TOTAL  FORT  LEE 

30,000 

30,000 

30,000 

30,000 

FORT  MYER 

BARRACKS 

12,400 

12,400 

12,400 

12,400 

INFANTRY  COMPANY  OPERATIONS  FACILITIES 

8,400 

8,400 

8,400 

8,400 

TOTAL  FORT  MYER 

20,800 

20,800 

20,800 

20,800 

State  -  29 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Nome 

**ARMY 

138,800 

138,800 

138,800 

138,800 

ARMY  NATIONAL  GUARD 

FORT  PICKETT 

COMBAT  PISTOL  QUALIFICATION  COURSE 
REGIONAL  TRAINING  INSTITUTE  PHI 

1,050 

25,161 

1,050 

25,161 

1,050 

25,161 

1,050 

25,161 

TOTAL  FORT  PICKETT 

26,211 

26,211 

26,211 

26,211 

WINCHESTER 

FIELD  MAINTENANCE  SHOP 

3,113 

3, 113 

3,113 

3, 113 

TOTAL  WINCHESTER 

3,113 

3,113 

3,113 

3,113 

**ARMY  NATIONAL  GUARD 

29,324 

29,324 

29,324 

29,324 

NAVY 

CHEATHAM  ANNEX 

JIEDDO  BATTLE  COURSES 

8,070 

8,070 

8,070 

8,070 

TOTAL  CHEATHAM  ANNEX 

8,070 

8,070 

8,070 

8,070 

CHESAPEAKE 

MOBILE  USER  OBJECTIVE  SYSTEM  INSTALLATION 

8,450 

8,450 

8,450 

8,450 

TOTAL  CHESAPEAKE 

8,450 

8,450 

8,450 

8,450 

DAHLGREN 

ELECTROMAGNETIC  LAUNCH  RDT&E  FACILITY 

10,000 

10,000 

10,000 

10,000 

TOTAL  DAHLGREN 

10,000 

10,000 

10,000 

10,000 

NORFOLK 

E2/C2  AIRCREW  TRAINING  FACILITY 

JOINT  FORCES  COMMAND  HQ  FACILITY,  BLDG 
MH-60S  HANGER  &  AIRFIELD  IMPROVEMENTS 

1 

11,510 

14,200 

53,850 

11,510 

14,200 

53,850 

11,510 

14,200 

53,850 

11,510 

14,200 

53,850 

TOTAL  NORFOLK 

79,560 

79,560 

79,560 

79,560 

QUANTICO 

BEQ  -  MSGBN  HEADQUARTERS 

STUDENT  QUARTERS  -  TBS  (PHASE  2) 

WARFARE  PROGRAMS  SUPPORT  CENTER 

18,839 
26, 680 
5,000 

18,839 
26, 680 
5,000 

18,839 
26,  680 
5,000 

18,839 
26,  680 
5,000 

TOTAL  QUANTICO 

50,519 

50,519 

50,519 

50,519 

**NAVY 

156,599 

156,599 

156,599 

156,599 

NAVY  RESERVE 

QUANTICO 

RESERVE  CENTER  ADDITIONS  -  QUANTICO  VA 

2,410 

2,410 

2,410 

2,410 

TOTAL  QUANTICO 

2,410 

2,410 

2,410 

2,410 

TRICARE  MANAGEMENT  ACTIVITY 

NORFOLK 

ENVIORNMENTAL  PREVENTIVE  MEDICINE  UNIT 

2  RE  PL 

6,450 

6,  450 

6,450 

6,  450 

TOTAL  NORFOLK 

6,  450 

6,450 

6,  450 

6,450 

SPECIAL  OPERATIONS  COMMAND 

CAMP  PENDLETON  ANGB 

SOF  ACADEMIC  INSTRCUTIONAL  FACILITY  (MARSOS) 

5,950 

5,  950 

5,  950 

5,950 

State  -  30 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  CAMP  PENDLETON  ANGB 

5,950 

5,950 

5,  950 

5,950 

DAM  NECK 

SOF  OPERATIONAL  TRAINING  FACILITY  (CDANXXXXXX 

14,000 

14,000 

14,000 

14,000 

SOF  OPERATIONS  FACILITY  (CDANXXXXXXX) 

94,500 

47,250 

47,250 

47,250 

SOF  PARACHUTE  DRYINGTOWER 

5,300 

5,300 

5,300 

5,300 

TOTAL  DAM  NECK 

113,800 

66,550 

66,550 

66,550 

LITTLE  CREEK 

SOF  SEAL  TEAM  OPS  AND  SUPPORT  FACILITY  (NSWG2 

34,000 

34,000 

34,000 

34,000 

TOTAL  LITTLE  CREEK 

34,000 

34,000 

34,000 

34,000 

**SPECIAL  OPERATIONS  COMMAND 

153,750 

106,500 

106,500 

106,500 

DEFENSE  LOGISTICS  AGENCY 

FORT  BELVOIR 

ENTRANCE  GATE  SECURITY  ENHANCEMENTS 

5,000 

5,000 

5,000 

5,000 

TOTAL  FORT  BELVOIR 

5,000 

5,000 

5,000 

5,000 

**VIRGINIA 

492,333 

445,083 

445,083 

445,083 

WASHINGTON 

ARMY 

FORT  LEWIS 

BARRACKS 

32,000 

32,000 

32,000 

32,000 

BARRACKS  COMPLEX 

46,000 

46,000 

46,000 

46,000 

BARRACKS  COMPLEX 

25,000 

25,000 

25,000 

25,000 

BATTLEFIELD  SURVEILL  BDE  UNIT  OPR  FAC 

51,000 

51,000 

51,000 

51,000 

BRIGADE  COMPLEX,  INCR  2 

102,000 

102,000 

102,000 

CHILD  DEVELOPMENT  CENTER 

10,600 

10,600 

10,600 

10,600 

EOD/ENG/MED/MP  UNIT  OPERATIONS  FACILITIES 

62,000 

62,000 

62,000 

62,000 

FUELING  FACILITY 

3,300 

3,300 

3,300 

3,300 

INDOOR  RANGE 

5,000 

5,000 

5,000 

5,000 

RAILROAD  YARD  UPGRADE 

14, 600 

14, 600 

14, 600 

14, 600 

TOTAL  FORT  LEWIS 

249,500 

351,500 

351,500 

351,500 

YAKIMA 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

29,000 

29,000 

29,000 

29,  000 

TOTAL  YAKIMA 

29,000 

29,000 

29,000 

29,000 

**ARMY 

278,500 

380,500 

380,500 

380,500 

NAVY 

BANGOR 

LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

39,750 

39,750 

39,750 

TOTAL  BANGOR 

39,750 

39,750 

39,750 

BREMERTON 

BEQ  HOMEPORT  ASHORE  (INCREMENTED) 

47,240 

47,240 

47,240 

CVN  MAINTENANCE  PIER  REPLACEMENT  (INC  2) 

91,070 

91,070 

91,070 

91,070 

MISSILE  ASSEMBLY  BUILDING  3 

28,690 

28, 690 

28,690 

28,690 

TOTAL  BREMERTON 

119,  760 

167,000 

167,000 

167,000 

EVERETT 

FLEET  REGION  READINESS  CENTER 

10,940 

10, 940 

10,940 

10,940 

TOTAL  EVERETT 

10,940 

10,940 

10,940 

10,940 

State  -  31 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

State/Component/ Installation 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

KITSAP 

OCEAN  ENGINEERING  SUPPORT  FACILITY 

6,130 

6, 130 

6,130 

6, 130 

TOTAL  KITSAP 

6, 130 

6,130 

6, 130 

6, 130 

WHIDBEY  ISLAND 

EA-18G  FACILITY  IMPROVEMENTS 

23,910 

23,910 

23,910 

23,910 

INDOOR  WASHRACK 

10,610 

10, 610 

10,610 

10,610 

TOTAL  WHIDBEY  ISLAND 

34,520 

34,520 

34,520 

34,520 

**NAVY 

171,350 

258,340 

258,340 

258,340 

AIR  FORCE 

FAIRCHILD  AFB 

PHYSIOLOGICAL  TRAINING  FACILITY 

6,200 

6,200 

6,200 

6,200 

TOTAL  FAIRCHILD  AFB 

6,200 

6,200 

6,200 

6,200 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  LEWIS 

MEDICAL/DENTAL  CLINIC 

21,000 

21,000 

21,000 

21,000 

TOTAL  FORT  LEWIS 

21,000 

21,000 

21,000 

21,000 

SPECIAL  OPERATIONS  COMMAND 

FORT  LEWIS 

SOF  BATTALION  OPERATIONS  COMPLEX  (4/1  SFG) 

46,  459 

46,459 

46,  459 

46,  459 

SOF  SUPPORT  BATTALION  COMPLEX  (CSST,  ISFG) 

31,457 

31,457 

31,457 

31,457 

TOTAL  FORT  LEWIS 

77,916 

77, 916 

77,916 

77,916 

**WASHINGTON 

554,966 

743,956 

743, 956 

743, 956 

WEST  VIRGINIA 

ARMY  NATIONAL  GUARD 

CAMP  DAWSON 

MODIFIED  RECORD  FIRE  RANGE  (REMOTED  TARGET 

SY 

4,500 

4,500 

4,500 

4,500 

MULTI-PURPOSE  BUILDING 

4,900 

4,900 

4,  900 

4,  900 

TOTAL  CAMP  DAWSON 

9,  400 

9,  400 

9,  400 

9,  400 

AIR  NATIONAL  GUARD 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD  FIELD 

C-5  FINAL  INFRASTRUCTURE  UPGRADE 

5,176 

5, 176 

5,176 

5,176 

C-5  FUEL  CELL  MAINT  HANGAR  AND  SHOPS 

26,000 

26,000 

26,000 

26,000 

C-5  PARKING  APRON  ADD/RUNWAY 

12,000 

12,000 

12,000 

12,000 

C-5  SQUADRON  OPERATIONS  FACILITY 

7,600 

7,600 

7,600 

7,600 

TOTAL  E  WV  REGIONAL  AIRPORT  -  SHEPHERD 

FIEL 

50,776 

50,776 

50,776 

50,776 

YEAGER  AIRPORT 

RPL  AIRCRAFT  MAINTENANCE  HANGAR/SHOPS 

17,300 

17,300 

17,300 

17,300 

TOTAL  YEAGER  AIRPORT 

17,300 

17,300 

17,300 

17,300 

**AIR  NATIONAL  GUARD 

68,076 

68,076 

68,076 

68,076 

**WEST  VIRGINIA 

77,476 

77,476 

77,476 

77,476 

WISCONSIN 

ARMY  RESERVE 


State  -  32 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ELLSWORTH 

ARMY  RESERVE  CENTER/LAND 

9,100 

9, 100 

9,100 

9, 100 

TOTAL  ELLSWORTH 

9, 100 

9,100 

9, 100 

9, 100 

FORT  MCCOY 

REGIONAL  MEDICAL  TRAINING  FACILITY 

8,523 

8,523 

8,523 

8,523 

TOTAL  FORT  MCCOY 

8,523 

8,523 

8,523 

8,523 

**ARMY  RESERVE 

17, 623 

17, 623 

17, 623 

17, 623 

AIR  NATIONAL  GUARD 

TRUAX  FIELD 

FIRE  CRASH/RESCUE  STATION 

7,000 

7,000 

7,000 

7,000 

TOTAL  TRUAX  FIELD 

7,000 

7,000 

7,000 

7,000 

**WISCONSIN 

24, 623 

24,623 

24, 623 

24, 623 

WYOMING 

ARMY  NATIONAL  GUARD 

CAMP  GUERNSEY 

QUALIFICATION  TRAINING  RANGE 

2,650 

2,650 

2,  650 

2,650 

TOTAL  CAMP  GUERNSEY 

2,650 

2,650 

2,650 

2,650 

AIR  FORCE 

F.  E.  WARREN  AFB 

RENOVATE  HISTORIC  DORMITORIES 

14, 600 

14,600 

14, 600 

14, 600 

TOTAL  F.  E.  WARREN  AFB 

14,600 

14, 600 

14,600 

14,600 

**WYOMING 

17,250 

17,250 

17,250 

17,250 

State  -  33 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Ham* 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Totals 

Army 

4,431,352 

4,443,752 

4,443,752 

4,443,752 

FAMILY  HOUSING 

{5,000} 

(5,000} 

{5,000} 

(5,000 

Navy 

2,028,797 

2,117,856 

2,117,856 

2,117,856 

Air  Force 

1,181, 954 

1,250,454 

1,252,854 

1,252,854 

Defense-Wide 

1,762,752 

2,163,838 

2,163,838 

2,163,838 

Inside  the  United  States 

9,404,855 

9, 975,900 

9,978,300 

9,978,300 

FAMILY  HOUSING 

(5,000} 

{5,000} 

{5,000} 

(5,000 

State  -  34 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AFGHANISTAN 

ARMY 

BAGRAM  AIR  BASE,  AFGHANISTAN 

ADMINISTRATIVE  BUILDING 

13,800 

13,800 

13,800 

13, 800 

AIRCRAFT  MAINTENANCE  HANGAR 

5,100 

5,100 

5,100 

5, 100 

AMMUNITION  SUPPLY  POINT 

62,000 

62,000 

62,000 

62,000 

BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  3 

23,000 

23,000 

23,000 

23,000 

BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  4 

21,000 

21,000 

21,000 

21,000 

CIED  ROAD  -  RTE  ALASKA 

16,500 

16,500 

16,500 

16,500 

NEW  ROADS 

27,000 

27,000 

27,000 

27,000 

POWER  PLANT 

41,000 

41,000 

41,000 

41,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

209, 400 

209, 400 

209, 400 

209, 400 

GHAZNI,  AFGHANISTAN 

ROTARY  WING  PARKING 

5,000 

5,000 

5,000 

5,000 

TOTAL  GHAZNI,  AFGHANISTAN 

5,000 

5,000 

5,000 

5,000 

KABUL,  AFGHANISTAN 

CONSOLIDATED  COMPOUND 

36,000 

36,000 

36,000 

36,000 

TOTAL  KABUL,  AFGHANISTAN 

36,000 

36,000 

36,000 

36,000 

VARIOUS  LOCATIONS 

CIED  ROAD  -  RTE  CONNECTICUT 

54,000 

54,000 

54,000 

54,000 

TOTAL  VARIOUS  LOCATIONS 

54,000 

54,000 

54,000 

54,000 

**ARMY 

304,400 

304,400 

304,400 

304,400 

AIR  FORCE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

EAST  SIDE  HELO  RAMP 

44,400 

44,400 

44,400 

44,400 

PARALLEL  TAXIWAY  PH  2 

21,400 

21,400 

21,400 

21,400 

STRATEGIC  RAMP 

43,000 

43,000 

43,000 

43,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

108,800 

108,800 

108,800 

108,800 

KANDAHAR,  AFGHANISTAN 

ISR  RAMP 

26,300 

26,300 

26,300 

26,300 

TOTAL  KANDAHAR,  AFGHANISTAN 

26,300 

26,300 

26,300 

26,  300 

**AIR  FORCE 

135,100 

135,100 

135,100 

135,100 

** AFGHANI STAN 

439,500 

439,500 

439,500 

439,500 

BAHRAIN  ISLAND 

NAVY 

SW  ASIA 

WATERFRONT  DEVELOPMENT  PHASE  1 

35,500 

35,500 

35,500 

35,500 

TOTAL  SW  ASIA 

35,500 

35,500 

35,500 

35,500 

SPECIAL  OPERATIONS  COMMAND 

SW  ASIA 

SOF  OPERATIONS  FACILITY  (UNIT  3,  NSWGl) 

19,000 

19,000 

19,000 

19,000 

TOTAL  SW  ASIA 

19,000 

19,000 

19,000 

19,000 

**BAHRAIN  ISLAND 

54,500 

54,500 

54, 500 

54,500 

State  -  35 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

BELGIUM 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

CASTEU 

BRUSSELS  AMERCIAN  SCHOOL  ADDITION 

5,  992 

5,  992 

5,  992 

5,  992 

TOTAL  CASTEU 

5,  992 

5,  992 

5,  992 

5,  992 

**BELGIUM 

5,  992 

5,  992 

5,  992 

5,  992 

BULGARIA 

ARMY 

NEVO  SELO  FOS 

BASE  CAMP 

61,000 

61,000 

61,000 

61,000 

TOTAL  NEVO  SELO  FOS 

61,000 

61,000 

61,000 

61,000 

**BULGARIA 

61,000 

61,000 

61,000 

61,000 

DIEGO  GARCIA 

NAVY 

DIEGO  GARCIA 

SEWAGE  LAGOON,  AIR  OPS 

7,150 

7,150 

7,150 

7,150 

TOTAL  DIEGO  GARCIA 

7,150 

7,150 

7,150 

7,150 

**DIEGO  GARCIA 

7,150 

7,150 

7,150 

7,150 

GERMANY 

ARMY 

GRAFENWOEHR 

BRIGADE  COMPLEX-MAINTENANCE/OPERATIONS 

34,000 

34,000 

34,000 

34,000 

BRIGADE  COMPLEX-MAINTENANCE/OPERATIONS 

28,000 

28,000 

28,000 

28,000 

TOTAL  GRAFENWOEHR 

62,000 

62,000 

62,000 

62,000 

***FAMILY  HOUSING*** 

ARMY 

AN S BACH 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

{52,000} 

{52,000} 

{52,000} 

{52,000] 

TOTAL  ANSBACH 

FAMILY  HOUSING 

(52,000} 

{52,000} 

{52,000} 

{52,000] 

AIR  FORCE 

RAMSTEIN  AB 

DORMITORY  -  128  RM 

14,949 

14,949 

14,949 

14,949 

FIRE  TRAINING  FACILITY 

3,000 

3,000 

3,000 

3,000 

JOINT  MOBILITY  PROCESSING  CENTER 

24,000 

24,000 

24,000 

24,000 

SMALL  DIAMETER  BOMB  FACILITIES  PH  2 

6,260 

6,260 

6,260 

6,  260 

TOTAL  RAMSTEIN  AB 

48,209 

48,209 

48,209 

48,209 

***FAMILY  HOUSING*** 

AIR  FORCE 

RAMSTEIN  AB 

REPLACE  FAMILY  HOUSING  (117  UNITS) 

{56,275} 

{56,275} 

{56,275} 

{56,275] 

TOTAL  RAMSTEIN  AB 

FAMILY  HOUSING 

{56,275} 

{56,275} 

{56,275} 

{56,275] 

State  -  36 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Specified  Outside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TRICARE  MANAGEMENT  ACTIVITY 

SPANGDAHLEM  AB 

MEDICAL  CLINIC  REPLACEMENT 

33,356 

33,356 

33,356 

33,356 

TOTAL  SPANGDAHLEM  AB 

33,356 

33,356 

33,356 

33,356 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

RAMSTEIN  AB 

RAMSTEIN  INTERMEDIATE  SCHOOL  ADDITION 

5,393 

5,393 

5,393 

5,393 

TOTAL  RAMSTEIN  AB 

5,393 

5,393 

5,393 

5,393 

WEISBADEN 

H.H.  ARNOLD  HS  ADDITION 

HAINERBER  ES/WEIS  MS  ADDITION 

15,379 

5,093 

15,379 

5,093 

15,379 

5,093 

15,379 

5,093 

TOTAL  WEISBADEN 

20,472 

20,472 

20,472 

20,472 

**DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

25,865 

25,865 

25,865 

25, 865 

**GERMANY 

FAMILY  HOUSING 

169,430 

{108,275} 

169, 430 
(108,275} 

169,430 

(108,275} 

169, 430 
(108,275 

GUAM 

AIR  FORCE 

ANDERSEN  AFB 

TECHNICAL  TRAINING  FACILITY 

UPGRADE  NW  FIELD  INFRASTRUCTURE 

5,816 

10,000 

5,816 

10,000 

5,816 

10,000 

5,816 

10,000 

TOTAL  ANDERSEN  AFB 

15,816 

15,816 

15,816 

15, 816 

**GUAM 

15,816 

15,816 

15,816 

15,816 

HONDURAS 

ARMY 

HONDURAS  VARIOUS 

DINING  FACILITY 

2,550 

2,550 

2,550 

2,550 

TOTAL  HONDURAS  VARIOUS 

2,550 

2,550 

2,550 

2,550 

**HONDURAS 

2,550 

2,550 

2,550 

2,550 

IRAQ 

ARMY 

AL  ASAD,  IRAQ 

HOT  CARGO  RAMP 

LANDFILL  CONSTRUCTION 

SOUTH  AIRFIELD  APRON  (INDIA  RAMP) 

18,500 

3,100 

28,000 

18,500 

3, 100 
28,000 

18,500 

3,100 

28,000 

18,500 
3, 100 
28,000 

TOTAL  AL  ASAD,  IRAQ 

49, 600 

49, 600 

49, 600 

49, 600 

BAGHDAD 

WATER  SUPPLY,  TREATMENT  &  STORAGE,  PH  III 

13,000 

13,000 

13,000 

13,000 

TOTAL  BAGHDAD 

13,000 

13,000 

13,000 

13,000 

CAMP  ADDER,  IRAQ 

CONVOY  SUPPORT  CENTER  RELOCATION,  PHASE  II 
PETROLEUM  OIL  &  LUBRICANT  STORAGE  AREA 

WASTE  WATER  TREATMENT  AND  COLLECTION  SYS 

39,000 

10,000 

9,  800 

39,000 

10,000 

9,  800 

39,000 

10,000 

9,  800 

39,000 
10,000 
9,  800 

TOTAL  CAMP  ADDER,  IRAQ 

58,800 

58,800 

58,800 

58,800 

State  -  37 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 


($  Thousands) 

Data  as  of  MAY  2009 

State/Component/ Installation 

Auth  Auth  for 

Amount  Appn  Amount 

Appn  TOA 

Amount  Amount 

•Project  Name- 


CAMP  ANACONDA,  IRAQ 


HAZARDOUS  WASTE  INCINERATOR 

4,300 

4,300 

4,300 

4,300 

LANDFILL  CONSTRUCTION 

6,200 

6,200 

6,200 

6,  200 

TOTAL  CAMP  ANACONDA,  IRAQ 

10,500 

10,500 

10,500 

10,500 

CAMP  CONSTITUTION,  IRAQ 

JUVENILE  TIFRIC 

11,700 

11,700 

11,700 

11,700 

TOTAL  CAMP  CONSTITUTION,  IRAQ 

11,700 

11,700 

11,700 

11,700 

CAMP  MAREZ,  IRAQ 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

TOTAL  CAMP  MAREZ,  IRAQ 

880 

880 

880 

880 

CAMP  RAMADI,  IRAQ 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

TOTAL  CAMP  RAMADI,  IRAQ 

880 

880 

880 

880 

CAMP  SPEICHER,  IRAQ 

AVIATION  NAVIGATION  FACILITIES 

13,400 

13, 400 

13,400 

13, 400 

LANDFILL  CONSTRUCTION 

5,900 

5,  900 

5,  900 

5,  900 

MILITARY  CONTROL  POINT 

5,800 

5,800 

5,800 

5,800 

TOTAL  CAMP  SPEICHER,  IRAQ 

25,100 

25,100 

25,100 

25,100 

CAMP  TAQQADUM,  IRAQ 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

TOTAL  CAMP  TAQQADUM,  IRAQ 

880 

880 

880 

880 

CAMP  VICTORY,  IRAQ 

LANDFILL  CONSTRUCTION 

6,  200 

6,200 

6,200 

6,200 

LEVEL  3  HOSPITAL 

13,400 

13, 400 

13,400 

13, 400 

WASTE  WATER  TREATMENT  &  COLLECTION  SYSTE 

9,  800 

9,  800 

9,  800 

9,800 

WATER  TREATMENT  AND  STORAGE,  PHASE  II 

18,000 

18,000 

18,000 

18,000 

TOTAL  CAMP  VICTORY,  IRAQ 

47,400 

47,400 

47,400 

47,400 

CAMP  WARRIOR,  IRAQ 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

TOTAL  CAMP  WARRIOR,  IRAQ 

880 

880 

880 

880 

FALLUJAH,  IRAQ 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

TOTAL  FALLUJAH,  IRAQ 

880 

880 

880 

880 

Q-WEST,  IRAQ 

NORTH  ENTRY  CONTROL  POINT 

11,400 

11,400 

11,400 

11,400 

PERIMETER  SECURITY  UPRADE 

14, 600 

14,600 

14, 600 

14, 600 

TOTAL  Q-WEST,  IRAQ 

26,000 

26,000 

26,000 

26,000 

SCANIA,  IRAQ 

ENTRY  CONTROL  POINT 

5,000 

5,000 

5,000 

5,000 

WATER  STORAGE  TANKS 

9,200 

9,200 

9,  200 

9,200 

TOTAL  SCANIA,  IRAQ 

14,200 

14,200 

14,200 

14,200 

VARIOUS  WORLDWIDE  LOCATIONS 


State  -  38 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 


($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

E-GLASS  OVERHEAD  COVER,  PHASE  IV 
OVERHEAD  COVER-E  GLASS 

105,000 

30,000 

105,000 

30,000 

105,000 

30,000 

105,000 

30,000 

TOTAL  VARIOUS  WORLDWIDE  LOCATIONS 

135,000 

135,000 

135,000 

135,000 

**ARMY 

395,700 

395,700 

395,700 

395,700 

AIR  FORCE 

BALAD  AIR  BASE,  IRAQ 

FIGHTER  RAMP 

FOXTROT  TAXIWAY 

HELICOPTER  MAINTENANCE  FACS 

11,000 
12,700 
34, 600 

11,000 
12,700 
34, 600 

11,000 
12,700 
34, 600 

11,000 
12,700 
34, 600 

TOTAL  BALAD  AIR  BASE,  IRAQ 

58,300 

58,300 

58,300 

58,300 

**IRAQ 

454,000 

454,000 

454,000 

454,000 

ITALY 

ARMY 

VICENZA 

BDE  COMPLE-BARRACKS/COMMUNITY  FAC 

BDE  COMPLEX-OPERATIONS  SPT  FACILITY 

86,000 

87,000 

22.500 

23.500 

22.500 

23.500 

22.500 

23.500 

TOTAL  VICENZA 

173,000 

46,000 

46,000 

46,000 

** ITALY 

173,000 

46,000 

46,000 

46,000 

JAPAN 

NAVY 

YOKOSUKA 

WHARF  UPGRADES  (INCREMENTED) 

8,750 

8,750 

8,750 

TOTAL  YOKOSUKA 

8,750 

8,750 

8,750 

** JAPAN 

8,750 

8,750 

8,750 

KOREA 

ARMY 

CAMP  HUMPHREYS 

BARRACKS  COMPLEX 

BARRACKS  COMPLEX 

22,000 

35,000 

22,000 

35,000 

22,000 

35,000 

22,000 

35,000 

TOTAL  CAMP  HUMPHREYS 

57,000 

57,000 

57,000 

57,000 

** KOREA 

57,000 

57,000 

57,000 

57,000 

KUWAIT 

ARMY 

CAMP  ARIFJAN,  KUWAIT 

COMMUNICATION  CENTER 

30,000 

30,000 

30,000 

30,000 

TOTAL  CAMP  ARIFJAN,  KUWAIT 

30,000 

30,000 

30,000 

30,000 

** KUWAIT 

30,000 

30,000 

30,000 

30,000 

MARIANA  ISLANDS 

NAVY 

GUAM 

FITNESS  CENTER  GUAM 

HARDEN  BASE  ELECTRICAL  SYSTEMS  PHASE  1 

45,250 

59,420 

45,250 
59,  420 

45,250 

59,420 

45,250 

59,420 

State  -  39 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

KILO  WHARF  EXTENSION 

101,828 

50,916 

50,916 

50,916 

POTABLE  WATER  DISTRIBUTION  SYSTEM 

PHASE  1 

31,450 

31,450 

31,450 

31,450 

WASTEWATER  TREATMENT  PLANT  REPAIRS 

&  UPGRADE 

40,870 

40,870 

40,870 

40,870 

TOTAL  GUAM 

278,818 

227,906 

227, 906 

227,906 

***FAMILY  HOUSING*** 

NAVY 

GUAM 

REPL  GUAM  OLD  APRA  PH  II,  MARIANAS 

{47,167} 

{47,167} 

{47,167} 

(47,167] 

TOTAL  GUAM 

FAMILY  HOUSING 

(47,167} 

{47,167} 

{47,167} 

(47,167] 

**MARIANA  ISLANDS 

278,818 

227,906 

227,906 

227,906 

FAMILY  HOUSING 

(47,167} 

{47,167} 

{47,167} 

(47,167] 

QATAR 

AIR  FORCE 

AL  UDEID,  QATAR 

CLOSE  AIR  SUPPORT  PARKING  APRON 

60,400 

60,400 

60,400 

60,400 

FACILITY  REPLACMENTS 

30,000 

30,000 

30,000 

30,000 

MULTI  AIRCRAFT  MAINTENANCE  HANGAR 

22,300 

22,300 

22,300 

22,300 

TOTAL  AL  UDEID,  QATAR 

112,700 

112,700 

112,700 

112,700 

SPECIAL  OPERATIONS  COMMAND 

AL  UDEID,  QATAR 

SOF  AIR  OPERATIONS  CENTER  (SOCCENT 

FORWARD  PR 

8,332 

8,332 

8,332 

8, 332 

SOF  AIRCRAFT  PARKING  RAMP  (SOCCENT 

FWD  PRES) 

18,515 

18,515 

18,515 

18,515 

SOF  OPERATIONS  COMPLEX  (SOCCENT  FWD  PRES) 

18,908 

18,908 

18,908 

18,908 

SOF  STORAGE  FACILITY  (SOCCENT  FWD 

PRES) 

3,590 

3,590 

3,590 

3,590 

SOF  VEHCILE  MAINTENANCE  FAC  (SOCCENT  FWD  PRES 

3,507 

3,507 

3,507 

3,507 

TOTAL  AL  UDEID,  QATAR 

52,852 

52,852 

52,852 

52,852 

** QATAR 

165,552 

165,552 

165,552 

165,552 

OMAN 

AIR  FORCE 

MASIRAH  AIR  BASE,  OMAN 
EXPEDITIONARY  BEDDOWN  SITE 

6,300 

6,300 

6,300 

6,300 

TOTAL  MASIRAH  AIR  BASE,  OMAN 

6,300 

6,300 

6,300 

6,300 

**OMAN 

6,300 

6,300 

6,300 

6,300 

ROMANIA 

ARMY 

ROMANIA,  VARIOUS 

BASE  CAMP,  PH  2 

12,600 

12,600 

12, 600 

12,600 

TOTAL  ROMANIA,  VARIOUS 

12,600 

12,600 

12,600 

12,600 

**ROMANIA 

12,600 

12,600 

12,600 

12,600 

SPAIN 

AIR  FORCE 

MORON 

TACT  LEADERSHIP  PROGRAM  DORM  (400 

RM) 

1,800 

1,800 

1,800 

1,800 

State  -  40 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active , 
Specified 

State/Component/ Installation 

Guard  and  Reserve  Forces 

Outside  the  United  States 
($  Thousands) 

Auth  Auth  for 

Amount  Appn  Amount 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

TOTAL  MORON 

1,800 

— 

1,800 

1,800 

1,800 

**SPAIN 

1,800 

1,800 

1,800 

1,800 

UNITED  KINGDOM 

AIR  FORCE 

MENWITH  HILL  STATION 

ADAL  OPS  AND  TECHNICAL  FAC 

31,000 

31,000 

31,000 

31,000 

POWER  AVAIL  &  INFRASTRUC  IMPROVEMENTS 

10,000 

10,000 

10,000 

10,000 

TOTAL  MENWITH  HILL  STATION 

41,000 

41,000 

41,000 

41,000 

ROYAL  AIR  FORCE  LAKENHEATH 

F-15C  SQUAD  OPS/AMU 

15,500 

15,500 

15,500 

15,500 

SMALL  DIAMETER  BOMB  -  STORAGE  IGLOO 

1,800 

1,800 

1,800 

1,800 

TOTAL  ROYAL  AIR  FORCE  LAKENHEATH 

17,300 

17,300 

17,300 

17, 300 

**AIR  FORCE 

58,300 

58,300 

58,300 

58,300 

**UNITED  KINGDOM 

58,300 

58,300 

58,300 

58,300 

DJIBOUTI 

NAVY 

CAMP  LEMONIER,  DJIBOUTI 

DINING  FACILITY 

20,780 

20,780 

20,780 

20,780 

FUEL  FARM 

4,000 

4,000 

4,000 

4,000 

FULL  LENGTH  TAXIWAY 

15,490 

15,490 

15,490 

15, 490 

NETWORK  INERASTRUCTURE  EXPANSION 

6,270 

6,270 

6,270 

6,270 

WATER  PRODUCTION 

19,140 

19, 140 

19,140 

19,140 

WESTERN  TAXIWAY 

2,900 

2,900 

2,900 

2,900 

TOTAL  CAMP  LEMONIER,  DJIBOUTI 

68,580 

68,580 

68,580 

68,580 

**DJIBOUTI 

68,580 

68,580 

68,580 

68,580 

KYRGYZSTAN 

AIR  FORCE 

MANAS  AIR  BASE,  KYRGYZSTAN 

STRATEGIC  RAMP 

30,300 

30,300 

30,300 

30,300 

TOTAL  MANAS  AIR  BASE,  KYRGYZSTAN 

30,300 

30,300 

30,300 

30,300 

**KYRGYZSTAN 

30,300 

30,300 

30,300 

30,300 

State  -  41 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

State/Component/Installation  Amount  Appn  Amount  Amount  Amount 

- Project  Name - -  -  -  - 


Totals 


Army 

FAMILY  HOUSING 

1,098,250 

{52,000} 

971,250 

{52,000} 

971,250 

{52,000} 

971,250 

{52,000} 

Navy 

FAMILY  HOUSING 

390,048 

(47,167} 

347,886 

{47,167} 

347,886 

{47,167} 

347,886 

{47,167} 

Air  Force 

FAMILY  HOUSING 

466, 825 
(56,275} 

466,825 

{56,275} 

466, 825 
{56,275} 

466,825 

{56,275} 

Defense-Wide 

137,065 

137,065 

137,065 

137,065 

Specified  Outside  the  United  States 

FAMILY  HOUSING 

2,092,188 

{155,442} 

1,923,026 

{155,442} 

1, 923,026 
{155,442} 

1, 923,026 
(155, 442} 

State  -  42 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

WORLDWIDE  CLASSIFIED 

CLASSIFIED  MILCON  PROJECT 

AIR  FORCE 

1,500 

1,500 

1,500 

1,500 

TOTAL  CLASSIFIED  MILCON  PROJECT 

1,500 

1,500 

1,500 

1, 500 

SPECIAL  EVALUATION  PROGRAM 

AIR  FORCE 

AIR  FORCE 

9,889 

2,439 

9,  889 
2,439 

9,889 

2,439 

9,889 

2,439 

TOTAL  SPECIAL  EVALUATION  PROGRAM 

12,328 

12,328 

12,328 

12,328 

**WORLDWIDE  CLASSIFIED 

13,828 

13,828 

13,828 

13,828 

WORLDWIDE  UNSPECIFIED 

PLANNING  AND  DESIGN  -  GWPT 

ARMY 

2,000 

2,000 

2,000 

2,000 

TOTAL  PLANNING  AND  DESIGN  -  GWPT 

2,000 

2,000 

2,000 

2,000 

PLANNING  AND  DESIGN  -  GWOT 

ARMY 

6,000 

6,000 

6,000 

6,000 

TOTAL  PLANNING  AND  DESIGN  -  GWOT 

6,000 

6,000 

6,000 

6,000 

CLASSIFIED 

SPECIAL  OPERATIONS  COMMAND 

1,887 

1,887 

1,887 

1,887 

TOTAL  CLASSIFIED 

1,887 

1,887 

1,887 

1,887 

FOREIGN  CURRENCY  EDUCATION  ACCOUNT 

ARMY 

76,858 

76,858 

TOTAL  FOREIGN  CURRENCY  EDUCATION  ACCOUNT 

76,858 

76,858 

FOREIGN  CURRENCY  ADJUSTMENT 

UNDISTRIBUTED 

17,528 

17,528 

TOTAL  FOREIGN  CURRENCY  ADJUSTMENT 

17,528 

17,528 

USA-132:  Fort  Wainwright,  AK 

ARMY 

552 

552 

552 

552 

TOTAL  USA-132:  Fort  Wainwright,  AK 

552 

552 

552 

552 

USA-121:  Fort  Gillem,  GA 

ARMY 

1,389 

542 

542 

542 

TOTAL  USA-121:  Fort  Gillem,  GA 

1,389 

542 

542 

542 

USA-222:  Fort  McPherson,  GA 

ARMY 

AIR  FORCE 

34,361 
15, 185 

34,243 

15,185 

34,243 

15,185 

34,243 
15, 185 

TOTAL  USA-222:  Fort  McPherson,  GA 

49,546 

49,  428 

49,  428 

49,  428 

PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

ARMY 

AIR  FORCE 

258,542 
36, 606 

319, 178 

36,  606 

319,178 
36,  606 

319, 178 
36,  606 

TOTAL  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

295,148 

355,784 

355,784 

355,784 

USA-223:  Fort  Monmouth,  NJ 

ARMY 

294,736 

397,641 

397,641 

397,641 

State  -  43 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Name 

TOTAL  USA-223:  Fort  Monmouth,  NJ 

294,736 

397,641 

397,641 

397,641 

USA-224:  Fort  Hood,  TX 

ARMY 

197,771 

152,802 

152,802 

152,802 

TOTAL  USA-224:  Fort  Hood,  TX 

197,771 

152,802 

152,802 

152,802 

USA-36:  Red  River  Army  Depot 

ARMY 

16,202 

13,965 

13,965 

13, 965 

TOTAL  USA-36:  Red  River  Army  Depot 

16,202 

13, 965 

13, 965 

13, 965 

USA-113:  Fort  Monroe,  VA 

ARMY 

5,802 

5,802 

5,802 

5,802 

TOTAL  USA-113:  Fort  Monroe,  VA 

5,802 

5,802 

5,802 

5,  802 

USA-243:  Maneuver  Training 

ARMY 

315,807 

256,028 

256,028 

256,028 

TOTAL  USA-243:  Maneuver  Training 

315,807 

256,028 

256,028 

256,028 

USA-233:  RC  Transformation  in  AL 

ARMY 

38,120 

46,050 

46,050 

46,050 

TOTAL  USA-233:  RC  Transformation 

in 

AL 

38,120 

46,050 

46,050 

46,050 

USA-247:  RC  Transformation  in  AZ 

ARMY 

211 

211 

211 

211 

TOTAL  USA-247:  RC  Transformation 

in 

AZ 

211 

211 

211 

211 

USA-228:  RC  Transformation  in  AR 

ARMY 

48,019 

31,684 

31,684 

31,684 

TOTAL  USA-228:  RC  Transformation 

in 

AR 

48,019 

31, 684 

31, 684 

31, 684 

USA-240:  RC  Transformation  in  CA 

ARMY 

5,305 

530 

530 

530 

TOTAL  USA-240:  RC  Transformation 

in 

CA 

5,305 

530 

530 

530 

USA-236:  RC  Transformation  in  CT 

ARMY 

649 

124 

124 

124 

TOTAL  USA-236:  RC  Transformation 

in 

CT 

649 

124 

124 

124 

USA-114:  RC  Transformation  in  HI 

ARMY 

49,  464 

49,200 

49,  200 

49,200 

TOTAL  USA-114:  RC  Transformation 

in 

HI 

49,464 

49,200 

49,200 

49,200 

USA-245:  RC  Transformation  in  IL 

ARMY 

53,471 

45,033 

45,033 

45,033 

TOTAL  USA-245:  RC  Transformation 

in 

IL 

53,471 

45,033 

45,033 

45,033 

USA-246:  RC  Transformation  in  IN 

ARMY 

29,015 

26, 955 

26, 955 

26, 955 

TOTAL  USA-246:  RC  Transformation 

in 

IN 

29,015 

26, 955 

26,  955 

26, 955 

USA-244:  RC  Transformation  in  lA 

ARMY 

2,512 

242 

242 

242 

State  -  44 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Name 

TOTAL  USA-244:  RC  Transformation 

in 

lA 

2,512 

242 

242 

242 

USA-237:  RC  Transformation  in  KY 

ARMY 

562 

562 

562 

562 

TOTAL  USA-237:  RC  Transformation 

in 

KY 

562 

562 

562 

562 

USA-178:  RC  Transformation  in  LA 

ARMY 

49,342 

49, 107 

49,107 

49,107 

TOTAL  USA-178:  RC  Transformation 

in 

LA 

49,342 

49, 107 

49, 107 

49, 107 

USA-230:  RC  Transformation  in  MD 

ARMY 

11,129 

1,112 

1,112 

1,112 

TOTAL  USA-230:  RC  Transformation 

in 

MD 

11,129 

1,112 

1,112 

1,112 

USA-202:  RC  Transformation  in  MA 

ARMY 

88,242 

89,  028 

89,028 

89,028 

TOTAL  USA-202:  RC  Transformation 

in 

MA 

88,242 

89,028 

89,028 

89,028 

USA-235:  RC  Transformation  in  MI 

ARMY 

95 

95 

95 

95 

TOTAL  USA-235:  RC  Transformation 

in 

MI 

95 

95 

95 

95 

USA-249:  RC  Transformation  in  MN 

ARMY 

17,299 

16, 178 

16, 178 

16, 178 

TOTAL  USA-249:  RC  Transformation 

in 

MN 

17,299 

16, 178 

16,178 

16, 178 

USA-250:  RC  Transformation  in  MT 

ARMY 

19, 653 

17,807 

17,807 

17,807 

TOTAL  USA-250:  RC  Transformation 

in 

MT 

19, 653 

17,807 

17,807 

17,807 

USA-251:  RC  Transformation  in  MT 

ARMY 

27,488 

27,232 

27,232 

27,232 

TOTAL  USA-251:  RC  Transformation 

in 

MT 

27,488 

27,232 

27,232 

27,232 

USA-241:  RC  Transformation  in  NE 

ARMY 

312 

237 

237 

237 

TOTAL  USA-241:  RC  Transformation 

in 

NE 

312 

237 

237 

237 

USA-219:  RC  Transformation  in  NH 

ARMY 

95 

95 

95 

95 

TOTAL  USA-219:  RC  Transformation 

in 

NH 

95 

95 

95 

95 

USA-76:  RC  Transformation  in  NJ 

ARMY 

401 

231 

231 

231 

TOTAL  USA-76:  RC  Transformation  in  NJ 

401 

231 

231 

231 

USA-215:  RC  Transformation  in  NM 

ARMY 

1, 579 

1,579 

1,579 

1,579 

TOTAL  USA-215:  RC  Transformation 

in 

NM 

1,579 

1,579 

1,579 

1,579 

USA-242:  RC  Transformation  in  NY 

ARMY 

95,399 

92,890 

92,890 

92,890 

State  -  45 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Name 

TOTAL  USA-242:  RC  Transformation 

in 

NY 

95,399 

92,890 

92,890 

92,890 

USA-171:  RC  Transformation  in  NC 

ARMY 

95 

95 

95 

95 

TOTAL  USA-171:  RC  Transformation 

in 

NC 

95 

95 

95 

95 

USA-210:  RC  Transformation  in  ND 

ARMY 

50 

50 

50 

50 

TOTAL  USA-210:  RC  Transformation 

in 

ND 

50 

50 

50 

50 

USA-248:  RC  Transformation  in  OH 

ARMY 

56,077 

46,555 

46,555 

46,555 

TOTAL  USA-248:  RC  Transformation 

in 

OH 

56,077 

46,555 

46,555 

46,555 

USA-229  :  RC  Transformation  in  OK 

ARMY 

172,851 

136,  476 

136,476 

136,476 

TOTAL  USA-229  :  RC  Transformation 

1  in  OK 

172,851 

136,  476 

136,  476 

136,  476 

USA-253:  RC  Transformation  in  PA 

ARMY 

59, 714 

26,064 

26,064 

26,064 

TOTAL  USA-253:  RC  Transformation 

in 

PA 

59,714 

26,064 

26,064 

26,064 

USA-234:  RC  Transformation  in  PR 

ARMY 

170 

170 

170 

170 

TOTAL  USA-234:  RC  Transformation 

in 

PR 

170 

170 

170 

170 

USA-158:  RC  Transformation  in  RI 

ARMY 

190 

190 

190 

190 

TOTAL  USA-158:  RC  Transformation 

in 

RI 

190 

190 

190 

190 

USA-238:  RC  Transformation  in  TN 

ARMY 

121 

121 

121 

121 

TOTAL  USA-238:  RC  Transformation 

in 

TN 

121 

121 

121 

121 

USA-225:  RC  Transformation  in  TX 

ARMY 

128,734 

128,734 

128,734 

128,734 

TOTAL  USA-225:  RC  Transformation 

in 

TX 

128,734 

128,734 

128,734 

128,734 

USA-239:  RC  Transformation  in  VT 

ARMY 

24,886 

1,696 

1,696 

1,696 

TOTAL  USA-239:  RC  Transformation 

in 

VT 

24,886 

1,696 

1,696 

1,696 

USA-232:  RC  Transformation  in  WA 

ARMY 

25,390 

23, 626 

23, 626 

23,626 

TOTAL  USA-232:  RC  Transformation 

in 

WA 

25,390 

23,626 

23,626 

23,626 

USA-231:  RC  Transformation  in  WV 

ARMY 

464 

224 

224 

224 

TOTAL  USA-231:  RC  Transformation 

in 

WV 

464 

224 

224 

224 

USA-193:  RC  Transformation  in  WY 

ARMY 

34,041 

34,041 

34,041 

34,041 

State  -  46 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  FORCE 

4,700 

4,700 

4,700 

4,700 

TOTAL  USA-193:  RC  Transformation  in  WY 

38,741 

38,741 

38,741 

38,741 

USA-40:  Army  Modular  Transformation 

ARMY 

35,865 

34,363 

34,363 

34, 363 

TOTAL  USA-40:  Army  Modular  Transformation 

35,865 

34,363 

34,363 

34,363 

USA-40:  7th  SFG  to  Eglin  AFB 

AIR  FORCE 

1,592 

1,592 

1,592 

1,592 

TOTAL  USA-40:  7th  SFG  to  Eglin  AFB 

1,592 

1,592 

1,592 

1,592 

USA-46:  Single  Drill  SGT  School 

ARMY 

24,000 

24,000 

24,000 

24,000 

TOTAL  USA-46:  Single  Drill  SGT  School 

24,000 

24,000 

24,000 

24,000 

USA-63:  U.S.  Army  Garrison  (Selfridge) 

ARMY 

1,270 

1,270 

1,270 

1,270 

TOTAL  USA-63:  U.S.  Army  Garrison  (Selfridge 

1,270 

1,270 

1,270 

1,270 

USA-212:  USAR  Cmd  &  Cntrl  -  New  England 

ARMY 

117 

117 

117 

117 

AIR  FORCE 

500 

500 

500 

500 

TOTAL  USA-212:  USAR  Cmd  &  Cntrl  -  New  Engla 

617 

617 

617 

617 

USA-167:  USAR  Command  and  Control  -  NE 

ARMY 

93,163 

66, 773 

66,773 

66,773 

TOTAL  USA-167:  USAR  Command  and  Control  -  N 

93,163 

66, 773 

66,773 

66,773 

USA-166:  USAR  Command  and  Control  -  NW 

ARMY 

33,444 

5,  444 

5,444 

5,444 

TOTAL  USA-166:  USAR  Command  and  Control  -  N 

33,444 

5,444 

5,444 

5,444 

USA-131:  USAR  Command  and  Control  -SE 

ARMY 

2,867 

2,867 

2,867 

2,867 

TOTAL  USA-131:  USAR  Command  and  Control  -SE 

2,867 

2,867 

2,867 

2,867 

USA-168:  USAR  Command  and  Control  -  SW 

ARMY 

1,179 

1,179 

1,179 

1,179 

TOTAL  USA-168:  USAR  Command  and  Control  -  S 

1,179 

1,179 

1,179 

1,179 

DoN-165:  MCLB  Barstow,  CA 

ARMY 

5,338 

2,888 

2,888 

2,888 

NAVY 

3 

3 

3 

3 

TOTAL  DoN-165:  MCLB  Barstow,  CA 

5,341 

2,891 

2,891 

2,891 

DoN-172:  NWS  Seal  Beach,  Concord,  CA 

NAVY 

9,  687 

9,  687 

9,  687 

9,  687 

TOTAL  DoN-172:  NWS  Seal  Beach,  Concord,  CA 

9,  687 

9,  687 

9,  687 

9,  687 

DON-85:  OTC  PENSACOLA,  FL 

NAVY 

91 

91 

91 

91 

TOTAL  DON-85:  OTC  PENSACOLA,  FL 

91 

91 

91 

91 
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DoN-68:  NAS  Atlanta,  GA 

NAVY 

9,132 

9, 132 

9,132 

9, 132 

TOTAL  DoN-68:  NAS  Atlanta,  GA 

9, 132 

9, 132 

9, 132 

9, 132 

DoN-126:  NSCS,  Athens,  GA 

NAVY 

3,561 

3,561 

3,561 

3,561 

TOTAL  DoN-126:  NSCS,  Athens,  GA 

3,561 

3,561 

3,561 

3,561 

DoN-158:  NSA  New  Orleans,  LA 

NAVY 

26,334 

26,334 

26,334 

26,334 

TOTAL  DoN-158:  NSA  New  Orleans,  LA 

26,334 

26,334 

26,334 

26,334 

DoN-138:  NAS  Brunswick,  ME 

NAVY 

50,859 

50,859 

50,859 

50,859 

TOTAL  DoN-138:  NAS  Brunswick,  ME 

50,859 

50,859 

50,859 

50,859 

DoN-157:  MCSA  Kansas  City,  MO 

NAVY 

90 

90 

90 

90 

TOTAL  DoN-157:  MCSA  Kansas  City,  MO 

90 

90 

90 

90 

DoN-2:  NS  Pascagoula,  MS 

NAVY 

1,113 

1,113 

1,113 

1,113 

TOTAL  DoN-2:  NS  Pascagoula,  MS 

1,113 

1,113 

1,113 

1,113 

DoN-84:  JRB  Willow  Grove  &  Cambria  Reg  AP 

NAVY 

AIR  FORCE 

158,420 

1,233 

87,597 

1,233 

87,597 

1,233 

87,597 

1,233 

TOTAL  DoN-84:  JRB  Willow  Grove  &  Cambria  Re 

159, 653 

88,830 

88,830 

88,830 

DoN-168:  NS  Newport,  RI 

NAVY 

15 

15 

15 

15 

TOTAL  DoN-168:  NS  Newport,  RI 

15 

15 

15 

15 

DoN-32:  NAS  Ingleside,  NAS  Corpus  Christi 

NAVY 

44,212 

44,212 

44,212 

44,212 

TOTAL  DoN-32:  NAS  Ingleside,  NAS  Corpus  Chr 

44,212 

44,212 

44,212 

44,212 

DoN-74:  Engineering  Field  Div/Activity 

NAVY 

11,230 

11,230 

11,230 

11,230 

TOTAL  DoN-74:  Engineering  Field  Div/Activit 

11,230 

11,230 

11,230 

11,230 

USAF-56:  Eielson  AFB,  AK 

AIR  FORCE 

10,415 

10,415 

10,415 

10,415 

TOTAL  USAF-56:  Eielson  AFB,  AK 

10,415 

10,415 

10,415 

10,415 

USAF-89:  Kulis  AGS,  AK 

AIR  FORCE 

43,400 

43,400 

43,400 

43,400 

TOTAL  USAF-89:  Kulis  AGS,  AK 

43,400 

43, 400 

43,400 

43,400 

USAF-36:  Fort  Smith  MAP  AGS,  AR 

AIR  FORCE 

200 

200 

200 

200 
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TOTAL  USAF-36:  Fort  Smith  MAP  AGS,  AR 

200 

200 

200 

200 

USAF-81:  Beale  AFB,  CA 

AIR  FORCE 

3,464 

3,464 

3,464 

3,  464 

TOTAL  USAF-81:  Beale  AFB,  CA 

3,464 

3,464 

3,464 

3,  464 

USAF083:  March  ARB,  CA 

AIR  FORCE 

1,834 

1,834 

1,834 

1,834 

TOTAL  USAF083:  March  ARB,  CA 

1,834 

1,834 

1,834 

1,834 

USAF-11:  Onizuka  AFS,  CA 

AIR  FORCE 

1,389 

1,389 

1,389 

1,389 

TOTAL  USAF-11:  Onizuka  AFS,  CA 

1,389 

1,389 

1,389 

1,389 

USAF-33:  Bradley  lAP,  AGS,  CT 

AIR  FORCE 

7,526 

7,526 

7,526 

7,526 

TOTAL  USAF-33:  Bradley  lAP,  AGS,  CT 

7,526 

7,526 

7,526 

7,526 

USAF-120:  Robins  AFB,  GA 

AIR  FORCE 

2,100 

2,100 

2,100 

2,100 

TOTAL  USAF-120:  Robins  AFB,  GA 

2,100 

2,100 

2,100 

2,100 

USAF-128:  Boise  Air  Terminal  AGS,  ID 

AIR  FORCE 

452 

452 

452 

452 

TOTAL  USAF-128:  Boise  Air  Terminal  AGS,  ID 

452 

452 

452 

452 

USAF-54:  Mountain  Home  AFB,  ID 

AIR  FORCE 

4,040 

4,040 

4,040 

4,040 

TOTAL  USAF-54:  Mountain  Home  AFB,  ID 

4,040 

4,040 

4,040 

4,040 

USAF-111:  Capital  AGS,  Springfield,  IL 

AIR  FORCE 

4,085 

4,085 

4,085 

4,085 

TOTAL  USAF-111:  Capital  AGS,  Springfield,  I 

4,085 

4,085 

4,085 

4,085 

USAF-55:  NAS  New  Orleans  ARS,  LA 

AIR  FORCE 

4,092 

4,092 

4,092 

4,092 

TOTAL  USAF-55:  NAS  New  Orleans  ARS,  LA 

4,092 

4,092 

4,092 

4,092 

USAF-63:  Andrews  AFB,  MD 

AIR  FORCE 

4,369 

4,369 

4,369 

4, 369 

TOTAL  USAF-63:  Andrews  AFB,  MD 

4,369 

4,369 

4,369 

4,369 

USAF-129:  Martin  State  APT  AGS,  MD 

AIR  FORCE 

592 

592 

592 

592 

TOTAL  USAF-129:  Martin  State  APT  AGS,  MD 

592 

592 

592 

592 

USAF-44:  Otis  ANGB,  MA 

AIR  FORCE 

34,471 

34,471 

34,471 

34,471 

TOTAL  USAF-44:  Otis  ANGB,  MA 

34,471 

34,471 

34,471 

34,471 

USAF-49:  W.  K.  Kellogg  AGS 

AIR  FORCE 

1,246 

1,246 

1,246 

1,246 
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TOTAL  USAF-49:  W.  K.  Kellogg  AGS 

1,246 

1,246 

1,246 

1,246 

USAF-77:  Key  Field  AGS,  MS 

AIR  FORCE 

75 

75 

75 

75 

TOTAL  USAF-77:  Key  Field  AGS,  MS 

75 

75 

75 

75 

USAF-37:  Great  Falls  lAP  AGS,  MT 

AIR  FORCE 

4,455 

4,455 

4,455 

4,455 

TOTAL  USAF-37:  Great  Falls  lAP  AGS,  MT 

4,455 

4,455 

4,455 

4,455 

USAF-114:  Cannon  AFB,  NM 

AIR  FORCE 

1,715 

1,715 

1,715 

1,715 

TOTAL  USAF-114:  Cannon  AFB,  NM 

1,715 

1,715 

1,715 

1,715 

USAF-121:  Niagara  Falls  ARS,  NY 

AIR  FORCE 

2,021 

2,021 

2,021 

2,021 

TOTAL  USAF-121:  Niagara  Falls  ARS,  NY 

2,021 

2,021 

2,021 

2,021 

USAF-122:  Pope  AFB,  NC 

AIR  FORCE 

16,  406 

16,  406 

16,  406 

16,  406 

TOTAL  USAF-122:  Pope  AFB,  NC 

16,406 

16,406 

16,406 

16,406 

USAF-117:  Grand  Forks  AFB,  ND 

AIR  FORCE 

25,145 

25,145 

25,145 

25, 145 

TOTAL  USAF-117:  Grand  Forks  AFB,  ND 

25,145 

25,145 

25,145 

25, 145 

USAF-39:  Hector  lAP  AGS,  ND 

AIR  FORCE 

1,817 

1,817 

1,817 

1,817 

TOTAL  USAF-39:  Hector  lAP  AGS,  ND 

1,817 

1,817 

1,817 

1,817 

USAF-66:  Mansfield  Lahm  MAP  AGS,  OH 

AIR  FORCE 

3,200 

3,200 

3,200 

3,200 

TOTAL  USAF-66:  Mansfield  Lahm  MAP  AGS, 

OH 

3,200 

3,200 

3,200 

3,200 

USAF-47:  Springfield-Beckley  MPT  AGS,  OH 

AIR  FORCE 

560 

560 

560 

560 

TOTAL  USAF-47:  Springfield-Beckley  MPT 

AGS, 

560 

560 

560 

560 

USAF-79:  Portland  lAP  AGS,  OR 

AIR  FORCE 

11,858 

11,858 

11,858 

11,858 

TOTAL  USAF-79:  Portland  lAP  AGS,  OR 

11,858 

11,858 

11,858 

11,858 

USAF-60:  Nashville  lAP  AGS,  TN 

AIR  FORCE 

4,212 

4,212 

4,212 

4,212 

TOTAL  USAF-60:  Nashville  lAP  AGS,  TN 

4,212 

4,212 

4,212 

4,212 

USAF-50:  Ellington  Field  AGS,  TX 

AIR  FORCE 

1,206 

1,206 

1,206 

1,206 

TOTAL  USAF-50:  Ellington  Field  AGS,  TX 

1,206 

1,206 

1,206 

1,206 

USAF-99:  Lackland  AFB,  TX 

AIR  FORCE 

268 

268 

268 

268 
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TOTAL  USAF-99:  Lackland  AFB,  TX 

268 

268 

268 

268 

USAF-113:  Hill  AFB,  UT 

AIR  FORCE 

7,401 

7,401 

7,401 

7,401 

TOTAL  USAF-113:  Hill  AFB,  UT 

7,401 

7,401 

7,401 

7,401 

USAF-112:  Richmond  AGS  Sandston,  VA 

AIR  FORCE 

4,714 

4,714 

4,714 

4,714 

TOTAL  USAF-112:  Richmond  AGS  Sandston,  VA 

4,714 

4,714 

4,714 

4,714 

USAF-84:  Fairchild  AFB,  WA 

AIR  FORCE 

611 

611 

611 

611 

TOTAL  USAF-84:  Fairchild  AFB,  WA 

611 

611 

611 

611 

USAF-130:  General  Mitchell  ARS,  WI 

AIR  FORCE 

122 

122 

122 

122 

TOTAL  USAF-130:  General  Mitchell  ARS,  WI 

122 

122 

122 

122 

USAF-102:  USAF  Logistics  Support  Centers 

AIR  FORCE 

1,  623 

1,  623 

1,  623 

1,  623 

TOTAL  USAF-102:  USAF  Logistics  Support  Cent 

1,623 

1,623 

1,623 

1,  623 

USAF-106:  F-lOO  Engine  CIRF 

AIR  FORCE 

115 

115 

115 

115 

TOTAL  USAF-106:  F-lOO  Engine  CIRF 

115 

115 

115 

115 

E&T-64:  Combat  Service  Support  Center 

ARMY 

458,296 

412,549 

412,549 

412,549 

TOTAL  E&T-64:  Combat  Service  Support  Center 

458,296 

412,549 

412,549 

412,549 

E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 

ARMY 

41,216 

41,216 

41,216 

41,216 

TOTAL  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt 

41,216 

41,216 

41,216 

41,216 

E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 

ARMY 

7,800 

7,800 

7,800 

7,800 

TOTAL  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary 

7,800 

7,800 

7,800 

7,800 

E&T-14:  Jnt  Ctr  Excel  Religious  Trng  &  Ed 

ARMY 

NAVY 

AIR  FORCE 

11, 600 

30 

10 

11, 600 

30 

10 

11, 600 
30 
10 

11, 600 
30 
10 

TOTAL  E&T-14:  Jnt  Ctr  Excel  Religious  Trng 

11,640 

11,640 

11,640 

11, 640 

E&T-52:  JSF  Initial  Flight  Training  Site 

NAVY 

AIR  FORCE 

190 

44,645 

190 

27,845 

190 

27,845 

190 

27,845 

TOTAL  E&T-52:  JSF  Initial  Flight  Training  S 

44,835 

28,035 

28,035 

28,035 

E&T-61:  Net  Fires  Center 

ARMY 

28,560 

29,206 

29,206 

29,206 

TOTAL  E&T-61:  Net  Fires  Center 

28,560 

29,206 

29,206 

29,206 
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E£fT-46:  Undergrad  Pilot  and  Nav  Training 

AIR  FORCE 

55,476 

55,476 

55,476 

55,476 

TOTAL  E&T-46:  Undergrad  Pilot  and  Nav  Train 

55,476 

55,476 

55,476 

55, 476 

H&SA-132:  Misc  AF/NG  HQs  Leased  Locations 

ARMY 

AIR  FORCE 

16,100 

54,209 

16,000 

3,209 

16,000 

3,209 

16,000 

3,209 

TOTAL  H&SA-132:  Misc  AF/NG  HQs  Leased  Locat 

70,309 

19,209 

19,  209 

19,209 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

NATIONAL  SECURITY  AGENCY 

DEFENSE  INTELLIGENCE  AGENCY 

DEFENSE  SECURITY  SERVICE 

2,831 

1,315 

2,042 

2,831 

1,315 

2,042 

2,831 

1,315 

2,042 

2,831 

1,315 

2,042 

TOTAL  H&SA-99:  Def ense/MilDep  Adjudication 

6, 188 

6,188 

6, 188 

6, 188 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

NAVY 

DEFENSE  SECURITY  SERVICE 

143,580 

2,043 

143,580 

2,043 

143,580 

2,043 

143,580 

2,043 

TOTAL  H&SA-108:  MilDep  Invest  Agencies  &  Cl 

145,623 

145, 623 

145,623 

145, 623 

H&SA-69:  Misc  Army  leased  locations 

ARMY 

9,  622 

9,  622 

9,  622 

9,  622 

TOTAL  H&SA-69:  Misc  Army  leased  locations 

9,  622 

9,  622 

9,  622 

9,  622 

H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Locs 

ARMY 

WASHINGTON  HEADQUARTERS  SERVICE 

DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

3,406 

704,335 

4,000 

3,406 

329,826 

4,000 

3,406 

329,826 

4,000 

3,406 

329,826 

4,000 

TOTAL  H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased 

711,741 

337,232 

337,232 

337,232 

H&SA-47:  Missile  and  Space  Def  Agencies 

MISSILE  DEFENSE  AGENCY 

110,019 

110,019 

110,019 

110,019 

TOTAL  H&SA-47:  Missile  and  Space  Def  Agenci 

110,019 

110,019 

110,019 

110,019 

H&SA-65:  Army  Test  &  Evaluation  Cmnd  HQs 

ARMY 

1,861 

1,861 

1,861 

1,861 

TOTAL  H&SA-65:  Army  Test  &  Evaluation  Cmnd 

1,861 

1,861 

1,861 

1,861 

H&SA-109:  Commissary  Agency  Consolidation 

DEFENSE  COMMISSARY  AGENCY 

31,530 

31,530 

31,530 

31, 530 

TOTAL  H&SA-109:  Commissary  Agency  Consolida 

31,530 

31,530 

31,530 

31,530 

H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

275, 979 

275, 979 

275, 979 

275, 979 

TOTAL  H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

275, 979 

275, 979 

275, 979 

275, 979 

H&SA-71:  New  Defense  Media  Agency 

ARMY 

NAVY 

1,119 

602 

1,119 

602 

1,119 

602 

1,119 

602 

TOTAL  H&SA-71:  New  Defense  Media  Agency 

1,721 

1,721 

1,721 

1,721 

H&SA-14:  Transportation  Command  Components 

ARMY 

AIR  FORCE 

15,345 

86,331 

15,345 

2,531 

15,345 

2,531 

15,345 

2,531 

State  -  52 
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TOTAL  H&SA-14:  Transportation  Command  Compo 

101,676 

17,876 

17,876 

17,876 

H&SA-18:  Def  Finance  and  Accounting  Svs 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 

129, 152 

129, 152 

129, 152 

129, 152 

TOTAL  H&SA-18:  Def  Finance  and  Accounting  S 

129,152 

129, 152 

129,152 

129,152 

H&SA-122:  AF  Real  Property  Agency  (AFRPA) 

AIR  FORCE 

3,011 

3,011 

3,011 

3,011 

TOTAL  H&SA-122:  AF  Real  Property  Agency  (AF 

3,011 

3,011 

3,011 

3,011 

H&SA-92:  Army  HQs  &  Other  FOAs 

ARMY 

65,447 

131,547 

131,547 

131,547 

TOTAL  H&SA-92:  Army  HQs  &  Other  FOAs 

65,447 

131,547 

131,547 

131, 547 

H&SA-78:  Misc  DoN  Leased  Locations 

NAVY 

2,025 

2,025 

2,025 

2,025 

TOTAL  H&SA-78:  Misc  DoN  Leased  Locations 

2,025 

2,025 

2,025 

2,025 

IND-83B:  NWS  Seal  Beach,  CA 

ARMY 

596 

19 

19 

19 

TOTAL  IND-83B:  NWS  Seal  Beach,  CA 

596 

19 

19 

19 

IND-112:  River  Bank  Army  Ammo  Plant,  CA 

ARMY 

57,871 

21,997 

21, 997 

21, 997 

TOTAL  IND-112:  River  Bank  Army  Ammo  Plant, 

57,871 

21,997 

21,997 

21,997 

IND-113:  Sierra  Army  Depot,  CA 

ARMY 

614 

614 

614 

614 

TOTAL  IND-113:  Sierra  Army  Depot,  CA 

614 

614 

614 

614 

IND-83A:  Rock  Island  Arsenal,  IL 

ARMY 

1,591 

1,591 

1,591 

1,591 

TOTAL  IND-83A:  Rock  Island  Arsenal,  IL 

1,591 

1,591 

1,591 

1, 591 

IND-119:  Newport  Chemical  Depot,  IN 

ARMY 

2,750 

276 

276 

276 

TOTAL  IND-119:  Newport  Chemical  Depot,  IN 

2,750 

276 

276 

276 

IND-106:  Kansas  Army  Ammunition  Plant,  KS 

ARMY 

14,398 

9,  863 

9,  863 

9,  863 

TOTAL  IND-106:  Kansas  Army  Ammunition  Plant 

14,398 

9,863 

9,863 

9,  863 

IND-110:  Mississippi  Army  Ammo  Plant,  MS 

ARMY 

2,511 

261 

261 

261 

TOTAL  IND-110:  Mississippi  Army  Ammo  Plant, 

2,511 

261 

261 

261 

IND-120:  Umatilla  Chemical  Depot,  OR 

ARMY 

1,041 

191 

191 

191 

TOTAL  IND-120:  Umatilla  Chemical  Depot,  OR 

1,041 

191 

191 

191 

IND-122:  Lone  Star  Army  Ammo  Plant,  TX 

ARMY 

21,281 

3,532 

3,532 

3,532 
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TOTAL  IND-122:  Lone  Star  Army  Ammo  Plant,  T 

21,281 

3,532 

3,532 

3,532 

IND-117:  Deseret  Chemical  Depot,  UT 

ARMY 

10,743 

1,074 

1,074 

1,074 

TOTAL  IND-117:  Deseret  Chemical  Depot,  UT 

10,743 

1,074 

1,074 

1,074 

IND-24:  SIMA  Norfolk,  VA 

NAVY 

19,450 

19,450 

19,450 

19,450 

TOTAL  IND-24:  SIMA  Norfolk,  VA 

19,  450 

19,450 

19,  450 

19,  450 

IND-103:  Fleet  Readiness  Centers 

NAVY 

15,380 

15,380 

15,380 

15,380 

TOTAL  IND-103:  Fleet  Readiness  Centers 

15,380 

15,380 

15,380 

15,380 

IND-95:  Naval  Shipyard  Detachments 

NAVY 

11,130 

11,130 

11,130 

11,130 

TOTAL  IND-95:  Naval  Shipyard  Detachments 

11,130 

11,130 

11,130 

11,130 

INT-10:  Defense  Intelligence  Agency 

DEFENSE  INTELLIGENCE  AGENCY 

62,000 

41,000 

41,000 

41,000 

TOTAL  INT-10:  Defense  Intelligence  Agency 

62,000 

41,000 

41,000 

41,000 

MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

ARMY 

26, 917 

27,600 

27, 600 

27, 600 

NAVY 

720 

720 

720 

720 

TRICARE  MANAGEMENT  ACTIVITY 

1,445, 910 

885,110 

885,110 

885,110 

TOTAL  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

1,473,547 

913,430 

913,430 

913,430 

MED-57:  Brooks  City  Base,  TX 

AIR  FORCE 

266,566 

236,566 

236,566 

236,566 

TOTAL  MED-57:  Brooks  City  Base,  TX 

266,566 

236,566 

236,566 

236,566 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

NAVY 

10,661 

10,661 

10,661 

10,661 

AIR  FORCE 

435, 662 

360,762 

360,762 

360,762 

TRICARE  MANAGEMENT  ACTIVITY 

538,081 

226,816 

226,  816 

226,  816 

TOTAL  MED-16:  San  Antonio  Regional  Med  Ctr, 

984,404 

598,239 

598,239 

598,239 

MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

ARMY 

4,823 

4,823 

4,823 

4,823 

NAVY 

21,095 

21,095 

21,095 

21,095 

DEFENSE  THREAT  REDUCTION  AGENCY 

1,750 

1,750 

1,750 

1,750 

TOTAL  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med 

27,668 

27,668 

27,668 

27,668 

S&S-43:  Commodity  Management  Privatization 

NAVY 

36 

36 

36 

36 

DEFENSE  LOGISTICS  AGENCY 

2,783 

2,783 

2,783 

2,783 

TOTAL  S&S-43:  Commodity  Management  Privatiz 

2,819 

2,819 

2,819 

2,819 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

ARMY 

785 

785 

785 

785 

NAVY 

311 

311 

311 

311 

AIR  FORCE 

8,502 

8,502 

8,502 

8,502 

DEFENSE  LOGISTICS  AGENCY 

30,092 

30,092 

30,092 

30,092 
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TOTAL  S&S-35:  DLR  Procurement  Mgmt  Consolid 

39, 690 

39, 690 

39, 690 

39, 690 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

NAVY 

AIR  FORCE 

DEFENSE  LOGISTICS  AGENCY 

13 

2,008 

174,025 

13 

2,008 

174,025 

13 

2,008 

174,025 

13 

2,008 

174,025 

TOTAL  S&S-51:  Supply,  Storage  &  Dist  Mgmt  R 

176,046 

176,046 

176,046 

176,046 

TECH-42:  Maritime  C4ISR  R, D&A, T&E 

NAVY 

427 

427 

427 

427 

TOTAL  TECH-42:  Maritime  C4ISR  R, D&A, T&E 

427 

427 

427 

427 

TECH-18D:  Nav  Integrated  W&A  R, D&A, T&E  Ctr 

NAVY 

140,762 

140,762 

140,762 

140,762 

TOTAL  TECH-18D:  Nav  Integrated  W&A  R, D&A, T& 

140,762 

140,762 

140,762 

140,762 

TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 

ARMY 

NAVY 

94 

644 

94 

644 

94 

644 

94 

644 

TOTAL  TECH-18B:  Integrated  W&A  Guns  &  Ammo 

738 

738 

738 

738 

TECH-9:  Defense  Research  Service  Led  Labs 

AIR  FORCE 

89,580 

89,580 

89,580 

89,580 

TOTAL  TECH-9:  Defense  Research  Service  Led 

89,580 

89,580 

89,580 

89,580 

COMM  ADD  3:  Galena  FOL,  AK 

AIR  FORCE 

1,800 

1,800 

1,800 

1,800 

TOTAL  COMM  ADD  3:  Galena  FOL,  AK 

1,800 

1,800 

1,800 

1,800 

DoN-17:  NMCRC  Reading,  PA 

NAVY 

8,820 

8,820 

8,820 

8,820 

TOTAL  DoN-17:  NMCRC  Reading,  PA 

8,820 

8,820 

8,820 

8,820 

DON-53:  FT.  LEWIS,  WA 

NAVY 

7,333 

7,333 

7,333 

7,333 

TOTAL  DON-53:  FT.  LEWIS,  WA 

7,333 

7,333 

7,333 

7,333 

DoN-55:  NMCRC  Grissom  ARB 

NAVY 

62 

62 

62 

62 

TOTAL  DoN-55:  NMCRC  Grissom  ARB 

62 

62 

62 

62 

DoN-89:  NMCRC  Los  Angeles 

NAVY 

5 

5 

5 

5 

TOTAL  DoN-89:  NMCRC  Los  Angeles 

5 

5 

5 

5 

DON-113:  NMCRC  AKRON,  OH 

NAVY 

126 

126 

126 

126 

TOTAL  DON-113:  NMCRC  AKRON,  OH 

126 

126 

126 

126 

DoN-129:  NMCRC  Tulsa 

NAVY 

6 

6 

6 

6 

TOTAL  DoN-129:  NMCRC  Tulsa 

6 

6 

6 

6 
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DoN-13:  NRC  Cape  Girardeau,  MO 

NAVY 

81 

81 

81 

81 

TOTAL  DoN-13:  NRC  Cape  Girardeau,  MO 

81 

81 

81 

81 

DoN-19:  NRC  Adelphi,  MD 

NAVY 

246 

246 

246 

246 

TOTAL  DoN-19:  NRC  Adelphi,  MD 

246 

246 

246 

246 

DoN-20:  NRC  Duluth,  MN 

NAVY 

74 

74 

74 

74 

TOTAL  DoN-20:  NRC  Duluth,  MN 

74 

74 

74 

74 

DoN-21:  NRC  Lexington,  KY 

NAVY 

50 

50 

50 

50 

TOTAL  DoN-21:  NRC  Lexington,  KY 

50 

50 

50 

50 

DoN-22:  NRC  Lincoln,  NE 

NAVY 

174 

174 

174 

174 

TOTAL  DoN-22:  NRC  Lincoln,  NE 

174 

174 

174 

174 

DoN-23:  NRF  Marquette,  MI 

NAVY 

10 

10 

10 

10 

TOTAL  DoN-23:  NRE  Marquette,  MI 

10 

10 

10 

10 

DON-43:  NMCRC  ALBANY,  NY 

NAVY 

5 

5 

5 

5 

TOTAL  DON-43:  NMCRC  ALBANY,  NY 

5 

5 

5 

5 

DON-48:  NMCRC  AMARILLO,  TX 

NAVY 

95 

95 

95 

95 

TOTAL  DON-48:  NMCRC  AMARILLO,  TX 

95 

95 

95 

95 

DoN-49:  NRC  Forest  Park,  IL 

NAVY 

13 

13 

13 

13 

TOTAL  DoN-49:  NRC  Forest  Park,  IL 

13 

13 

13 

13 

DoN-50:  NRC  St  Petersburg,  FL 

NAVY 

100 

100 

100 

100 

TOTAL  DoN-50:  NRC  St  Petersburg,  FL 

100 

100 

100 

100 

DON-52:  NMCRC  HOUSTON,  TX 

NAVY 

536 

536 

536 

536 

TOTAL  DON-52:  NMCRC  HOUSTON,  TX 

536 

536 

536 

536 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

COUNTER  INTELLIGENCE  FIELD  ACTIVITY 

2,779 

2,779 

2,779 

2,779 

TOTAL  H&SA-108:  MilDep  Invest  Agencies  &  Cl 

2,779 

2,779 

2,779 

2,779 

H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pacif ic 

NAVY 

99 

99 

99 

99 

TOTAL  H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pac 

99 

99 

99 

99 
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H&SA-31:  CPOs-5  Air  Force  Bases 

AIR  FORCE 

10,900 

10,900 

10,900 

10,900 

TOTAL  H&SA-31:  CPOs-5  Air  Force  Bases 

10,900 

10,900 

10,900 

10,900 

H&SA-135:  Corrections-Ft  Leavenworth,  KS 

ARMY 

97,841 

94,049 

94,049 

94,049 

TOTAL  H&SA-135:  Corrections-Ft  Leavenworth, 

97,841 

94,049 

94,049 

94,049 

H&SA-135:  Corrections-Navy  Locations 

NAVY 

151 

151 

151 

151 

TOTAL  H&SA-135:  Corrections-Navy  Locations 

151 

151 

151 

151 

H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USAF 

AIR  FORCE 

10,758 

10,758 

10,758 

10,758 

TOTAL  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs 

10,758 

10,758 

10,758 

10,758 

H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 

ARMY 

60,473 

110,000 

110,000 

110,000 

TOTAL  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs 

60,473 

110,000 

110,000 

110,000 

H&SA-IO:  Joint  Basing-Ft  Lewis 

ARMY 

AIR  FORCE 

162 

250 

162 

250 

162 

250 

162 

250 

TOTAL  H&SA-IO:  Joint  Basing-Ft  Lewis 

412 

412 

412 

412 

H&SA-IO:  Joint  Basing-Marianas  Guam 

NAVY 

10,328 

10,328 

10,328 

10,328 

TOTAL  H&SA-IO:  Joint  Basing-Marianas  Guam 

10,328 

10,328 

10,328 

10,328 

H&SA-IO:  Joint  Basing-Nav  Dist  Washington 

NAVY 

1,442 

1,442 

1,442 

1,442 

TOTAL  H&SA-IO:  Joint  Basing-Nav  Dist  Washin 

1,442 

1,442 

1,442 

1,442 

INT-4:  NGA  Activities 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

112,247 

1,012,533 

112,247 
326, 633 

112,247 
326, 633 

112,247 
326, 633 

TOTAL  INT-4:  NGA  Activities 

1,124,780 

438,880 

438,880 

438,880 

MED-54:  Inpatient  Svs  to  Clinic-USAF  Acad 

ARMY 

327 

327 

327 

327 

TOTAL  MED-54:  Inpatient  Svs  to  Clinic-USAF 

327 

327 

327 

327 

TECH-6:  Est  Fix  Wing  RDAT&E  Ctr-Air  Force 

AIR  FORCE 

4,018 

2,299 

2,299 

2,299 

TOTAL  TECH-6:  Est  Fix  Wing  RDAT&E  Ctr-Air  F 

4,018 

2,299 

2,299 

2,299 

TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

NAVY 

10,410 

10,410 

10,410 

10,410 

TOTAL  TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

10,410 

10,410 

10,410 

10,410 

TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  DoN 

NAVY 

521 

521 

521 

521 
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TOTAL  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  - 

521 

521 

521 

521 

TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 

ARMY 

623 

623 

623 

623 

TOTAL  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  - 

623 

623 

623 

623 

ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 

UNDISTRIBUTED 

70,000 

70,000 

70,000 

70,000 

TOTAL  ENERGY  CONSERVATION  IMPROVEMENT  PROGR 

70,000 

70,000 

70,000 

70,000 

CONTINGENCY  CONSTRUCTION 

UNDISTRIBUTED 

5,000 

5,000 

5,000 

TOTAL  CONTINGENCY  CONSTRUCTION 

5,000 

5,000 

5,000 

NATO  SECURITY  INVESTMENT  PROGRAM 

UNDISTRIBUTED 

506, 935 

506, 935 

506, 935 

506, 935 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506, 935 

506, 935 

506, 935 

WHARF  UTILITIES  UPGRADE 

NAVY 

8,  900 

8,900 

8,  900 

8,  900 

TOTAL  WHARF  UTILITIES  UPGRADE 

8,900 

8,900 

8,900 

8,900 

HOST  NATION  INFRASTRUCTURE 

NAVY 

2,700 

2,700 

2,700 

TOTAL  HOST  NATION  INFRASTRUCTURE 

2,700 

2,700 

2,700 

DON-100:  PLANING,  DESIGN  AND  MANAGEMENT 

NAVY 

57,634 

57,634 

57,634 

57,634 

TOTAL  DON-100:  PLANING,  DESIGN  AND  MANAGEME 

57, 634 

57,634 

57, 634 

57,634 

DON-101:  VARIOUS  LOCATIONS 

NAVY 

3,186 

3,186 

3,186 

3,186 

TOTAL  DON-101:  VARIOUS  LOCATIONS 

3,186 

3,186 

3,186 

3, 186 

MINOR  CONSTRUCTION 

ARMY 

25,900 

25, 900 

25,900 

NAVY 

10,000 

10,000 

10,000 

AIR  FORCE 

15,000 

15,000 

15,000 

DEFENSE-WIDE 

TRICARE  MANAGEMENT  ACTIVITY 

3,499 

3,499 

3,  499 

SPECIAL  OPERATIONS  COMMAND 

3,693 

3,693 

3,  693 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

666 

666 

666 

THE  JOINT  STAFF 

7,853 

7,853 

7,853 

DEFENSE  LOGISTICS  AGENCY 

4,100 

4,100 

4,100 

UNDISTRIBUTED 

3,000 

3,000 

3,000 

TOTAL  DEFENSE-WIDE 

22,811 

22,811 

22,811 

ARMY  NATIONAL  GUARD 

18,064 

18,064 

18,064 

AIR  NATIONAL  GUARD 

8,900 

6,500 

6,500 

ARMY  RESERVE 

3,000 

3,000 

3,000 

AIR  FORCE  RESERVE 

4,  909 

4,909 

4,  909 

TOTAL  MINOR  CONSTRUCTION 

108,584 

106, 184 

106, 184 

PLANNING  AND  DESIGN 

ARMY 

373,583 

373,583 

373,583 

NAVY 

128,860 

128,860 

128,860 
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AIR  FORCE 

80,148 

80,148 

80,148 

ARMY 

195 

195 

195 

195 

NAVY 

5,486 

5,486 

5,486 

5,486 

DEFENSE-WIDE 

TRICARE  MANAGEMENT  ACTIVITY 

114,281 

114,281 

114,281 

SPECIAL  OPERATIONS  COMMAND 

20,390 

20,390 

20,390 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

3,400 

3,400 

3,400 

NATIONAL  SECURITY  AGENCY 

26,007 

26,007 

26,007 

THE  JOINT  STAFF 

900 

900 

900 

DEFENSE  LOGISTICS  AGENCY 

150 

150 

150 

UNDISTRIBUTED 

35, 900 

35,900 

35, 900 

TOTAL  DEFENSE-WIDE 

201,028 

201,028 

201,028 

ARMY  NATIONAL  GUARD 

65,590 

65,590 

65,590 

AIR  NATIONAL  GUARD 

9,085 

9,085 

9,085 

ARMY  RESERVE 

11,633 

11,633 

11,633 

NAVY  RESERVE 

2,529 

2,529 

2,529 

AIR  FORCE  RESERVE 

5,300 

5,300 

5,300 

TOTAL  PLANNING  AND  DESIGN 

5,  681 

883,437 

883,437 

883, 437 

BASE  REALIGNMENT  &  CLOSURE 

ARMY 

114 

114 

114 

114 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

114 

114 

114 

114 

USA-221:  Operational  Army  (IGPBS) 

ARMY 

743,599 

814,466 

814,466 

814,466 

TOTAL  USA-221:  Operational  Army  (IGPBS) 

743,599 

814,466 

814,466 

814,466 

BASE  REALIGNMENT  &  CLOSURE 

ARMY 

103,577 

103,577 

103,577 

103,577 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

103,577 

103,577 

103,577 

103,577 

BRAC  -  CLOSURE  IV 

DEFENSE  LOGISTICS  AGENCY 

3,643 

3,  643 

3,643 

3,  643 

TOTAL  BRAC  -  CLOSURE  IV 

3,  643 

3,  643 

3,643 

3,  643 

FOREIGN  CURRENCY  FLUCTUATION 

AIR  FORCE 

22,296 

22,296 

TOTAL  FOREIGN  CURRENCY  FLUCTUATION 

22,296 

22,296 

BASE  REALIGNMENT  &  CLOSURE 

AIR  FORCE 

140,500 

140,500 

140,500 

140,500 

NAVY 

50,049 

50,049 

50,049 

50,049 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

190,549 

190,549 

190,549 

190,549 

FOREIGN  CURRENCY  FLUCTUATION,  CMA 

NAVY 

22,200 

22,200 

TOTAL  FOREIGN  CURRENCY  FLUCTUATION,  CMA 

22,200 

22,200 

**WORLDWIDE  UNSPECIFIED 

11,745,745 

10,371,803 

10,508,285 

10, 

.508,285 
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Army 

4,184,848 

4,597,152 

4, 674,010 

4, 674,010 

Navy 

847,745 

921,011 

943,211 

943,211 

Air  Force 

1,499,069 

1,364,192 

1,384,088 

1,384,088 

Defense-Wide 

5,227, 911 

3,503,276 

3,520,804 

3,520,804 

Unspecified  Worldwide 

11,759,573 

10,385,631 

10,522,113 

10,522,113 
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State/Component/ Installation 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

ARMY 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

5,000 

5,000 

5,000 

5,000 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

52,000 

52,000 

52,000 

52,000 

CONSTRUCTION  IMPROVEMENTS  (1449  UNITS) 

349,358 

349,358 

349,358 

UTILITIES  ACCOUNT 

140,440 

140,440 

140,440 

MISCELLANEOUS  ACCOUNT 

1,036 

1,082 

1,082 

OPERATIONS 

107,506 

116, 905 

116, 905 

LEASING 

177,910 

177,910 

177,910 

MAINTENANCE  OF  REAL  PROPERTY 

271,096 

271,096 

271,096 

PRIVATIZATION  SUPPORT  COSTS 

35,993 

35, 993 

35,993 

TOTAL  FAMILY  HOUSING,  ARMY 

57,000 

1, 

140,339 

1, 

.149,784 

1,149,784 

GRAND  TOTAL  FAMILY  HOUSING,  ARMY 

57,000 

1, 

140,339 

1, 

,  149,  784 

1,149,  784 

NAVY 

REPL  GUAM  OLD  APRA  PH  II,  MARIANAS 

47,167 

47,167 

47,167 

47,167 

FOREIGN  CURRENCY  FLUCTUATION,  CMA 

2,200 

2,200 

IMPROVEMENTS 

254,556 

254,556 

254, 556 

DESIGN 

3,172 

3,172 

3,172 

UTILITIES  ACCOUNT 

44,286 

44,286 

44,286 

FURNISHINGS  ACCOUNT 

12,964 

12, 964 

12,964 

MANAGEMENT  ACCOUNT 

58, 608 

58,608 

58,608 

MISCELLANEOUS  ACCOUNT 

311 

311 

311 

SERVICES  ACCOUNT 

10,162 

10,162 

10,162 

LEASING 

124,325 

124,325 

124, 325 

JUDGEMENT  FUND  REIMBURSEMENTS 

202 

202 

202 

MAINTENANCE  OF  REAL  PROPERTY 

101,052 

101,052 

101,052 

PRIVATIZATION  SUPPORT  COSTS 

28,483 

28,483 

28,483 

TOTAL  FAMILY  HOUSING,  NAVY 

47,167 

685,288 

687,488 

687,488 

GRAND  TOTAL  FAMILY  HOUSING,  NAVY 

47,167 

685,288 

687,488 

687,488 

AIR  FORCE 

REPLACE  FAMILY  HOUSING  (117  UNITS) 

56,275 

56,275 

56,275 

56,275 

FOREIGN  CURRENCY  FLUCTUATION  CMA 

76,350 

76,350 

CLASSIFIED  PROJECT 

51 

51 

51 

CONSTRUCTION  IMPROVEMENTS 

259,211 

259,211 

259,211 

PLANNING  AND  DESIGN 

12,210 

12,210 

12,210 

UTILITIES  ACCOUNT 

113,640 

113, 640 

113,640 

FURNISHINGS  ACCOUNT 

32,175 

32,175 

32,175 

MANAGEMENT  ACCOUNT 

1,534 

1,534 

1,534 

MANAGEMENT  ACCOUNT 

81, 352 

81,352 

81,352 

MISCELLANEOUS  ACCOUNT 

2,077 

2,077 

2,077 

SERVICES  ACCOUNT 

23, 128 

23,128 

23, 128 

LEASING  ACCOUNT 

1,485 

1,485 

1,485 

State  -  61 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Family  Housing  Total  Obligational  Authority  as  Enacted 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

LEASING  ACCOUNT 

113,284 

113,284 

113,284 

MAINTENANCE  (RMPA  &  RMPC) 

278,052 

278,052 

278,052 

MAINTENANCE  ACCOUNT 

2,097 

2,097 

2,097 

HOUSING  PRIVATIZATION 

50,506 

50,506 

50,506 

TOTAL  FAMILY  HOUSING,  AIR  FORCE 

56,275 

1,027,077 

1,103,427 

1,103, 427 

GRAND  TOTAL  FAMILY  HOUSING,  AIR  FORCE 

56,275 

1,027,077 

1,103,427 

1,103,427 

NATIONAL  SECURITY  AGENCY 

UTILITIES  ACCOUNT 

7 

7 

7 

OPERATIONS 

28 

28 

28 

LEASING 

8,489 

8,489 

8,489 

MAINTENANCE  OF  REAL  PROPERTY 

48 

48 

48 

TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

8,572 

8,572 

8,572 

GRAND  TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGE 

8,572 

8,572 

8,572 

DEFENSE  INTELLIGENCE  AGENCY 

FURNISHINGS  ACCOUNT 

2,516 

2,516 

2,516 

LEASING 

34,546 

34,546 

34,546 

TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 

37,062 

37,062 

37,062 

GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE 

37,062 

37,062 

37,062 

DEFENSE  LOGISTICS  AGENCY 

UTILITIES  ACCOUNT 

325 

325 

325 

FURNISHINGS  ACCOUNT 

143 

143 

143 

MANAGEMENT  ACCOUNT 

326 

326 

326 

SERVICES  ACCOUNT 

31 

31 

31 

MAINTENANCE  OF  REAL  PROPERTY 

265 

265 

265 

TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 

1,090 

1,090 

1,090 

GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGE 

1,090 

1,090 

1,090 

UNDISTRIBUTED 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,633 

UNACCOMPANIED  HOUSING  IMPROVEMENT  FUND 

37,000 

FAMILY  HOUSING  IMPROVEMENT  FUND 

403,286 

FAMILY  HOUSING  IMPROVEMENT  FUND 

29,527 

FAMILY  HOUSING  IMPROVEMENT  FUND 

1,105 

TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED 

473,551 

GRAND  TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED  473,551 


State  -  62 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

State/Component/ Installation 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

ALABAMA 

ARMY 

ANNISTON  ARMY  DEPOT 

LAKE  YARD  RAILROAD  INTERCHANGE 

1,400 

1,400 

1,400 

1,400 

POWERTRAIN  TRANSMISSION  REPAIR  FACILITY 

27,000 

27,000 

27,000 

27,000 

SMALL  ARMS  REPAIR  SHOP-DEPOT  LEVEL 

18,000 

18,000 

18,000 

18,000 

TOTAL  ANNISTON  ARMY  DEPOT 

46,400 

46,  400 

46,400 

46,  400 

FORT  RUCKER 

CHAPEL  CENTER 

6,800 

6,800 

6,  800 

6,  800 

TOTAL  FORT  RUCKER 

6,  800 

6,800 

6,  800 

6,  800 

REDSTONE  ARSENAL 

SYSTEMS  SOFTWARE  ENGRG  PH  3 

16,500 

16,500 

16,500 

16,500 

TOTAL  REDSTONE  ARSENAL 

16,500 

16,500 

16,500 

16,500 

**ARMY 

69,700 

69,700 

69,700 

69,700 

ARMY  NATIONAL  GUARD 

FORT  MC  CLELLAN 

MULTIPURPOSE  MACHINE  GUN  RANGE 

3,000 

3,000 

3,000 

3,000 

TOTAL  FORT  MC  CLELLAN 

3,000 

3,000 

3,000 

3,000 

AIR  FORCE 

MAXWELL  AFB 

AIR  &  SPACE  BASIC  COURSE  COMBAT  ARMS  TNG 

FAC 

15,556 

15,556 

15,556 

15,556 

TOTAL  MAXWELL  AFB 

15,556 

15,556 

15,556 

15,556 

AIR  NATIONAL  GUARD 

BIRMINGHAM  lAP 

MOBILITY  PROCESSING  CENTER 

2,300 

2,300 

2,300 

2,300 

TOTAL  BIRMINGHAM  lAP 

2,300 

2,300 

2,300 

2,300 

** ALABAMA 

90,556 

90,556 

90,556 

90,556 

ALASKA 

ARMY 

FORT  RICHARDSON 

CHILD  DEVELOPMENT  CENTER 

15,000 

15,000 

15,000 

15,000 

MULTIPURPOSE  MACHINE  GUN  RANGE 

3,100 

3,100 

3,100 

3,100 

TOTAL  FORT  RICHARDSON 

18,100 

18,100 

18,100 

18,100 

FORT  WAINWRIGHT 

BARRACKS  COMPLEX 

63,000 

63,000 

63,000 

63,000 

ORGANIZATIONAL  VEHICLE  PARKING 

14,000 

14,000 

14,000 

14,000 

PEDESTRIAN  ACCESS  BRIDGE 

TACTICAL  VEHICLE  WASH  FACILITY 

21,000 

21,000 

2,  950 
21,000 

2,950 

21,000 

TRAINING  AIDS  SUPPORT  CENTER 

12,400 

12,400 

12,400 

12,400 

TOTAL  FORT  WAINWRIGHT 

110,400 

110,400 

113,350 

113,350 

**ARMY 

128,500 

128,500 

131,450 

131,450 

ARMY  NATIONAL  GUARD 

BETHEL 

READINESS  CENTER 

16,000 

16,000 

16,000 

16,000 

State  -  63 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


State/Component/ Installation 

($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

TOTAL  BETHEL 

16,000 

16,000 

16,000 

16,000 

AIR  FORCE 

ELMENDORF  AFB 

C-17  RESTORE  ROAD 

2,000 

2,000 

2,000 

2,000 

F-22  AEROSPACE  GROUND  EQUIP  SHOP 

7,200 

7,200 

7,200 

7,200 

F-22  CORROSION  CTRL/LO  MX/COMPOSITE  REPR 

FAC 

22,400 

22,400 

22,400 

22,400 

F-22  FLIGHT  SIMULATOR 

16,400 

16,  400 

16,400 

16,  400 

F-22A  7  BAY  AIRCRAFT  SHELTER 

20,400 

20,400 

20,400 

20,400 

F-22A  8  BAY  AIRCRAFT  SHELTER 

22,200 

22,200 

22,200 

22,200 

F-22A  FIELD  TRAINING  DETACHMENT 

6,  600 

6,  600 

6,  600 

6,  600 

F-22A  SQUADRON  OPS/AMU  6  BAY  HANGAR 

41,100 

41,100 

41,100 

41,100 

TOTAL  ELMENDORF  AFB 

138,300 

138,300 

138,300 

138,300 

***FAMILY  HOUSING*** 

AIR  FORCE 

EIELSON  AFB 

REPLACE  FAMILY  HOUSING  (PH  IV  76  UNITS) 

{53,900} 

{53,900} 

{53,900} 

(53,900] 

TOTAL  EIELSON  AFB 

FAMILY  HOUSING 

(53,900} 

{53,900} 

(53, 900} 

(53, 900] 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  RICHARDSON 

DENTAL  CLINIC  ADDITION/ALTERATION 

6,300 

6,300 

6,300 

6,300 

TOTAL  FORT  RICHARDSON 

6,300 

6,300 

6,300 

6,300 

**ALASKA 

289, 100 

289, 100 

292,050 

292,050 

FAMILY  HOUSING 

(53,900} 

{53,900} 

{53,900} 

(53, 900] 

ARIZONA 

ARMY 

FORT  HUACHUCA 

ATC  RADAR  OPERATIONS  BUILDING 

2,000 

2,000 

2,000 

2,000 

UNIT  MAINTENANCE  FACILITIES 

11,200 

11,200 

11,200 

11,200 

TOTAL  FORT  HUACHUCA 

13,200 

13,200 

13,200 

13,200 

YUMA 

RAW  SEWAGE  LAGOON  AND  OXIDATION  POND 

3,800 

3,800 

3,800 

3,  800 

TOTAL  YUMA 

3,800 

3,800 

3,800 

3,800 

**ARMY 

17,000 

17,000 

17,000 

17,000 

ARMY  NATIONAL  GUARD 

CAMP  NAVAJO 

READINESS  CENTER 

13,000 

13,000 

13,000 

13,000 

TOTAL  CAMP  NAVAJO 

13,000 

13,000 

13,000 

13,000 

FLORENCE 

READINESS  CENTER 

13,800 

13,800 

13,800 

13,800 

TOTAL  FLORENCE 

13,800 

13,800 

13,800 

13,800 

PAPAGO  MILITARY  RESERVATION 

READINESS  CENTER 

24,000 

24,000 

24,000 

24,000 

TOTAL  PAPAGO  MILITARY  RESERVATION 

24,000 

24,000 

24,000 

24,000 

State  -  64 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**ARMY  NATIONAL  GUARD 

50,800 

50,800 

50,800 

50,800 

NAVY 

YUMA 

APPLIED  INSTRUCTION  FACILITY  (MAWTS) 

19,  490 

19,  490 

19,  490 

19,  490 

TOTAL  YUMA 

19,490 

19,  490 

19,490 

19,490 

AIR  FORCE 

DAVIS-MONTHAN  AFB 

FIRE/CRASH  RESCUE  STATION 

15,000 

15,000 

15,000 

15,000 

TOTAL  DAVIS-MONTHAN  AFB 

15,000 

15,000 

15,000 

15,000 

♦♦ARIZONA 

102,290 

102,290 

102,290 

102,290 

ARKANSAS 

ARMY  NATIONAL  GUARD 

CABOT 

READINESS  CENTER 

10,868 

10,868 

10,868 

10,868 

TOTAL  CABOT 

10,868 

10,868 

10,868 

10,868 

AIR  NATIONAL  GUARD 

FORT  SMITH  MAP 

REPLACE  CIVIL  ENGINEER  MAINTENANCE  COMPLEX 

7,800 

7,800 

7,800 

7,800 

TOTAL  FORT  SMITH  MAP 

7,800 

7,800 

7,800 

7,800 

LITTLE  ROCK  AFB 

REPLACE  ENGINE  SHOP 

4,000 

4,000 

4,000 

4,000 

TOTAL  LITTLE  ROCK  AFB 

4,000 

4,000 

4,000 

4,000 

♦♦AIR  NATIONAL  GUARD 

11,800 

11,800 

11,800 

11,800 

♦♦ARKANSAS 

22,668 

22,668 

22, 668 

22,668 

CALIFORNIA 

ARMY 

FORT  IRWIN 

BARRACKS  COMPLEX 

17,500 

17,500 

17,500 

17, 500 

MILITARY  OPERATIONS  URBAN  TERRAIN,  PH  3 

22,100 

22,100 

22,100 

22,100 

TOTAL  FORT  IRWIN 

39, 600 

39,  600 

39, 600 

39, 600 

PRESIDIO  MONTEREY 

GENERAL  INSTRUCTIONAL  BUILDING 

15,000 

15,000 

15,000 

15,000 

TOTAL  PRESIDIO  MONTEREY 

15,000 

15,000 

15,000 

15,000 

SACRAMENTO 

RESURFACE  PAVEMENT 

1,500 

1,500 

1,500 

1, 500 

TOTAL  SACRAMENTO 

1,500 

1,500 

1,500 

1,500 

SIERRA  AD 

WATER  TREATMENT  PLANT 

12,400 

12,400 

12,400 

12,400 

TOTAL  SIERRA  AD 

12,400 

12,400 

12,400 

12,400 

♦♦ARMY 

68,500 

68,500 

68,500 

68,500 

State  -  65 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY  RESERVE 

FORT  HUNTER  LIGGETT 

MODIFIED  RECORD  FIRE  RANGE 

3,  950 

3,950 

3,950 

3,950 

TOTAL  FORT  HUNTER  LIGGETT 

3,950 

3,  950 

3,950 

3,950 

***FAMILY  HOUSING*** 

ARMY 

FORT  HUNTER  LIGGETT 

FAMILY  HOUSING  NEW  CONST  (1  UNIT) 

{620} 

{620} 

{620} 

(620] 

FAMILY  HOUSING  REPLACEMENT  (4  UNITS) 

(1,750} 

{1,750} 

{1,750} 

(1,750] 

TOTAL  FORT  HUNTER  LIGGETT 

FAMILY  HOUSING 

(2,370} 

{2,370} 

{2,370} 

(2,370] 

SIERRA  AD 

SIERRA  AD-FAMILY  HOUSING  REPLACEMENT 

(1  UNIT) 

{707} 

{707} 

{707} 

(707] 

TOTAL  SIERRA  AD 

FAMILY  HOUSING 

{707} 

{707} 

{707} 

(707] 

**ARMY 

{3,077} 

{3,077} 

{3,077} 

(3,077] 

NAVY 

BARSTOW 

BEQ 

7,830 

7,830 

7,830 

7,830 

TOTAL  BARSTOW 

7,830 

7,830 

7,830 

7,830 

CAMP  PENDLETON,  CALIFORNIA 

BEQ  -  22  AREA 

48,640 

48, 640 

48,640 

48,640 

BEQ  -  33  AREA 

30,300 

30,300 

30,300 

30,300 

BEQ  -  43  AREA 

15,150 

15,150 

15,150 

15,150 

BEQ  -  62  AREA 

25, 920 

25,920 

25, 920 

25, 920 

BEQ  -  BASIC  RECON  COURSE  -  SOI 

54,730 

54,730 

54,730 

54,730 

BEQ  -  DEL  MAR 

33,190 

33, 190 

33,190 

33, 190 

BEQ  -  DEL  MAR 

34,120 

34,120 

34,120 

34,120 

BEQ  -  DEL  MAR 

33,440 

33,440 

33,440 

33,440 

BEQ  -  HEADQUARTERS 

32,350 

32,350 

32,350 

32,350 

BEQ  -  HEADQUARTERS 

33,790 

33,790 

33,790 

33,790 

BEQ  -  HEADQUARTERS 

33,320 

33,320 

33,320 

33,320 

BEQ  -  HORNO 

40,660 

40,660 

40, 660 

40,660 

BEQ  -  LAS  FLORES 

32,430 

32,430 

32,430 

32,430 

BEQ  -  LAS  PULGAS 

34,340 

34,340 

34,340 

34,340 

BEQ  -  MARGARITA 

31,170 

31,170 

31,170 

31,170 

BEQ  -  PICO 

32,870 

32,870 

32,870 

32,870 

BEQ  -  PICO 

32,260 

32,260 

32,260 

32,260 

BEQ  -  SAN  MATEO 

32,550 

32,550 

32,550 

32,550 

BEQ  -  SAN  MATEO 

34,500 

34,500 

34, 500 

34,500 

CHILD  DEVELOPMENT  CENTER 

15,420 

15,420 

15,420 

15,420 

COMM/ELEC  MAINT.  AND  STORAGE  -  HORNO 

10,050 

10,050 

10,050 

10,050 

INFANTRY  TRAINING  CENTER  (SOI) 

11,500 

11,500 

11,500 

11,500 

OPERATIONS  ACCESS  POINTS  -  RED  BEACH 

11,970 

11,970 

11, 970 

11, 970 

PHOTOVOLTAIC  SYSTEM 

10,731 

10,731 

10,731 

10,731 

PHYSICAL  FITNESS  CENTER  -  HORNO 

12,230 

12,230 

12,230 

12,230 

REGIMENTAL  MAINTENANCE  SUPPLY  (PHASE 

3) 

33,620 

33,620 

33,620 

33,620 

REPAIR  BACHELOR  ENLISTED  QUARTERS 

8,901 

8,  901 

8,901 

8,901 

SOTG  BATTLE  COURSE 

22,250 

22,250 

22,250 

22,250 

WATER/WW  TDS/TOC  CORROSION  CONTROL 

52,520 

52,520 

52,520 

52,520 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

834, 922 

834, 922 

834, 922 

834, 922 

CORONADO 

BACHELOR  ENLISTED  QUARTERS 

86,275 

86,275 

86,275 

86,275 

State  -  66 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Inside 

the  United  States 

($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn 

Amount 

Amount 

Amount 

CHILD  CARE  CENTER  24/7 

2,301 

2,301 

2,301 

2,301 

TOTAL  CORONADO 

88,576 

88,576 

88,576 

88,576 

EL  CENTRO 

CHILD  DEVELOPMENT  CENTER 

8,  900 

8,900 

8,  900 

8,  900 

TOTAL  EL  CENTRO 

8,900 

8,900 

8,900 

8,900 

LEMOORE 

EXPAND  CHILD  DEVELOPMENT  CENTER 

7,793 

7,793 

7,793 

7,793 

TOTAL  LEMOORE 

7,793 

7,793 

7,793 

7,793 

MIRAMAR 

COMBAT  TRAINING  TANK  COMPLEX 

10,820 

10,820 

10,820 

10,820 

IN-LINE  FUELING  STATION  MODIFICATION 

22,930 

22,930 

22, 930 

22, 930 

MILITARY  WORKING  DOG  FACILITY 

4,800 

4,800 

4,800 

4,800 

SATELLITE  FIRE  STATION 

6,530 

6,530 

6,530 

6,530 

WASH  RACK 

3,690 

3,  690 

3,690 

3,690 

TOTAL  MIRAMAR 

48,770 

48,770 

48,770 

48,770 

MONTEREY 

EDUCATION  FACILITY  GSB&PP 

9,  900 

9,  990 

9,  990 

9,  990 

TOTAL  MONTEREY 

9,  900 

9,  990 

9,  990 

9,  990 

NORTH  ISLAND 

BERTHING  WHARF  PIER  LIMA 

38, 992 

38,992 

38, 992 

38, 992 

CHILD  DEVELOPMENT  CENTER 

14,270 

14,270 

14,270 

14,270 

POOL  REPLACEMENT  AT  NAB 

6,890 

6,  890 

6,890 

6,890 

TOTAL  NORTH  ISLAND 

60,152 

60,152 

60,152 

60,152 

POINT  LOMA  ANNEX 

CHILD  DEVELOPMENT  CENTER 

11,844 

11,844 

11,844 

11,844 

TOTAL  POINT  LOMA  ANNEX 

11,844 

11,844 

11,844 

11,844 

SAN  CLEMENTE  ISLAND 

BACHELOR  ENLISTED  QUARTERS,  SAN  CLEMENTE 

34,020 

34,020 

34,020 

34,020 

TOTAL  SAN  CLEMENTE  ISLAND 

34,020 

34,020 

34,020 

34,020 

SAN  DIEGO 

RECRUIT  BARRACKS 

43,200 

43,200 

43,200 

43,200 

RECRUIT  BARRACKS  -  SUPPORT  BATTALION 

34,430 

34,430 

34,430 

34,430 

RECRUIT  REMEDIAL  FITNESS  CENTER 

16,790 

16,790 

16,790 

16,790 

TOTAL  SAN  DIEGO 

94,420 

94,420 

94,420 

94,420 

TWENTYNINE  PALMS,  CALIFORNIA 

BEQ 

36, 470 

36,  470 

36, 470 

36,  470 

BEQ 

36,280 

36,280 

36,280 

36,280 

BEQ  AND  PARKING  STRUCTURE 

51,800 

51,800 

51,800 

51,800 

LIBRARY/LIFELONG  LEARNING  CENTER 

9,760 

9,  760 

9,760 

9,760 

MOUT  FACILITY  (PHASE  2) 

21,000 

21,000 

21,000 

21,000 

TOTAL  TWENTYNINE  PALMS,  CALIFORNIA 

155,310 

155,310 

155,310 

155,310 

**NAVY 

1,362,437 

1, 

362,527 

1,362,527 

1,362,527 

NAVY  RESERVE 
LEMOORE 


State  -  67 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

RESERVE  TRAINING  CENTER  -  FRESNO  CA 

15,420 

15,420 

15,420 

15,420 

TOTAL  LEMOORE 

15,420 

15,420 

15,420 

15,420 

AIR  FORCE 

EDWARDS  AIR  FORCE  BASE 

E-35  RAMP  &  SECURITY  UPGRADE 

3,100 

3,100 

3,100 

3,100 

MAIN  BASE  RUNWAY,  PHASE  4 

6,000 

6,000 

6,000 

6,000 

TOTAL  EDWARDS  AIR  FORCE  BASE 

9,100 

9, 100 

9,100 

9, 100 

TRAVIS  AFB 

LARGE  FIRE/RESCUE  STATION 

12,100 

12,100 

12,100 

12,100 

TOTAL  TRAVIS  AFB 

12,100 

12,100 

12,100 

12,100 

**AIR  FORCE 

21,200 

21,200 

21,200 

21,200 

TRICARE  MANAGEMENT  ACTIVITY 

CAMP  PENDLETON,  CALIFORNIA 

HOSPITAL  REPLACEMENT 

563,100 

563,100 

563,100 

563,100 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

563,100 

563, 100 

563,100 

563, 100 

SPECIAL  OPERATIONS  COMMAND 

CORONA 

SOF  COMBAT  CREW  TRAINING  FAC 

9,800 

9,800 

9,800 

9,  800 

TOTAL  CORONA 

9,  800 

9,800 

9,  800 

9,  800 

DEFENSE  LOGISTICS  AGENCY 

DEFENSE  DISTRIBUTION  DEPOT-TRACY 

REPLACE  GENERAL  PURPOSE  WAREHOUSE 

41,000 

41,000 

41,000 

41,000 

REPLACE  TRUCK  ENTRANCE/CONTROL  FACILITY 

9,300 

9,300 

9,300 

9,300 

TOTAL  DEFENSE  DISTRIBUTION  DEPOT-TRACY 

50,300 

50,300 

50,300 

50,300 

**CALIFORNIA 

2,094,707 

2,094,797 

2,094,797 

2,094,797 

FAMILY  HOUSING 

{3,077} 

{3,077} 

{3,077} 

{3,077 

COLORADO 

ARMY 

FORT  CARSON,  COLORADO 

BARRACKS  &  DINING  (INC  1) 

154,000 

94,000 

94,000 

94,000 

BATTALION  COMPLEX 

45,000 

45,000 

45,000 

45,000 

BRIGADE/BATTALION  HQS 

46,000 

46,000 

46,000 

46,000 

CHILD  DEVELOPMENT  CENTERS 

12,500 

12,500 

12,500 

12,500 

COMPANY  OPERATIONS  FACILITIES 

93,000 

93,000 

93,000 

93,000 

INFRASTRUCTURE,  BCT 

69, 000 

69,000 

69,000 

69,000 

PHYSICAL  FITNESS  FACILITY 

28,000 

28,000 

28,000 

28,000 

UNIT  MAINTENANCE  FACILITIES 

15,000 

15,000 

15,000 

15,000 

VEHICLE  MAINTENANCE  SHOPS 

84,000 

84,000 

84,000 

84,000 

TOTAL  FORT  CARSON,  COLORADO 

546,500 

486,500 

486,500 

486,500 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

AMMUNITION  DEMILITARIZATION  EACILITY  PH 

X 

65,060 

65,060 

65,060 

TOTAL  PUEBLO  DEPOT 

65,060 

65,060 

65,060 

ARMY  NATIONAL  GUARD 

DENVER 

READINESS  CENTER 

9,000 

9,000 

9,000 

9,000 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  DENVER 

9,000 

9,000 

9,000 

9,000 

GRAND  JUNCTION 

READINESS  CENTER 

9,000 

9,000 

9,  000 

9,000 

TOTAL  GRAND  JUNCTION 

9,000 

9,000 

9,000 

9,000 

**ARMY  NATIONAL  GUARD 

18,000 

18,000 

18,000 

18,000 

AIR  FORCE 

PETERSON  AFB 

CONSTRUCT  CHILD  DEVELOPMENT  CENTER 

11,200 

11,200 

11,200 

11,200 

LAND  ACQUISITION,  23  ACRES 

4,900 

4,900 

4,900 

4,900 

TOTAL  PETERSON  AFB 

16, 100 

16,100 

16, 100 

16, 100 

U.S.  AIR  FORCE  ACADEMY 

UPGRADE  ACADEMIC  FAC,  PH  V 

18,000 

18,000 

18,000 

18,000 

TOTAL  U.S.  AIR  FORCE  ACADEMY 

18,000 

18,000 

18,000 

18,000 

**AIR  FORCE 

34,100 

34,100 

34,100 

34,100 

AIR  NATIONAL  GUARD 

BUCKLEY  AIR  FORCE  BASE 

ALERT  CREW  QUARTERS 

4,200 

4,200 

4,200 

4,200 

TOTAL  BUCKLEY  AIR  FORCE  BASE 

4,200 

4,200 

4,200 

4,200 

TRICARE  MANAGEMENT  ACTIVITY 

BUCKLEY  AIR  FORCE  BASE 

SATELLITE  PHARMACY 

3,000 

3,000 

3,000 

3,000 

TOTAL  BUCKLEY  AIR  FORCE  BASE 

3,000 

3,000 

3,000 

3,000 

♦♦COLORADO 

605,800 

610,860 

610,860 

610,860 

CONNECTICUT 

ARMY  NATIONAL  GUARD 

CAMP  RELL 

REGIONAL  TRAINING  INSTITUTE 

28,000 

28,000 

28,000 

28,000 

TOTAL  CAMP  RELL 

28,000 

28,000 

28,000 

28,000 

EAST  HAVEN 

KD  RANGE  ADD/ALT 

13,800 

13,800 

13,800 

13, 800 

TOTAL  EAST  HAVEN 

13,800 

13,800 

13,800 

13,800 

♦♦ARMY  NATIONAL  GUARD 

41,800 

41,800 

41,800 

41,800 

NAVY 

GROTON 

PIER  31  REPLACEMENT 

46,060 

46,060 

46,060 

46,060 

TOTAL  GROTON 

46,060 

46,060 

46,060 

46,060 

NEW  LONDON 

INDOOR  SMALL  ARMS  RANGE 

11,000 

11,000 

11,000 

11,000 

TOTAL  NEW  LONDON 

11,000 

11,000 

11,000 

11,000 

♦♦NAVY 

57,060 

57,060 

57,060 

57,060 

State  -  69 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 

($  Thousands) 

Data  as  of  MAY 

2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation  Amount 

Appn  Amount 

Amount 

Amount 

•Project  Name- 


AIR  NATIONAL  GUARD 
BRADLEY  lAP 


TFI-UPGRADE  ENGINE  SHOP 

7,200 

7,200 

7,200 

7,200 

TOTAL  BRADLEY  lAP 

7,200 

7,200 

7,200 

7,200 

**CONNECTICUT 

106,060 

106,060 

106,060 

106,060 

DELAWARE 

ARMY  NATIONAL  GUARD 

NEW  CASTLE 

ARMY  AVIATION  SUPPORT  FACILITY  ADD/ALT 

28,000 

28,000 

28,000 

28,000 

TOTAL  NEW  CASTLE 

28,000 

28,000 

28,000 

28,000 

NAVY  RESERVE 

WILMINGTON 

ARMED  FORCES  RESERVE  CENTER 

11,530 

11,530 

11,530 

11,530 

TOTAL  WILMINGTON 

11,530 

11,530 

11,530 

11,530 

AIR  FORCE 

DOVER  AFB 

ADAL  PHYSICAL  FITNESS  CENTER 

19,000 

19,000 

19,000 

19,000 

TOTAL  DOVER  AFB 

19,000 

19,000 

19,000 

19,000 

AIR  NATIONAL  GUARD 

NEW  CASTLE  COUNTY  AIRPORT 

REPLACE  C-130  AIRCRAFT  MAINTENANCE  SHOPS 

TFI  -  INFO  OPS  SQUADRON  (lOS)  FACILITY 

11,600 

3,200 

11,600 

3,200 

11,600 

3,200 

11,600 

3,200 

TOTAL  NEW  CASTLE  COUNTY  AIRPORT 

14,800 

14,800 

14,800 

14,800 

DEFENSE  LOGISTICS  AGENCY 

DOVER  AFB 

ALTER  FUEL  STORAGE  TANK 

3,373 

3,373 

3,373 

3,373 

TOTAL  DOVER  AFB 

3,373 

3,373 

3,373 

3,373 

** DELAWARE 

76,703 

76,703 

76,  703 

76,703 

DISTRICT  OF  COLUMBIA 

NAVY 

DISTRICT  OF  COLUMBIA 

AUTONOMOUS  SYSTEM  RESEARCH  LAB 

24,220 

24,220 

24,220 

24,220 

TOTAL  DISTRICT  OF  COLUMBIA 

24,220 

24,220 

24,220 

24,220 

**DISTRICT  OF  COLUMBIA 

24,220 

24,220 

24,220 

24,220 

FLORIDA 

ARMY 

MIAMI  DORAL 

SOUTHCOM  HEADQUARTERS,  INCR  2 

81,600 

81,600 

81,600 

TOTAL  MIAMI  DORAL 

81, 600 

81, 600 

81, 600 

ARMY  NATIONAL  GUARD 

CAMP  BRANDING 

AMMUNITION  SUPPLY  POINT 

12,400 

12,400 

12,400 

12,400 

State  -  70 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

REGIONAL  TRAINING  INSTITUTE  PH4 

20,907 

20,907 

20,907 

20,907 

TOTAL  CAMP  BLANDING 

33,307 

33,307 

33,307 

33,307 

NAVY 

JACKSONVILLE 

CHILD  DEVELOPMENT  CENTER 

12,890 

12,890 

12,890 

12,890 

MMA  SIMULATOR  TRAINING  BUILDING 

48,220 

48,220 

48,220 

48,220 

TOTAL  JACKSONVILLE 

61,110 

61,110 

61,110 

61,110 

MAYPORT 

AIRCRAFT  REFUELING 

3,380 

3,380 

3,380 

3,380 

CHILD  DEVELOPMENT  CENTER 

10,220 

10,220 

10,220 

10,220 

UPGRADE  ALPHA  WHARF 

14,900 

14,900 

14,900 

14,900 

TOTAL  MAYPORT 

28,500 

28,500 

28,500 

28,500 

TAMPA 

JCSE  SQUADRON  FACILITY 

29,000 

29,000 

29,000 

29,000 

TOTAL  TAMPA 

29,000 

29,000 

29,000 

29,000 

**NAVY 

118, 610 

118, 610 

118, 610 

118, 610 

AIR  FORCE 

CAPE  CANAVERAL  AFS 

SATELLITE  OPERATIONS  SUPPORT  FACILITY 

8,000 

8,000 

8,000 

8,000 

TOTAL  CAPE  CANAVERAL  AFS 

8,000 

8,000 

8,000 

8,000 

EGLIN  AFB 

F-35  STUDENT  DORMITORY  (144  ROOM) 

19,000 

19,000 

19,000 

19,000 

TOTAL  EGLIN  AFB 

19,000 

19,000 

19,000 

19,000 

HURLBURT  FIELD 

CHILD  DEVELOPMENT  CENTER 

11,000 

11,000 

11,000 

11,000 

TOTAL  HURLBURT  FIELD 

11,000 

11,000 

11,000 

11,000 

MACDILL  AFB 

COMBAT  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,000 

SOCCENT  HDQTRS  &  COMMANDANT  FAC 

21,000 

21,000 

21,000 

21,000 

TOTAL  MACDILL  AFB 

26,000 

26,000 

26,000 

26,000 

TYNDALL  AFB 

ACS  OPS  AND  CLASSROOM  FACILITIES 

11, 600 

11, 600 

11, 600 

11, 600 

TOTAL  TYNDALL  AFB 

11,600 

11, 600 

11,600 

11,600 

**AIR  FORCE 

75,600 

75, 600 

75, 600 

75, 600 

TRICARE  MANAGEMENT  ACTIVITY 

JACKSONVILLE 

NAVAL  HOSPITAL  ALTERATION 

27,210 

27,210 

27,210 

27,210 

TOTAL  JACKSONVILLE 

27,210 

27,210 

27,210 

27,210 

SPECIAL  OPERATIONS  COMMAND 

EGLIN  AFB 

SOF  BATTALION  OPS  COMPLEX 

40,000 

40,000 

40,000 

40,000 

TOTAL  EGLIN  AFB 

40,000 

40,000 

40,000 

40,000 

State  -  71 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

HURLBURT  FIELD 

SOF  SPECIAL  TACTICS  GROUP  EACILITY 

8,900 

8,900 

8,900 

8,900 

TOTAL  HURLBURT  FIELD 

8,  900 

8,900 

8,  900 

8,  900 

MACDILL  AFB 

SOF  ADD/ALTER  501B  (HQ  SOCOM) 

10,500 

10,500 

10,500 

10,500 

TOTAL  MACDILL  AFB 

10,500 

10,500 

10,500 

10,500 

**SPECIAL  OPERATIONS  COMMAND 

59, 400 

59,400 

59, 400 

59,  400 

DEFENSE  LOGISTICS  AGENCY 

JACKSONVILLE 

REPLACE  FUEL  STORAGE  TANKS 

34,000 

34,000 

34,000 

34,000 

TOTAL  JACKSONVILLE 

34,000 

34,000 

34,000 

34,000 

** FLORIDA 

348,127 

429,727 

429,727 

429,727 

GEORGIA 

ARMY 

FORT  BENNING 

AUTOMATED  ANTI-ARMOR  RANGE 

8,800 

8,800 

8,800 

8,800 

BASIC  10M-25M  EIRING  RANGE  1 

2,400 

2,400 

2,400 

2,400 

BASIC  10M-25M  EIRING  RANGE  2 

2,400 

2,400 

2,400 

2,400 

BASIC  10M-25M  FIRING  RANGE  3 

2,350 

2,350 

2,350 

2,350 

BASIC  10M-25M  FIRING  RANGE  4 

2,500 

2,500 

2,500 

2,500 

BASIC  10M-25M  FIRING  RANGE  5 

2,500 

2,500 

2,500 

2,500 

DIGITAL  MULTIPURPOSE  TRAINING  RANGE 

17,500 

17,500 

17,500 

17,500 

EIRE  AND  MOVEMENT  RANGE 

2,450 

2,450 

2,450 

2,450 

MAINTENANCE  SHOP 

42,000 

42,000 

42,000 

42,000 

MODIEIED  RECORD  EIRE  RANGE  1 

4,900 

4,  900 

4,900 

4,900 

MODIFIED  RECORD  FIRE  RANGE  2 

4,  900 

4,900 

4,  900 

4,  900 

MODIFIED  RECORD  FIRE  RANGE  3 

4,500 

4,500 

4,500 

4,500 

RANGE  ACCESS  ROAD 

9, 100 

9, 100 

9, 100 

9, 100 

RECEPTION  STATION  PHASE  2 

39,000 

39,000 

39,000 

39,000 

STATIONARY  TANK  RANGE 

6,  900 

6,  900 

6,  900 

6,  900 

TACTICAL  VEHICLE  WASH  EACILITY 

10,800 

10,800 

10,800 

10,800 

TRACKED  VEHICLE  DRIVERS  COURSE 

16,000 

16,000 

16,000 

16,  000 

TRAINEE  COMPLEX 

32,000 

32,000 

32,000 

32,000 

TRAINING  AREA  INFRASTRUCTURE  -  OSUT  AREA 

16,000 

16,000 

16,000 

16,  000 

TRAINING  AREA  INFRASTRUCTURE -NORTHERN  AREA 

13,800 

13,800 

13,800 

13,800 

UNIT  MAINTENANCE  FACILITIES 

27,000 

27,000 

27,000 

27,000 

TOTAL  FORT  BENNING 

267,800 

267,800 

267,800 

267,800 

FORT  GORDON 

AIT  COMPLEX  1,  PH  1 

32,000 

32,000 

32,000 

32,000 

TOTAL  FORT  GORDON 

32,000 

32,000 

32,000 

32,000 

FORT  STEWART,  GEORGIA 

BARRACKS  &  DINING  (INCREMENT  1) 

121,000 

41,000 

41,000 

41,000 

BRIGADE  COMPLEX 

30,000 

30,000 

30,000 

30,000 

BRIGADE/BATTALION  HQS 

36,000 

36,000 

36,000 

36,000 

CHILD  DEVELOPMENT  CENTER 

20,000 

20,000 

20,000 

20,000 

COMPANY  OPERATIONS  FACILITIES 

75,000 

75,000 

75,000 

75,000 

INFRASTRUCTURE 

59,000 

59,000 

59,000 

59,000 

PHYSICAL  FITNESS  FACILITY 

22,000 

22,000 

22,000 

22,000 

SHOOT  HOUSE 

2,300 

2,300 

2,300 

2,300 

VEHICLE  MAINTENANCE  SHOPS 

67,000 

67,000 

67,000 

67,000 

State  -  72 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

TOTAL  FORT  STEWART,  GEORGIA 

432,300 

352,300 

352,300 

352,300 

HUNTER  ARMY  AIRFIELD 

CHILD  YOUTH  SERVICES  CENTER 

8,  600 

8,600 

8,  600 

8,  600 

TOTAL  HUNTER  ARMY  AIRFIELD 

8,600 

8,  600 

8,600 

8,600 

**ARMY 

740,700 

660,700 

660,700 

660,700 

ARMY  NATIONAL  GUARD 

DOBBINS  ARB 

READINESS  CENTER 

45,000 

45,000 

45,000 

45,000 

TOTAL  DOBBINS  ARB 

45,000 

45,000 

45,000 

45,000 

NAVY 

ALBANY 

BEQ  -  REPLACEMENT 

15,320 

15,320 

15,320 

15,320 

TOTAL  ALBANY 

15,320 

15,320 

15,320 

15,320 

KINGS  BAY 

REACTION  FORCE  FACILITY  COMMUNICATIONS  ADDN  6,130 

6, 130 

6, 130 

6, 130 

TOTAL  KINGS  BAY 

6, 130 

6, 130 

6,130 

6, 130 

**NAVY 

21,450 

21,450 

21,450 

21,450 

NAVY  RESERVE 

MARIETTA 

RESERVE  CENTER  ADDITIONS  -  WINDY  HILL  GA 

7,560 

7,560 

7,560 

7,560 

TOTAL  MARIETTA 

7,560 

7,560 

7,560 

7,560 

AIR  FORCE 

MOODY  AFB 

CHILD  DEVELOPMENT  CENTER 

11,400 

11,400 

11,400 

11,400 

TOTAL  MOODY  AFB 

11,400 

11,400 

11,400 

11,400 

ROBINS  AFB 

116  ACW  AVIONICS  FACILITY 

AIRCRAFT  HANGAR 

5,250 

24,100 

5,250 

24,100 

5,250 

24,100 

5,250 

24,100 

TOTAL  ROBINS  AFB 

29,350 

29,350 

29,350 

29,350 

**AIR  FORCE 

40,750 

40,750 

40,750 

40,750 

AIR  NATIONAL  GUARD 

SAVANNAH/HILTON  HEAD  lAP 

TROOP  TRAINING  QUARTERS 

7,500 

7,500 

7,500 

7,500 

TOTAL  SAVANNAH/HILTON  HEAD  lAP 

7,500 

7,500 

7,500 

7,500 

AIR  FORCE  RESERVE 

DOBBINS  ARB 

DOBBINS  ARB,  GA  -  CONTROL  TOWER 

6,450 

6,  450 

6,450 

6,  450 

TOTAL  DOBBINS  ARB 

6,  450 

6,450 

6,  450 

6,450 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  BENNING 

CONSOLIDATED  TROOP  MEDICAL  CLINIC 

3,  900 

3,  900 

3,900 

3,  900 

TOTAL  FORT  BENNING 

3,  900 

3,  900 

3,900 

3,900 

State  -  73 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

NATIONAL  SECURITY  AGENCY 

AUGUSTA 

REGIONAL  SECURITY  OPERATIONS  CENTER  INC  IV 

100,220 

100,220 

100,220 

TOTAL  AUGUSTA 

100,220 

100,220 

100,220 

DEFENSE  LOGISTICS  AGENCY 

HUNTER  ARMY  AIRFIELD 

REPLACE  FUEL  STORAGE  TANK 

3,500 

3,500 

3,500 

3,500 

TOTAL  HUNTER  ARMY  AIRFIELD 

3,500 

3,500 

3,500 

3,500 

**GE0RGIA 

876,810 

897,030 

897,030 

897,030 

HAWAII 

ARMY 

POHAKULOA  TRAINING  AREA 

ACCESS  ROAD  PH  5 

30,000 

30,000 

30,000 

30,000 

TOTAL  POHAKULOA  TRAINING  AREA 

30,000 

30,000 

30,000 

30,000 

SCHOFIELD  BARRACKS 

BARRACKS 

42,000 

42,000 

42,000 

42,000 

BATTALION  COMPLEX 

69,000 

69,000 

69,000 

69,000 

BATTALION  COMPLEX 

27,000 

27,000 

27,000 

27,000 

BRIGADE  COMPLEX 

65,000 

65,000 

65,000 

65,000 

INFRASTRUCTURE  EXPANSION 

76,000 

76,000 

76,000 

76,000 

TOTAL  SCHOFIELD  BARRACKS 

279,000 

279,000 

279,000 

279,000 

WAHIAWA 

WIDEBAND  SATCOM  OPERATIONS  CENTER 

40,000 

40,000 

40,000 

40,000 

TOTAL  WAHIAWA 

40,000 

40,000 

40,000 

40,000 

**ARMY 

349,000 

349,000 

349,000 

349,000 

ARMY  RESERVE 

FORT  SHAFTER 

ARMY  RESERVE  CENTER 

19, 199 

19,199 

19, 199 

19, 199 

TOTAL  FORT  SHAFTER 

19, 199 

19, 199 

19, 199 

19, 199 

NAVY 

BARKING  SANDS 

ADVANCED  RADAR  DETECTION  LABORATORY 

28, 900 

28,900 

28, 900 

28, 900 

TOTAL  BARKING  SANDS 

28, 900 

28, 900 

28, 900 

28, 900 

KANEOHE  BAY 

BEQ  -  MCB  KANEHOE 

28,200 

28,200 

28,200 

28,200 

CHILD  DEVELOPMENT  CENTER 

19,360 

19,360 

19,360 

19,360 

TOTAL  KANEOHE  BAY 

47,560 

47,560 

47,560 

47,560 

PEARL  HARBOR 

CHILD  DEVELPMENT  CENTER 

29,300 

29,300 

29,  300 

29,300 

FITNESS  CENTER  PEARL  HARBOR 

45,000 

45,000 

45,000 

45,000 

JOINT  FORCES  DEPLOYMENT  STAGING  AREA 

5,990 

5,  990 

5,990 

5,  990 

PACFLT  SUB  DRIVE-IN  MAG  SILENCING  FAC 

(INC) 

41,088 

41,088 

41,088 

TOTAL  PEARL  HARBOR 

80,290 

121,378 

121,378 

121,378 

State  -  74 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**WAVY 

156,750 

197,838 

197,838 

197,838 

DEFENSE  LOGISTICS  AGENCY 

PEARL  HARBOR 

REPLACE  FUEL  PIPELINE 

27,700 

27,700 

27,700 

27,700 

TOTAL  PEARL  HARBOR 

27,700 

27,700 

27,700 

27,700 

** HAWAII 

552,649 

593,737 

593,737 

593,737 

IDAHO 

ARMY  NATIONAL  GUARD 

ORCHARD  TRAINIG  AREA 

LIVE  FIRE  SHOOT  HOUSE 

1,850 

1,850 

1,850 

1,850 

TOTAL  ORCHARD  TRAINIG  AREA 

1,850 

1,850 

1,850 

1,850 

ARMY  RESERVE 

HAYDEN  LAKE 

AR  CENTER/OMS/UNHEATED  STORAGE 

9,580 

9,580 

9,580 

9,580 

TOTAL  HAYDEN  LAKE 

9,580 

9,580 

9,580 

9,580 

**IDAHO 

11,430 

11,430 

11,430 

11,430 

ILLINOIS 

ARMY  NATIONAL  GUARD 

URBANA 

READINESS  CENTER 

16, 186 

16,186 

16, 186 

16, 186 

TOTAL  URBANA 

16,186 

16, 186 

16,186 

16, 186 

***FAMILY  HOUSING*** 

ARMY 

ROCK  ISLAND 

FAMILY  HOUSING  NEW  CONSTRUCTION  (2  UNITS) 

{930} 

{930} 

{930} 

{930] 

TOTAL  ROCK  ISLAND 

FAMILY  HOUSING 

{930} 

{930} 

{930} 

{930] 

NAVY 

GREAT  LAKES 

RTC  SPECIAL  PROGRAMS  BARRACKS 

62,940 

62,940 

62,940 

62,940 

TOTAL  GREAT  LAKES 

62,940 

62,940 

62, 940 

62,940 

DEFENSE  INTELLIGENCE  AGENCY 

SCOTT  AFB 

USTRANSCOM  JOINT  INTEL  OPERATIONS  CENTER 

13, 977 

13,977 

13,977 

13,977 

TOTAL  SCOTT  AFB 

13, 977 

13, 977 

13,977 

13,977 

**ILLINOIS 

93,103 

93,103 

93,103 

93,103 

FAMILY  HOUSING 

{930} 

{930} 

{930} 

{930] 

INDIANA 

ARMY 

CRANE  ARMY  AMMUNITION  PLANT 

READY  SERVICE  MAGAZINE  COMPLEX 

8,300 

8,300 

8,300 

8,300 

TOTAL  CRANE  ARMY  AMMUNITION  PLANT 

8,300 

8,300 

8,300 

8,300 

State  -  75 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY  NATIONAL  GUARD 

CAMP  ATTERBURY 

MULTI  PURPOSE  MACHINE  GUN  RANGE 

5,  800 

5,800 

5,800 

5,  800 

TOTAL  CAMP  ATTERBURY 

5,  800 

5,800 

5,800 

5,  800 

LAWRENCE 

READINESS  CENTER 

21,000 

21,000 

21,000 

21,000 

TOTAL  LAWRENCE 

21,000 

21,000 

21,000 

21,000 

MUSCATATUCK 

COMBINED  ARMS  COLLECTIVE  TRAINING  EACILITY  PH 

6,000 

6,000 

6,000 

6,  000 

TOTAL  MUSCATATUCK 

6,000 

6,000 

6,000 

6,000 

**ARMY  NATIONAL  GUARD 

32,800 

32,800 

32,800 

32,800 

AIR  NATIONAL  GUARD 

FORT  WAYNE  lAP 

AIRCRAFT  READY  SHELTERS/FUEL  FILL  STANDS 

5,  600 

5,  600 

5,  600 

5,  600 

TOTAL  FORT  WAYNE  lAP 

5,600 

5,  600 

5,600 

5,  600 

** INDIANA 

46,700 

46,700 

46,700 

46,700 

IOWA 

ARMY  NATIONAL  GUARD 

CAMP  DODGE 

MOUT  SITE  ADDITION/ALTERATION 

1,500 

1,500 

1,500 

1,500 

TOTAL  CAMP  DODGE 

1,500 

1,500 

1,500 

1,500 

DAVENPORT 

READINESS  CENTER  ADDITION/ALTERATION 

1, 550 

1,550 

1, 550 

1,550 

TOTAL  DAVENPORT 

1,550 

1,550 

1,550 

1,550 

**ARMY  NATIONAL  GUARD 

3,050 

3,050 

3,050 

3,050 

AIR  NATIONAL  GUARD 

DES  MOINES  MAP 

REPLACE  COMMUNICATION  FACILITY 

6,000 

6,  000 

6,000 

6,000 

TOTAL  DES  MOINES  MAP 

6,000 

6,000 

6,000 

6,000 

FORT  DODGE  ANGS 

VEHICLE  MAINT  AND  COMMUNICATIONS  TRA  COMPLEX 

5,600 

5,  600 

5,600 

5,  600 

TOTAL  FORT  DODGE  ANGS 

5,  600 

5,600 

5,  600 

5,600 

**AIR  NATIONAL  GUARD 

11, 600 

11,600 

11, 600 

11, 600 

**IOWA 

14,650 

14,650 

14, 650 

14, 650 

KANSAS 

ARMY 

FORT  LEAVENWORTH 

CHAPEL  COMPLEX  PH  2 

4,200 

4,200 

4,200 

4,200 

TOTAL  FORT  LEAVENWORTH 

4,200 

4,200 

4,200 

4,200 

State  -  76 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

FORT  RILEY,  KANSAS 

BATTALION  COMPLEX 

38,000 

38,000 

38,000 

38,000 

BRIGADE  COMPLEX 

79,000 

79,000 

79,000 

79,000 

COMMISSARY 

23,000 

23,000 

23,000 

23,000 

FIRE  STATION 

3,000 

3,000 

3,000 

3,000 

RAIL  SIDING 

15,000 

15,000 

15,000 

15,000 

TOTAL  FORT  RILEY,  KANSAS 

158,000 

158,000 

158,000 

158,000 

**ARMY 

162,200 

162,200 

162,200 

162,200 

ARMY  RESERVE 

DODGE  CITY 

ARMY  RESERVE  CENTER/LAND 

8,100 

8,100 

8,100 

8,100 

TOTAL  DODGE  CITY 

8,100 

8,100 

8,100 

8,100 

AIR  FORCE 

MCCONNELL  AFB 

MXG  CONSOLIDATED  &  FORWARD  LOGISTICS 

CENTER 

6,800 

6,  800 

6,800 

6,800 

TOTAL  MCCONNELL  AFB 

6,800 

6,  800 

6,800 

6,800 

AIR  NATIONAL  GUARD 

FORBES  FIELD 

ADD  TO  AND  ALTER  FIRE  STATION 

4,100 

4,100 

4,100 

4,100 

TOTAL  FORBES  FIELD 

4,100 

4,100 

4,100 

4,100 

SMOKEY  HILL  ANG  RANGE 

SMOKY  HILL  RANGE  SUPPORT  FACILITY 

7,100 

7,100 

7,100 

7,100 

TOTAL  SMOKEY  HILL  ANG  RANGE 

7,100 

7,100 

7,100 

7,100 

**AIR  NATIONAL  GUARD 

11,200 

11,200 

11,200 

11,200 

**KANSAS 

188,300 

188,300 

188,300 

188,300 

KENTUCKY 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

AMMUNITION  DEMILITARIZATION  FACILITY 

PH  IX 

67,218 

67,218 

67,218 

DEFENSE  ACCESS  ROAD  -  US  25 

12,000 

12,000 

12,000 

12,000 

TOTAL  BLUE  GRASS  ARMY  DEPOT 

12,000 

79,218 

79,218 

79,218 

ARMY 

FORT  CAMPBELL,  KENTUCKY 

BATTALION  COMPLEX 

37,000 

37,000 

37,000 

37,000 

CHILD  DEVELOPMENT  CENTER 

8,600 

8,600 

8,600 

8,600 

SCHOOL  AGE  SERVICES  CENTER 

10,000 

10,000 

10,000 

10,000 

TRAINING  SUPPORT  CENTER 

15,513 

15,513 

15,513 

15,513 

UNIT  MAINTENANCE  FACILITIES 

47,000 

47,000 

47,000 

47,000 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

43,000 

43,000 

43,000 

43,000 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

161,113 

161,113 

161,113 

161,113 

ARMY  NATIONAL  GUARD 

LONDON 

AVIATION  OPERATIONS  FACILITY  PH3 

7,191 

7,191 

7,191 

7,191 

TOTAL  LONDON 

7,191 

7,191 

7,191 

7,191 

TRICARE  MANAGEMENT  ACTIVITY 


State  -  77 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

FORT  CAMPBELL,  KENTUCKY 

MEDICAL/DENTAL  CLINIC 

24,000 

24,000 

24,000 

24,000 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

24,000 

24,000 

24,000 

24,000 

SPECIAL  OPERATIONS  COMMAND 

FORT  CAMPBELL,  KENTUCKY 

SOF  TACTICAL  EQUIPMENT  SHOP 

15,000 

15,000 

15,000 

15,000 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

15,000 

15,000 

15,000 

15,000 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

FORT  CAMPBELL,  KENTUCKY 

NEW  ELEMENTARY  SCHOOL 

21,400 

21,400 

21,400 

21,400 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

21,400 

21,400 

21,400 

21,400 

**KENTUCKY 

240,704 

307,922 

307,922 

307, 922 

LOUISIANA 

ARMY 

FORT  POLK,  LOUISIANA 

UNIT  OPERATIONS  FACILITIES 

29,000 

29,000 

29,000 

29,000 

TOTAL  FORT  POLK,  LOUISIANA 

29,000 

29,000 

29,000 

29,000 

ARMY  NATIONAL  GUARD 

MINDEN 

REGIONAL  TRAINING  INSTITUTE  PHI 

23,875 

23,875 

23,875 

23, 875 

TOTAL  MINDEN 

23,875 

23,875 

23,875 

23,875 

AIR  FORCE 

BARKSDALE  AFB 

SECURITY  FORCES  SQUADRON  COMPLEX 

14, 600 

14, 600 

14, 600 

14, 600 

TOTAL  BARKSDALE  AFB 

14, 600 

14, 600 

14, 600 

14, 600 

**LOUISIANA 

67,475 

67,475 

67,475 

67,475 

MAINE 

ARMY  NATIONAL  GUARD 

BANGOR 

REGIONAL  TRAINING  INSTITUTE  PHI 

20,000 

20,000 

20,000 

20,000 

TOTAL  BANGOR 

20,000 

20,000 

20,000 

20,000 

NAVY 

KITTERY 

CONSOLIDATE  GLOBAL  SUB  COMPLEX  FACILITY 

9,  980 

9,  980 

9,  980 

9,  980 

DD#3  WATERFRONT  SUPPORT  FACILITY 

20,660 

20,660 

20,660 

20,660 

TOTAL  KITTERY 

30,640 

30,640 

30,640 

30,640 

**MAINE 

50,640 

50,640 

50,640 

50,640 

MARYLAND 

ARMY  NATIONAL  GUARD 

EDGEWOOD 

AASF  ADD/ALT 

28,000 

28,000 

28,000 

28,000 

TOTAL  EDGEWOOD 

28,000 

28,000 

28,000 

28,000 

State  -  78 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

State/Component/Installation  Amount  Appn  Amount  Amount  Amount 

- Project  Name - -  -  -  - 

SALISBURY 


READINESS  CENTER  ADD/ALT 

9,800 

9,800 

9,800 

9,  800 

TOTAL  SALISBURY 

9,  800 

9,800 

9,  800 

9,  800 

**ARMY  NATIONAL  GUARD 

37,800 

37,800 

37,800 

37,800 

ARMY  RESERVE 

BALTIMORE 

ARMY  RESERVE  CENTER 

11, 600 

11, 600 

11, 600 

11, 600 

TOTAL  BALTIMORE 

11, 600 

11, 600 

11, 600 

11, 600 

NAVY 

ANNAPOLIS 

REPLACE  STEAM  GENERATION  PLANT 

1,  994 

1,994 

1,  994 

1,  994 

TOTAL  ANNAPOLIS 

1,  994 

1,994 

1,  994 

1,  994 

CARDERROCK 

ENGINEERING  MANAGEMENT  &  LOGISTICS  FACILITY 
UNDERGROUND  STEAM  LINES  REPL  (BLDG  4  TO  121) 

6,  980 
1,253 

6,  980 
1,253 

6,  980 
1,253 

6,  980 
1,253 

TOTAL  CARDERROCK 

8,233 

8,233 

8,233 

8,233 

INDIAN  HEAD 

ENERGETICS  SYSTEMS  &  TECH  LAB  COMPLEX 

SEWAGE  TREATMENT  PLANT  UPGRADES 

12,050 

13,930 

12,050 

13, 930 

12,050 

13,930 

12,050 
13, 930 

TOTAL  INDIAN  HEAD 

25,980 

25, 980 

25,980 

25, 980 

SUITLAND 

NATIONAL  MARITIME  INTEL  CENTER  (INC  3) 

12,439 

12,439 

12,439 

TOTAL  SUITLAND 

12,439 

12,439 

12,439 

**NAVY 

36,207 

48,646 

48, 646 

48, 646 

AIR  FORCE 

ANDREWS  AFB 

ADMIN  FACILITY  ADDITION 

NCR  RELOCATION  -  ADMIN  FAC 

28,000 

49,  648 

28,000 

49, 648 

28,000 

49,  648 

28,000 
49,  648 

TOTAL  ANDREWS  AFB 

77,648 

77,648 

77,648 

77,648 

AIR  NATIONAL  GUARD 

ANDREWS  AFB 

ANG  READINESS  CENTER  OPERATIONS  SUPT  FACILITY 

8,000 

8,000 

8,000 

8,000 

TOTAL  ANDREWS  AFB 

8,000 

8,000 

8,000 

8,000 

MARTIN  STATE  AIRPORT 

REPLACE  FIRE  STATION 

7,900 

7,900 

7,  900 

7,900 

TOTAL  MARTIN  STATE  AIRPORT 

7,900 

7,900 

7,  900 

7,  900 

**AIR  NATIONAL  GUARD 

15, 900 

15,900 

15, 900 

15, 900 

TRICARE  MANAGEMENT  ACTIVITY 

ABERDEEN  PROVING  GROUND 

USAMRICD  REPLACEMENT,  INC  I 

430,000 

23,750 

23,750 

23,750 

TOTAL  ABERDEEN  PROVING  GROUND 

430,000 

23,750 

23,750 

23,750 

State 

-  79 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 


Inside 

the  United  States 

($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

FORT  DETRICK 

USAMRIID  STAGE  I,  INC  III 

209,000 

209,000 

209,000 

TOTAL  FORT  DETRICK 

209,000 

209,000 

209,000 

**TRICARE  MANAGEMENT  ACTIVITY 

430,000 

232,750 

232,750 

232,750 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

SOUTH  CAMPUS  STORMWATER  MANAGEMENT 

SYSTEM 

11,900 

11,900 

11,900 

11,900 

SOUTH  CAMPUS  UTILITY  PLANT  PH  I 

19, 100 

19, 100 

19, 100 

19, 100 

TOTAL  FORT  MEADE 

31,000 

31,000 

31,000 

31,000 

♦♦MARYLAND 

640,155 

455,344 

455,344 

455,344 

MASSACHUSETTS 

ARMY  NATIONAL  GUARD 

METHUEN 

READINESS  CENTER,  ADD/ALT  (ADRS) 

21,000 

21,000 

21,000 

21,000 

TOTAL  METHUEN 

21,000 

21,000 

21,000 

21,000 

ARMY  RESERVE 

FORT  DEVENS 

SHOOTHOUSE 

1,900 

1,900 

1,900 

1,  900 

TOTAL  FORT  DEVENS 

1,  900 

1,900 

1,  900 

1,  900 

AIR  NATIONAL  GUARD 

OTIS  ANGB 

DIGITAL  GROUND  STATION 

14,300 

14,300 

14,300 

14,300 

TOTAL  OTIS  ANGB 

14,300 

14,300 

14,300 

14, 300 

♦♦MASSACHUSETTS 

37,200 

37,200 

37,200 

37,200 

MICHIGAN 

ARMY 

DETROIT  ARSENAL 

ACCESS  CONTROL  POINT 

6, 100 

6,100 

6, 100 

6, 100 

TOTAL  DETROIT  ARSENAL 

6,100 

6, 100 

6,100 

6, 100 

ARMY  NATIONAL  GUARD 

CAMP  GRAYLING  RANGE 

BARRACKS  REPLACEMENT  (ORTC)  PHI 

16, 943 

16,  943 

16, 943 

16, 943 

INFANTRY  SQUAD  BATTLE  COURSE 

2,000 

2,000 

2,000 

2,000 

LIVE  FIRE  SHOOT  HOUSE 

2,000 

2,000 

2,000 

2,000 

URBAN  ASSAULT  COURSE 

2,000 

2,000 

2,000 

2,000 

TOTAL  CAMP  GRAYLING  RANGE 

22,943 

22,943 

22,943 

22, 943 

ARMY  RESERVE 

SAGINAW 

ARMY  RESERVE  CENTER/LAND 

11,500 

11,500 

11,500 

11,500 

TOTAL  SAGINAW 

11,500 

11, 500 

11, 500 

11,500 

♦♦MICHIGAN 

40,543 

40,543 

40,543 

40,543 

MINNESOTA 


State  -  80 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  ' 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY  NATIONAL  GUARD 

ARDEN  HILLS 

READINESS  CENTER 

15,000 

15,000 

15,000 

15,000 

TOTAL  ARDEN  HILLS 

15,000 

15,000 

15,000 

15,000 

AIR  NATIONAL  GUARD 

DULUTH  lAP 

REPLACE  FUEL  CELL  HANGAR 

4,500 

4,500 

4,500 

4,500 

TOTAL  DULUTH  lAP 

4,500 

4,500 

4, 500 

4,500 

MINNEAPOLIS-ST  PAUL  lAP 

AIRCRAFT  DE-ICING  APRON 

1,500 

1,500 

1,500 

1,500 

TOTAL  MINNEAPOLIS-ST  PAUL  lAP 

1,500 

1,500 

1,500 

1,500 

**AIR  NATIONAL  GUARD 

6,000 

6,000 

6,000 

6,000 

**MINNESOTA 

21,000 

21,000 

21,000 

21,000 

MISSISSIPPI 

NAVY 

GULFPORT 

25  NAVAL  CONSTRUCTION  REGIMENT  HQ 
BATTALIONN  MAINTENANCE  FAC  &  EQUIP 

FACILITY 

YARD 

6,  900 
5,870 

6,  900 
5,870 

6,  900 

5,870 

6,  900 
5,870 

TOTAL  GULFPORT 

12,770 

12,770 

12,770 

12,770 

MERIDIAN 

FITNESS  CENTER  -  MERIDIAN 

6,340 

6,340 

6,340 

6,340 

TOTAL  MERIDIAN 

6,340 

6,340 

6,340 

6,340 

**NAVY 

19, 110 

19, 110 

19, 110 

19, 110 

AIR  FORCE 

COLUMBUS  AFB 

CHILD  DEVELOPMENT  CENTER 

8,100 

8,100 

8,100 

8,100 

TOTAL  COLUMBUS  AFB 

8,100 

8,100 

8,100 

8,100 

KEESLER  AFB 

DORMITORY  (144  RM) 

INDOOR  FIRING  RANGE 

20,800 

6,  600 

20,800 

6,  600 

20,800 

6,  600 

20,800 
6,  600 

TOTAL  KEESLER  AFB 

27,400 

27,400 

27,400 

27,400 

**AIR  FORCE 

35,500 

35,500 

35,500 

35,500 

AIR  NATIONAL  GUARD 

GULFPORT-BILOXI  REGIONAL  AIRPORT 

RELOCATE  MUNITIONS  STORAGE  COMPLEX 

3,400 

3,400 

3,400 

3,  400 

TOTAL  GULFPORT-BILOXI  REGIONAL 

AIRPORT 

3,400 

3,400 

3,400 

3,  400 

**MISSISSIPPI 

58,010 

58,010 

58,010 

58,010 

MISSOURI 

ARMY 

FORT  LEONARD  WOOD 

CHAPEL  COMPLEX  INCREMENT  II 

MINE  DETECTION  TRAINING  FACILITY  & 

K-9  KEN 

3,500 

10,800 

3,500 

10,800 

3,500 

10,800 

3,500 

10,800 

State  -  81 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TRAINING  SUPPORT  CENTER 

18,500 

18,500 

18,500 

18,500 

URBAN  ASSAULT  COURSE 

2,350 

2,350 

2,350 

2,350 

WASTEWATER  TREATMENT  PLANT 

7,400 

7,400 

7,400 

7,400 

TOTAL  FORT  LEONARD  WOOD 

42,550 

42,550 

42,550 

42,550 

ARMY  NATIONAL  GUARD 

SPRINGFIELD 

AVCRAD  PH2 

56,000 

56,000 

56,000 

56,000 

TOTAL  SPRINGFIELD 

56,000 

56,000 

56,000 

56,000 

ARMY  RESERVE 

WELDON  SPRINGS 

ARMY  RESERVE  CENTER 

11,700 

11,700 

11,700 

11,700 

TOTAL  WELDON  SPRINGS 

11,700 

11,700 

11,700 

11,700 

AIR  FORCE 

WHITEMAN  AFB 

SECURITY  FORCES  ANIMAL  CLINIC/KENNEL 

4,200 

4,200 

4,200 

4,200 

TOTAL  WHITEMAN  AFB 

4,200 

4,200 

4,200 

4,200 

AIR  NATIONAL  GUARD 

ROSECRANS  MEMORIAL  AIRPORT 

REPLACE  FIRE  STATION/TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,000 

TOTAL  ROSECRANS  MEMORIAL  AIRPORT 

5,000 

5,000 

5,000 

5,000 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  LEONARD  WOOD 

PRIMARY  CARE  CLINIC  ADDITION/ALTERATION 

22,000 

22,000 

22,000 

22,000 

TOTAL  FORT  LEONARD  WOOD 

22,000 

22,000 

22,000 

22,000 

**MISSOURI 

141,450 

141,450 

141,450 

141,450 

MONTANA 

AIR  FORCE 

MALMSTROM  AFB 

UPGRADE  WEAPONS  STORAGE  AREA,  PH  I 

10,000 

10,000 

10,000 

10,000 

TOTAL  MALMSTROM  AFB 

10,000 

10,000 

10,000 

10,000 

***FAMILY  HOUSING*** 

AIR  FORCE 

MALMSTROM  AFB 

MFH  IMPROVMENT-RPR  STRUCT  FOUNDATN-179  UNITS 

{26,200} 

{26,200} 

{26,200} 

(26,200] 

TOTAL  MALMSTROM  AFB 

FAMILY  HOUSING 

(26,200} 

{26,200} 

{26,200} 

(26, 200] 

**MONTANA 

10,000 

10,000 

10,000 

10,000 

FAMILY  HOUSING 

(26,200} 

{26,200} 

{26,200} 

(26,200] 

NEBRASKA 

ARMY 

CAMP  ASHLAND 

DINING  FACILITY  ADD/ALT 

2,900 

2,900 

2,  900 

2,900 

TOTAL  CAMP  ASHLAND 

2,900 

2,900 

2,900 

2,900 

State  -  82 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

♦♦NEBRASKA 

2,900 

2,900 

2,900 

2,900 

NEVADA 

ARMY  NATIONAL  GUARD 

ELKO 

READINESS  CENTER 

11,375 

11,375 

11,375 

11,375 

TOTAL  ELKO 

11,375 

11,375 

11,375 

11,375 

ARMY  RESERVE 

LAS  VEGAS 

ARMY  RESERVE  CENTER 

33, 900 

33, 900 

33,900 

33, 900 

TOTAL  LAS  VEGAS 

33, 900 

33,900 

33,900 

33,900 

***FAMILY  HOUSING*** 

ARMY 

HAWTHORNE  ARMY  AMMUNITION  PLANT 

FAMILY  HOUSING  IMPROVEMENT  (NEW  WATER  MAIN) 

{950} 

{950} 

{950} 

{950] 

TOTAL  HAWTHORNE  ARMY  AMMUNITION  PLANT 

FAMILY  HOUSING 

{950} 

{950} 

{950} 

{950] 

AIR  FORCE 

CREECH  AEB 

UAS  432  WING  HQ  MISSION  SPT  FAC 

7,000 

7,000 

7,000 

7,000 

UAS  DINING  HALL 

9,000 

9,000 

9,000 

9,000 

UAS  FLIGHT  SIM  &  ACADEMICS  FAC 

9,  800 

9,800 

9,  800 

9,  800 

UAS  MAIN  GATE/SEWER  TRANSFER  FAC/INFRASTRUCT . 

6,500 

6,500 

6,500 

6,500 

UAS  OPS  FAC 

16,200 

16,200 

16,200 

16,200 

TOTAL  CREECH  AFB 

48,500 

48,500 

48,500 

48,500 

NELLIS  AFB 

ADD/ALTER  FIRE/CRASH  RESCUE  STATION 

9,  800 

9,  800 

9,  800 

9,  800 

CHILD  DEVELOPMENT  CENTER 

13,400 

13,400 

13,400 

13,400 

F-16  AGGRESSOR  HANGAR/ AIRCRAFT  MAINT  UNIT 

30,800 

30,800 

30,800 

30,800 

F-16  AGRESSOR  SQUADRON  OPS/INFRASTRUCTURE 

17,500 

17,500 

17,500 

17,500 

F-35  AIRFIELD  PAVEMENTS 

5,000 

5,000 

5,000 

5,000 

TOTAL  NELLIS  AFB 

76,500 

76,500 

76,500 

76,500 

♦♦AIR  FORCE 

125,000 

125,000 

125,000 

125,000 

♦♦NEVADA 

170,275 

170,275 

170,275 

170,275 

FAMILY  HOUSING 

{950} 

{950} 

{950} 

{950] 

NEW  JERSEY 

ARMY 

PICATINNY  ARSENAL 

BALLISTIC  EVALUATION  FACILITY  PH  1 

9,  900 

9,  900 

9,  900 

9,  900 

TOTAL  PICATINNY  ARSENAL 

9,  900 

9,  900 

9,  900 

9,  900 

ARMY  RESERVE 

FORT  DIX 

MODIFIED  RECORD  FIRE  RANGE 

3,825 

3,825 

3,825 

3,825 

TOTAL  FORT  DIX 

3,825 

3,825 

3,825 

3,  825 

NAVY 


State  -  83 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

EARLE 

MAIN  GATE  SECURITY  IMPROVEMENTS 

8,160 

8,160 

8,160 

8,160 

TOTAL  EARLE 

8,160 

8,160 

8,160 

8,160 

LAKEHURST 

ADVANCED  ARRESTING  GEAR  LAND  BASED  TEST 

15,440 

15,440 

15,440 

15,440 

TOTAL  LAKEHURST 

15,440 

15,440 

15,440 

15,440 

**NAVY 

23,600 

23, 600 

23,600 

23, 600 

AIR  FORCE 

MCGUIRE  AFB 

UNIFIED  SECURITY  FORCES  OPS  FAC,  PHASE  I 

7,200 

7,200 

7,200 

7,200 

TOTAL  MCGUIRE  AFB 

7,200 

7,200 

7,200 

7,200 

AIR  NATIONAL  GUARD 

ATLANTIC  CITY  lAP 

CONSTRUCT  ARM  AND  DISARM  APRONS 

4,300 

4,300 

4,300 

4,300 

OPERATIONS  AND  TRAINING  FACILITY 

8,400 

8,400 

8,400 

8,400 

TOTAL  ATLANTIC  CITY  lAP 

12,700 

12,700 

12,700 

12,700 

**NEW  JERSEY 

57,225 

57,225 

57,225 

57,225 

NEW  MEXICO 

AIR  FORCE 

CANNON  AFB 

CHILD  DEVELOPMENT  CENTER 

12,000 

12,000 

12,000 

12,000 

TOTAL  CANNON  AFB 

12,000 

12,000 

12,000 

12,000 

HOLLOMAN  AFB 

F-22  ALTER  HANGAR  FOR  LO/CRF 

14,500 

14,500 

14,500 

14,500 

F-22A  ADAL  A/C  MAINT  UNIT 

1,050 

1,050 

1,050 

1,050 

F-22A  ADAL  FLIGHT  SIMULATOR  FAC 

3,150 

3,150 

3,150 

3,150 

F-22A  ADAL  JET  ENGINE  MAINTENANCE  SHOP 

2,150 

2,150 

2,150 

2,150 

F-22A  CONSOLIDATED  MUNITIONS  MAINT  (TFI) 

4,600 

4,600 

4,600 

4,600 

TOTAL  HOLLOMAN  AFB 

25,450 

25,450 

25,450 

25, 450 

**AIR  FORCE 

37,450 

37,450 

37,450 

37,450 

SPECIAL  OPERATIONS  COMMAND 

CANNON  AFB 

SOF  MAINTENANCE  HANGAR/AMU  (MC-130) 

18,100 

18,100 

18,100 

18,100 

SOF  SIMULATOR  FACILITY  (CV-22) 

8,300 

8,300 

8,300 

8,300 

TOTAL  CANNON  AFB 

26,400 

26,400 

26,400 

26,400 

DEFENSE  LOGISTICS  AGENCY 

KIRTLAND  AFB 

REPLACE  FUEL  STORAGE  TANKS 

14,400 

14,400 

14,400 

14,400 

TOTAL  KIRTLAND  AFB 

14,400 

14,400 

14,400 

14,400 

**NEW  MEXICO 

78,250 

78,250 

78,250 

78,250 

NEW  YORK 
ARMY 

FORT  DRUM,  NEW  YORK 


State  -  84 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


State/Component/ Installation 

($ 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

BRIGADE  COMPLEX-BARRACKS 

29,000 

29,000 

29,000 

29,000 

BRIGADE  COMPLEX-BARRACKS 

24,000 

24,000 

24,000 

24,000 

CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS 

OLD 

10,700 

10,700 

10,700 

10,700 

EIRE  STATION 

6,  900 

6,  900 

6,  900 

6,  900 

UNIT  MAINTENANCE  FACILITIES 

37,000 

37,000 

37,000 

37,000 

TOTAL  FORT  DRUM,  NEW  YORK 

107,600 

107,600 

107,600 

107,600 

FORT  HAMILTON 

READY  BUILDING  (WMD  CST) 

1,500 

1,500 

1,500 

1,500 

TOTAL  FORT  HAMILTON 

1,500 

1,500 

1,500 

1,500 

U.S.  MILITARY  ACADEMY 

SCIENCE  FACILITY,  PH  1 

67,000 

67,000 

67,000 

67,000 

TOTAL  U.S.  MILITARY  ACADEMY 

67,000 

67,000 

67,000 

67,000 

**ARMY 

176, 100 

176,100 

176, 100 

176, 100 

ARMY  NATIONAL  GUARD 

FORT  DRUM,  NEW  YORK 

MANEUVER  AREA  TRAINING  EQUIP  SITE  PH3 

11,000 

11,000 

11,000 

11,000 

TOTAL  FORT  DRUM,  NEW  YORK 

11,000 

11,000 

11,000 

11,000 

QUEENSBURY 

FIELD  MAINTENANCE  SHOP 

5,900 

5,  900 

5,  900 

5,900 

TOTAL  QUEENSBURY 

5,  900 

5,  900 

5,900 

5,  900 

**ARMY  NATIONAL  GUARD 

16, 900 

16, 900 

16, 900 

16, 900 

ARMY  RESERVE 

KINGSTON 

ARMY  RESERVE  CENTER/LAND 

13,494 

13,494 

13,494 

13, 494 

TOTAL  KINGSTON 

13,494 

13,494 

13,494 

13, 494 

SHORE HAM 

ADD/ALT  ARMY  RESERVE  CENTER 

15,031 

15,031 

15,031 

15,031 

TOTAL  SHOREHAM 

15,031 

15,031 

15,031 

15,031 

STATEN  ISLAND 

ARMY  RESERVE  CENTER 

18,550 

18,550 

18,550 

18,550 

TOTAL  STATEN  ISLAND 

18,550 

18,550 

18,550 

18,550 

**ARMY  RESERVE 

47,075 

47,075 

47,075 

47,075 

AIR  NATIONAL  GUARD 

FRANCIS  S.  GABRESKI  AIRPORT 

REPLACE  PARARESCUE  OPS  FACILITY  PH  2 

7,500 

7,500 

7,500 

7,500 

TOTAL  FRANCIS  S.  GABRESKI  AIRPORT 

7,500 

7,500 

7,500 

7,500 

HANCOCK  FIELD 

TFI  -  REAPER  lOC/FOC  BEDDOWN 

5,000 

5,000 

5,000 

5,000 

UGRADE  ASOS  FACILITIES 

5,400 

5,400 

5,400 

5,400 

TOTAL  HANCOCK  FIELD 

10,400 

10,400 

10,400 

10,400 

**AIR  NATIONAL  GUARD 

17,900 

17,900 

17,900 

17,900 

State  -  85 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  FORCE  RESERVE 

NIAGARA  FALLS  lAP 

NIAGARA  FALLS  ARS,  NY  -  COMM.  ACTIVITY  CENTER 

9,000 

9,000 

9,000 

9,000 

TOTAL  NIAGARA  FALLS  lAP 

9,000 

9,000 

9,000 

9,000 

**NEW  YORK 

266, 975 

266, 975 

266, 975 

266, 975 

NORTH  CAROLINA 

ARMY 

FORT  BRAGG 

ACCESS  ROADS  PHASE  1 

21,800 

21,800 

21,800 

21,800 

CHAPEL 

11,600 

11, 600 

11,600 

11,600 

CHILD  DEVELOPMENT  CENTER 

11,300 

11,300 

11,300 

11,300 

MASS  CASUALTY  FACILITY 

1,300 

1,300 

1,300 

1,300 

TRAINING  SUPPORT  CENTER 

20,500 

20,500 

20,500 

20,500 

UTILITY  UPGRADE  (CAMP  MACKALL) 

3,200 

3,200 

3,200 

3,200 

TOTAL  FORT  BRAGG 

69,700 

69,700 

69,700 

69,700 

RALEIGH 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

39,500 

39,500 

39,500 

39,500 

TOTAL  RALEIGH 

39,500 

39,500 

39,500 

39,500 

**ARMY 

109,200 

109,200 

109,200 

109,200 

ARMY  RESERVE 

RALEIGH 

ARMY  RESERVE  CENTER/LAND 

25,581 

25,581 

25,581 

25,581 

TOTAL  RALEIGH 

25,581 

25,581 

25,581 

25,581 

NAVY 

CAMP  LEJEUNE,  NORTH  CAROLINA 

BEQ  -  CAMP  JOHNSON 

38,230 

38,230 

38,230 

38,230 

BEQ  -  CAMP  JOHNSON 

23,760 

23,760 

23,760 

23,760 

BEQ  -  COURTHOUSE  BAY 

35,890 

35,890 

35,890 

35,890 

BEQ  -  FRENCH  CREEK 

33, 960 

33, 960 

33,960 

33,960 

BEQ  -  HADNOT  POINT 

39,890 

39,890 

39,890 

39,  890 

BEQ  -  HADNOT  POINT 

39,320 

39,320 

39,320 

39,320 

BEQ  -  HADNOT  POINT 

42,950 

42,950 

42, 950 

42, 950 

CHILD  DEVELOPMENT  CENTERS 

13,960 

13, 960 

13, 960 

13, 960 

ENLISTED  DINING  FACILITY  -  HADNOT  POINT 

25,000 

25,000 

25,000 

25,000 

ENLISTED  DINING  FACILITY  -  HADNOT  POINT 

21,660 

21,660 

21,660 

21,660 

FACILITY  AND  PHOTOVOLTAIC  ENERGY  UPGRADES 

13,779 

13,779 

13,779 

13,779 

INFANTRY  PLATOON  BATTLE  COURSE  -  SRI 

18,250 

18,250 

18,250 

18,250 

MOD  K-RANGES  (PHASE  2) 

20,220 

20,220 

20,220 

20,220 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

366,869 

366,869 

366,869 

366,869 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 

2ND  MAW  COMMAND  OPERATIONS  FACILITY 

30,480 

30,480 

30,480 

30,480 

BEQ 

30,100 

30,100 

30,100 

30,100 

ENGINEERING  PRODUCT  SUPPORT  FACILITY 

16,  840 

16,840 

16,  840 

16,  840 

TOTAL  CHERRY  POINT  MARINE  CORPS  AIR  STATION 

77,420 

77,420 

77,420 

77,420 

NEW  RIVER 

AIRCRAFT  PARKING  APRON  ADDITION 

6,830 

6,  830 

6,  830 

6,830 

BEQ 

36, 740 

36,740 

36,740 

36,740 

BEQ  -  HMLA 

25,620 

25, 620 

25, 620 

25, 620 

ENLISTED  DINING  FACILITY 

17,090 

17,090 

17,090 

17,090 

REPAIR  BACHELOR  ENLISTED  QUARTERS 

3,039 

3,039 

3,039 

3,039 

State 


86 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  NEW  RIVER 

89,319 

89,319 

89,319 

89,319 

**NAVY 

533,608 

533, 608 

533, 608 

533, 608 

AIR  FORCE 

SEYMOUR  JOHNSON  AFB 

CONSOLIDATED  SUPPORT  CENTER 

12,200 

12,200 

12,200 

12,200 

TOTAL  SEYMOUR  JOHNSON  AFB 

12,200 

12,200 

12,200 

12,200 

AIR  NATIONAL  GUARD 

CHARLOTTE/DOUGLAS  lAP 

REPLACE  FIRE  CRASH  RESCUE  STATION 

7,000 

7,000 

7,000 

7,000 

TOTAL  CHARLOTTE/DOUGLAS  lAP 

7,000 

7,000 

7,000 

7,000 

TRICARE  MANAGEMENT  ACTIVITY 

CAMP  LEJEUNE,  NORTH  CAROLINA 

HOSPITAL  RENOVATION  &  MRI  ADDITION 

57,900 

57,900 

57,900 

57,900 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

57,900 

57, 900 

57,900 

57,900 

SPECIAL  OPERATIONS  COMMAND 

FORT  BRAGG 

SOF  EXPAND  TRAININGCOMPOUND 

14,200 

14,200 

14,200 

14,200 

SOF  HEADQUARTERS  FACILITY  (CONSOLIDATION) 

14,600 

14,600 

14,600 

14,600 

SOF  SECURITY/FORCE  PROTECTION 

4,150 

4,150 

4,150 

4,150 

SOF  TRAINING  FACILITY 

5,300 

5,300 

5,300 

5,300 

TOTAL  FORT  BRAGG 

38,250 

38,250 

38,250 

38,250 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

FORT  BRAGG 

NEW  ELEMENTARY  SCHOOL 

28,170 

28,170 

28,170 

28,170 

NEW  INTERMEDIATE  SCHOOL  (IRWIN) 

27,945 

27,945 

27,945 

27,945 

NEW  MIDDLE  SCHOOL 

22,356 

22,356 

22,356 

22,356 

TOTAL  FORT  BRAGG 

78,471 

78,471 

78,471 

78,471 

**NORTH  CAROLINA 

862,210 

862,210 

862,210 

862,210 

NORTH  DAKOTA 

AIR  FORCE 

GRAND  FORKS  AFB 

FIRE  STATION 

13,000 

13,000 

13,000 

13,000 

TOTAL  GRAND  FORKS  AFB 

13,000 

13,000 

13,000 

13,000 

MINOT  AFB 

DORMITORY  (168  RM) 

28,300 

28,300 

28,300 

28,300 

TOTAL  MINOT  AFB 

28,300 

28,300 

28,300 

28, 300 

**AIR  FORCE 

41,300 

41,300 

41,300 

41, 300 

AIR  NATIONAL  GUARD 

HECTOR  lAP 

FIRE  CRASH  AND  RESCUE  STATION 

7,500 

7,500 

7,500 

7,500 

TOTAL  HECTOR  lAP 

7,500 

7,500 

7,500 

7,500 

**NORTH  DAKOTA 

48,800 

48,800 

48,800 

48,800 

State  -  87 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

OHIO 

ARMY  NATIONAL  GUARD 

CAMP  PERRY 

BARRACKS 

2,000 

2,000 

2,000 

2,000 

TOTAL  CAMP  PERRY 

2,000 

2,000 

2,000 

2,000 

RAVENNA  ARMY  AMMUNITION  PLANT 

BARRACKS 

2,000 

2,000 

2,000 

2,000 

TOTAL  RAVENNA  ARMY  AMMUNITION  PLANT 

2,000 

2,000 

2,000 

2,000 

**ARMY  NATIONAL  GUARD 

4,000 

4,000 

4,000 

4,000 

AIR  FORCE 

WRIGHT-PATTERSON  AFB 

SECURITY  FORCES  OPERATIONS  FACILITY 

14,000 

14,000 

14,000 

14,000 

TOTAL  WRIGHT-PATTERSON  AFB 

14,000 

14,000 

14,000 

14,000 

AIR  NATIONAL  GUARD 

SPRINGFIELD  BECKLEY-MAP 

COMBAT  COMMUNICATIONS  TRAINING  FACILITY 

12,800 

12,800 

12,800 

12,800 

TOTAL  SPRINGFIELD  BECKLEY-MAP 

12,800 

12,800 

12,800 

12,800 

**OHIO 

30,800 

30,800 

30,800 

30,800 

OKLAHOMA 

ARMY 

FORT  SILL 

TRAINING  COMPLEX  UPGRADE 

63,000 

63,000 

63,000 

63,000 

TOTAL  FORT  SILL 

63,000 

63,000 

63,000 

63,000 

MCALESTER 

APS  CONNECTING  RAIL 

5,800 

5,  800 

5,800 

5,  800 

TOTAL  MCALESTER 

5,800 

5,800 

5,800 

5,  800 

**ARMY 

68,800 

68,800 

68,800 

68,800 

***FAMILY  HOUSING*** 

ARMY 

MCALESTER 

FAMILY  HOUSING  CONST  REPL  (6  UNITS) 

{2,200} 

(2,200} 

(2,200} 

(2,200] 

TOTAL  MCALESTER 

FAMILY  HOUSING 

(2,200} 

{2,200} 

{2,200} 

(2,200] 

AIR  FORCE 

ALTUS  AFB 

CONSOLIDATED  DASR/OSS  EACILITY 

10,200 

10,200 

10,200 

10,200 

TOTAL  ALTUS  AFB 

10,200 

10,200 

10,200 

10,200 

TINKER  AFB 

AIRCRAFT  MAINTENANCE  HANGAR 

48, 600 

48, 600 

48, 600 

48, 600 

REALIGN  AIR  DEPOT  AT  TINKER  GATE 

5,400 

5,  400 

5,400 

5,  400 

TOTAL  TINKER  AFB 

54,000 

54,000 

54,000 

54,000 

State  -  88 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**AIR  FORCE 

64,200 

64,200 

64,200 

64,200 

AIR  FORCE  RESERVE 

TINKER  AFB 

AFR  SCHEDULED  MAINTENANCE  HANGAR 

9,  900 

9,  900 

9,  900 

9,  900 

TOTAL  TINKER  AFB 

9,  900 

9,  900 

9,  900 

9,  900 

TRICARE  MANAGEMENT  ACTIVITY 

TINKER  AFB 

MEDICAL/DENTAL  CLINIC  REPLACEMENT 

65,000 

65,000 

65,000 

65,000 

TOTAL  TINKER  AFB 

65,000 

65,000 

65,000 

65,000 

DEFENSE  LOGISTICS  AGENCY 

ALTUS  AFB 

REPLACE  FUEL  STORAGE  DIKES 

2,850 

2,850 

2,850 

2,850 

TOTAL  ALTUS  AFB 

2,850 

2,850 

2,850 

2,850 

** OKLAHOMA 

210,750 

210,750 

210,750 

210,750 

FAMILY  HOUSING 

{2,200} 

(2,200} 

{2,200} 

(2,200 

OREGON 

ARMY 

CAMP  WITHYCOMBE 

STORM  SEWER 

1,300 

1,300 

1,300 

1,300 

TOTAL  CAMP  WITHYCOMBE 

1,300 

1,300 

1,300 

1, 300 

**OREGON 

1,300 

1,300 

1,300 

1,300 

PENNSYLVANIA 

ARMY 

CARLISLE  BARRACKS 

MUSEUM  SUPPORT  FACILITY 

13,400 

13,400 

13,400 

13, 400 

TOTAL  CARLISLE  BARRACKS 

13,400 

13,400 

13,400 

13, 400 

LETTERKENNY  ARMY  DEPOT 

UPGRADE  MUNITION  IGLOOS  PH  2 

7,500 

7,500 

7,500 

7,500 

TOTAL  LETTERKENNY  ARMY  DEPOT 

7,500 

7,500 

7,500 

7,500 

TOBYHANNA  ARMY  DEPOT 

ELECTRONICS  MAINTENANCE  SHOP 

15,000 

15,000 

15,000 

15,000 

TOTAL  TOBYHANNA  ARMY  DEPOT 

15,000 

15,000 

15,000 

15,000 

**ARMY 

35,900 

35, 900 

35, 900 

35,900 

ARMY  RESERVE 

LETTERKENNY  ARMY  DEPOT 

ARMY  RESERVE  CENTER 

14, 914 

14,914 

14, 914 

14, 914 

TOTAL  LETTERKENNY  ARMY  DEPOT 

14,914 

14, 914 

14, 914 

14,914 

***FAMILY  HOUSING*** 

ARMY 

LETTERKENNY  ARMY  DEPOT 

LETTERKENNY-FAMILY  HOUSING  NEW  CONST (3  UNITS 

(1,050} 

{1,050} 

{1,050} 

(1,050 

State  -  89 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  LETTERKENNY  ARMY  DEPOT 

FAMILY  HOUSING 

{1,050} 

{1,050} 

{1,050} 

{1,050} 

TOBYHANNA  ARMY  DEPOT 

FAMILY  HOUSING  CONST  REPL  (2  UNITS) 

(1,000} 

{1,000} 

{1,000} 

{1,000} 

TOTAL  TOBYHANNA  ARMY  DEPOT 

FAMILY  HOUSING 

{1,000} 

{1,000} 

{1,000} 

{1,000} 

**ARMY 

{2,050} 

{2,050} 

{2,050} 

{2,050} 

NAVY 

PHILADELPHIA 

FULL  SCALE  ELECTRIC  DRIVE  TEST  FACILITY 

22,020 

22,020 

22,020 

22,020 

TOTAL  PHILADELPHIA 

22,020 

22,020 

22,020 

22,020 

AIR  NATIONAL  GUARD 

FORT  INDIANTOWN  GAP 

REPLACE  TROOP  TRAINING  QUARTERS 

7,000 

7,000 

7,000 

7,000 

TOTAL  FORT  INDIANTOWN  GAP 

7,000 

7,000 

7,000 

7,000 

DEFENSE  LOGISTICS  AGENCY 

PHILADELPHIA 

CONVERT  WAREHOUSE  TO  ADMIN  SPACE 

1,200 

1,200 

1,200 

1,200 

TOTAL  PHILADELPHIA 

1,200 

1,200 

1,200 

1,200 

** PENNSYLVANIA 

FAMILY  HOUSING 

81,034 

{2,050} 

81,034 

{2,050} 

81,034 

{2,050} 

81,034 

{2,050} 

RHODE  ISLAND 

ARMY  NATIONAL  GUARD 

N.  KINGSTOWN 

READINESS  CENTER/ HANGAR 

5,000 

5,000 

5,000 

5,000 

TOTAL  N.  KINGSTOWN 

5,000 

5,000 

5,000 

5,000 

NAVY 

NEWPORT 

FITNESS  CENTER  NEWPORT 

UNMANNED  ASW  SUPPORT  FACILITY 

29, 900 

9,  900 

29, 900 

9,  900 

29,  900 

9,  900 

29, 900 
9,  900 

TOTAL  NEWPORT 

39,800 

39,  800 

39,800 

39,800 

AIR  NATIONAL  GUARD 

QUONSET  STATE  AIRPORT 

CONSTRUCT  AIR  TRAFFIC  CONTROL  TOWER 

7,700 

7,700 

7,700 

7,700 

TOTAL  QUONSET  STATE  AIRPORT 

7,700 

7,700 

7,700 

7,700 

**RHODE  ISLAND 

52,500 

52,500 

52,500 

52,500 

SOUTH  CAROLINA 

ARMY 

FORT  JACKSON 

TRAINING  COMPLEX  UPGRADE 

30,000 

30,000 

30,000 

30,000 

TOTAL  FORT  JACKSON 

30,000 

30,000 

30,000 

30,000 

ARMY  NATIONAL  GUARD 
ANDERSON 


State  -  90 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 
Active,  Guard  and  Reserve  Forces 


Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

READINESS  CENTER 

12,000 

12,000 

12,000 

12,000 

TOTAL  ANDERSON 

12,000 

12,000 

12,000 

12,000 

BEAUFORT 

READINESS  CENTER  ADD/ALT 

3,400 

3,  400 

3,400 

3,  400 

TOTAL  BEAUFORT 

3,400 

3,400 

3,400 

3,400 

EASTOVER 

JOINT  FORCES  HEADQUARTERS 

28,000 

28,000 

28,000 

28,000 

TOTAL  EASTOVER 

28,000 

28,000 

28,000 

28,000 

FLORENCE 

FIELD  MAINTENANCE  SHOP  PHI 

4,600 

4,  600 

4,600 

4,600 

TOTAL  FLORENCE 

4,  600 

4,600 

4,  600 

4,  600 

**ARMY  NATIONAL  GUARD 

48,000 

48,000 

48,000 

48,000 

NAVY 

BEAUFORT 

EOD/ORDNANCE  OPERATIONS  FACILITY 

5,940 

5,  940 

5,940 

5,  940 

TOTAL  BEAUFORT 

5,940 

5,  940 

5,  940 

5,940 

PARRIS  ISLAND 

RECRUIT  BARRACKS  -  3RD  BATTALION 
RECRUIT  BARRACKS  -  3RD  BATTALION 

(II) 

(III) 

36, 400 
28,350 

36,400 

28,350 

36, 400 
28,350 

36,  400 
28, 350 

TOTAL  PARRIS  ISLAND 

64,750 

64,750 

64,750 

64,750 

**NAVY 

70,690 

70,690 

70,690 

70,690 

AIR  FORCE 

CHARLESTON  AFB 

C-17  FLIGHT  SIMULATOR  ADDITION 

4,500 

4,500 

4,500 

4,500 

TOTAL  CHARLESTON  AFB 

4,500 

4,500 

4,500 

4,500 

SHAW  AFB 

DORMITORY  (144  RM) 

FITNESS  CENTER 

22,500 

9,  900 

22,500 

9,  900 

22,500 

9,  900 

22,500 
9,  900 

TOTAL  SHAW  AFB 

32,400 

32,400 

32,400 

32,400 

**AIR  FORCE 

36, 900 

36,  900 

36, 900 

36,  900 

** SOUTH  CAROLINA 

185,590 

185,590 

185,590 

185,590 

SOUTH  DAKOTA 

ARMY  NATIONAL  GUARD 

RAPID  CITY 

ARMED  FORCES  RESERVE  CENTER 
BARRACKS  (ORTC)  PHI 

29,000 

14,463 

29,000 

14,463 

29,000 

14,463 

29,  000 
14,463 

TOTAL  RAPID  CITY 

43,463 

43,463 

43,463 

43,463 

AIR  FORCE 

ELLSWORTH  AFB 

ACCESS  GATES/PERIMETER  FENCE 

11,000 

11,000 

11,000 

11,000 

TOTAL  ELLSWORTH  AFB 

11,000 

11,000 

11,000 

11,000 

State  -  91 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  NATIONAL  GUARD 

JOE  FOSS  FIELD 

AIRCRAFT  READY  SHELTERS/AMU 

4,500 

4,500 

4,500 

4,500 

TOTAL  JOE  FOSS  FIELD 

4,500 

4,500 

4,500 

4, 500 

** SOUTH  DAKOTA 

58,963 

58, 963 

58,963 

58,963 

TENNESSEE 

ARMY  NATIONAL  GUARD 

TULLAHOMA 

READINESS  CENTER 

10,372 

10,372 

10,372 

10,372 

TOTAL  TULLAHOMA 

10,372 

10,372 

10,372 

10,372 

ARMY  RESERVE 

CHATTANOOGA 

ARMY  RESERVE  CENTER 

10,600 

10,600 

10,600 

10,600 

TOTAL  CHATTANOOGA 

10,600 

10,600 

10,600 

10,600 

NAVY 

MILLINGTON 

CHILD  DEVELOPMENT  CENTER 

11,960 

11,960 

11,960 

11, 960 

TOTAL  MILLINGTON 

11,960 

11,960 

11,960 

11,960 

AIR  NATIONAL  GUARD 

MCGHEE-TYSON  AIRPORT 

REPLACE  SQUADRON  OPERATIONS 

8,000 

8,000 

8,000 

8,000 

TOTAL  MCGHEE-TYSON  AIRPORT 

8,000 

8,000 

8,000 

8,000 

**TENNESSEE 

40,932 

40,932 

40, 932 

40,932 

TEXAS 

ARMY 

CAMP  BULLIS 

LIVE  FIRE  SHOOT  HOUSE 

4,200 

4,200 

4,200 

4,200 

TOTAL  CAMP  BULLIS 

4,200 

4,200 

4,200 

4,200 

CORPUS  CHRISTI 

DYNAMIC  COMPONENT  REBUILD  FACILITY 

39,000 

39,000 

39,000 

39,000 

TOTAL  CORPUS  CHRISTI 

39,000 

39,000 

39,000 

39,000 

FORT  BLISS 

BARRACKS  &  DINING 

148,000 

148,000 

148,000 

148,000 

BARRACKS  &  DINING 

148,000 

148,000 

148,000 

148,000 

BATTALION  COMPLEX 

34,000 

34,000 

34,000 

34,000 

BRIGADE/BATTALION  HQS 

44,000 

44,000 

44,000 

44,000 

BRIGADE/BATTALION  HQS 

44,000 

44,000 

44,000 

44,000 

CHAPEL 

9,000 

9,000 

9,000 

9,000 

COMPANY  OPERATIONS  FACILITIES,  BCT 

90,000 

90,000 

90,000 

90,000 

COMPANY  OPERATIONS  FACILITIES,  BCTl 

90,000 

90,000 

90,000 

90,000 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

42,000 

42,000 

42,000 

42,000 

INFRASTRUCTURE,  IBCTl 

98,000 

98,000 

98,000 

98,000 

INFRASTRUCTURE,  IBCT2 

100,000 

100,000 

100,000 

100,000 

PARKING  GARAGE 

12,500 

12,500 

12,500 

12,500 

TRAINING  SUPPORT  CENTER 

12,600 

12,600 

12,600 

12,600 

UNIT  MAINTENANCE  FACILITIES 

10,200 

10,200 

10,200 

10,200 

State  -  92 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

VEHICLE  MAINTENANCE  SHOPS 

VEHICLE  MAINTENANCE  SHOPS 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

81,000 

81,000 

57,000 

81,000 

81,000 

57,000 

81,000 

81,000 

57,000 

81,000 

81,000 

57,000 

TOTAL  FORT  BLISS 

1,101,300 

1, 

101,300 

1, 

,  101,300 

1, 

.  101, 300 

FORT  HOOD,  TEXAS 

CHAPEL  W/REL  EDUCATION  FACILITY 

CHILD  DEVELOPMENT  CENTER 

UNIT  MAINTENANCE  FACILITIES 

17,500 

12,700 

32,000 

17,500 

12,700 

32,000 

17,500 

12,700 

32,000 

17,500 

12,700 

32,000 

TOTAL  FORT  HOOD,  TEXAS 

62,200 

62,200 

62,200 

62,200 

FORT  SAM  HOUSTON,  TEXAS 

TRAINEE  BARRACKS 

TRAINEE  BARRACKS  COMPLEX 

47,000 

96,000 

47,000 

96,000 

47,000 

96,000 

47,000 

96,000 

TOTAL  FORT  SAM  HOUSTON,  TEXAS 

143,000 

143,000 

143,000 

143,000 

RED  RIVER  ARMY  DEPOT 

MANEUVER  SYSTEMS  SUSTAINMENT  CTR,  PHASE 

1 

6,  900 

6,  900 

6,  900 

6,  900 

TOTAL  RED  RIVER  ARMY  DEPOT 

6,  900 

6,  900 

6,  900 

6,  900 

**ARMY 

1,356,600 

1, 

356, 600 

1, 

.356,600 

1, 

.356,600 

ARMY  NATIONAL  GUARD 

BIGGS  ARMY  AIRFIELD 

READINESS  CENTER  ADD/ALT 

6, 117 

6, 117 

6, 117 

6, 117 

TOTAL  BIGGS  ARMY  AIRFIELD 

6, 117 

6,117 

6, 117 

6, 117 

ARMY  RESERVE 

SINTON 

ARMY  RESERVE  CENTER 

9,700 

9,  700 

9,700 

9,700 

TOTAL  SINTON 

9,  700 

9,700 

9,700 

9,  700 

NAVY 

CORPUS  CHRISTI 

PARKING  APRON  RECAPITALIZATION 

3,500 

3,500 

3,500 

3,500 

TOTAL  CORPUS  CHRISTI 

3,500 

3,500 

3,500 

3,500 

KINGSVILLE 

FITNESS  CENTER  KINGSVILLE 

11,580 

11,580 

11,580 

11,580 

TOTAL  KINGSVILLE 

11,580 

11,580 

11,580 

11,580 

**NAVY 

15,080 

15,080 

15,080 

15,080 

AIR  FORCE 

DYESS  AFB 

C-130  MULTIPURPOSE  MAINTENANCE  HANGAR 

21,000 

21,000 

21,000 

21,000 

TOTAL  DYESS  AFB 

21,000 

21,000 

21,000 

21,000 

FORT  HOOD,  TEXAS 

TACP  JOINT  AIR  GROUND  CTR 

10,800 

10,800 

10,800 

10,800 

TOTAL  FORT  HOOD,  TEXAS 

10,800 

10,800 

10,800 

10,800 

GOODFELLOW  AFB 

STUDENT  DORMITORY  (200  RM) 

28,400 

28,400 

28,400 

28,400 

State  -  93 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  GOODEELLOW  AFB 

28,400 

28,400 

28,400 

28,400 

LACKLAND  AEB 

BMT  RECRUIT  DORMITORY 

75,515 

75,515 

75,515 

75,515 

CONSTRUCT  CHILD  DEVELOPMENT  CENTER 

6,000 

6,000 

6,000 

6,000 

TOTAL  LACKLAND  AEB 

81,515 

81,515 

81,515 

81,515 

**AIR  FORCE 

141,715 

141,715 

141,715 

141,715 

AIR  NATIONAL  GUARD 

ELLINGTON  FIELD 

ASOS  FACILITY 

7,  600 

7,600 

7,  600 

7,600 

TOTAL  ELLINGTON  FIELD 

7,600 

7,600 

7,600 

7,600 

FORT  WORTH 

SECURITY  FORCES  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,000 

TOTAL  FORT  WORTH 

5,000 

5,000 

5,000 

5,000 

**AIR  NATIONAL  GUARD 

12,600 

12, 600 

12,600 

12,600 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  HOOD,  TEXAS 

HOSPITAL  REPLACEMENT,  PHASE  1 

621,000 

621,000 

621,000 

621,000 

TOTAL  FORT  HOOD,  TEXAS 

621,000 

621,000 

621,000 

621,000 

FORT  SAM  HOUSTON,  TEXAS 

MEDICAL  INSTRUCTIONAL  FACILITY 

13,000 

13,000 

13,000 

13,000 

TOTAL  FORT  SAM  HOUSTON,  TEXAS 

13,000 

13,000 

13,000 

13,000 

**TRICARE  MANAGEMENT  ACTIVITY 

634,000 

634,000 

634,000 

634,000 

**TEXAS 

2,175,812 

2,175,812 

2,175,812 

2,175, 812 

UTAH 

ARMY  NATIONAL  GUARD 

CAMP  WILLIAMS 

AMMUNITION  SUPPLY  POINT 

17,500 

17,500 

17,500 

17, 500 

TOTAL  CAMP  WILLIAMS 

17,500 

17,500 

17,500 

17,500 

***FAMILY  HOUSING*** 

ARMY 

DUGWAY  PROVING  GROUND 

DUGWAY  PG-FAMILY  HOUSING  CONST  REPL(20 

UNITS) 

{10,000} 

(10,000} 

{10,000} 

(10,000] 

TOTAL  DUGWAY  PROVING  GROUND 

FAMILY  HOUSING 

(10,000} 

{10,000} 

{10,000} 

(10,000] 

AIR  FORCE 

HILL  AFB 

CHILD  DEVELOPMENT  CENTER 

15,000 

15,000 

15,000 

15,000 

F-22A  HEAVY  MAINT  FAC  &  COMPOSITE  BACK 

SHOP 

36,000 

36,000 

36,000 

36,000 

THREE  BAY  FIRE  STATION 

5,400 

5,400 

5,400 

5,  400 

TOTAL  HILL  AFB 

56, 400 

56,400 

56, 400 

56,  400 

AIR  NATIONAL  GUARD 
SALT  LAKE  CITY  lAP 


State  -  94 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


State/Component/ Installation 

($ 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

FIRE  STA,  PHA  II  (MOBILIGYT  PROCESS/EOD 

TR) 

5,100 

5,100 

5,100 

5,100 

REPLACE  COMPOSITE  FIRE  STATION 

8,500 

8,500 

8,500 

8,500 

TOTAL  SALT  LAKE  CITY  lAP 

13,600 

13, 600 

13,600 

13, 600 

DEFENSE  LOGISTICS  AGENCY 

HILL  AFB 

HYDRANT  FUEL  SYSTEM 

20,400 

20,400 

20,400 

20,400 

TOTAL  HILL  AFB 

20,400 

20,400 

20,400 

20,400 

**UTAH 

107,900 

107,900 

107, 900 

107,900 

FAMILY  HOUSING 

{10,000} 

(10,000} 

{10,000} 

{10,000} 

VERMONT 

ARMY  NATIONAL  GUARD 

JERICHO 

READINESS  CENTER 

10,200 

10,200 

10,200 

10,200 

TOTAL  JERICHO 

10,200 

10,200 

10,200 

10,200 

AIR  NATIONAL  GUARD 

BURLINGTON  lAP 

SECURITY  FORCES  AND  COMM  FACILITY 

6,  600 

6,  600 

6,  600 

6,  600 

TOTAL  BURLINGTON  lAP 

6,  600 

6,  600 

6,  600 

6,  600 

**VERMONT 

16,800 

16,800 

16,  800 

16,  800 

VIRGINIA 

ARMY 

FORT  BELVOIR 

CHILD  DEVELOPMENT  CENTER 

14,600 

14, 600 

14,600 

14, 600 

EMERGENCY  SERVICES  CENTER 

7,200 

7,200 

7,200 

7,200 

TOTAL  FORT  BELVOIR 

21,800 

21,800 

21,800 

21,800 

FORT  EUSTIS 

CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS 

OLD 

9,  600 

9,  600 

9,  600 

9,  600 

TRAINING  SUPPORT  CENTER  PH  1 

13,600 

13, 600 

13,600 

13, 600 

UNIT  OPERATIONS  FACILITIES 

14,400 

14,400 

14,400 

14,400 

VEHICLE  PAINT  FACILITY 

3,900 

3,  900 

3,  900 

3,  900 

TOTAL  FORT  EUSTIS 

41,500 

41,500 

41,500 

41,500 

FORT  LEE 

DINING  FACILITY 

10,600 

10,600 

10,600 

10,600 

TRAINEE  BARRACKS  COMPLEX 

90,000 

90,000 

90,000 

90,000 

TOTAL  FORT  LEE 

100,600 

100,600 

100,600 

100,600 

FORT  MYER 

BARRACKS 

14,000 

14,000 

14,000 

14,000 

TOTAL  FORT  MYER 

14,000 

14,000 

14,000 

14,000 

**ARMY 

177,900 

177,900 

177,900 

177,900 

ARMY  NATIONAL  GUARD 

ARLINGTON 

ARLINGTON  HALL  READINESS  CENTER  PH2 

15,500 

15,500 

15,500 

15,500 

TOTAL  ARLINGTON 

15,500 

15,500 

15,500 

15,500 

State  -  95 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

State/Component/Installation  Amount  Appn  Amount  Amount  Amount 

- Project  Name - -  -  -  - 

FORT  PICKETT 

MULTIPURPOSE  MACHINE  GUN  RANGE  2,950  2,950  2,950  2,950 


TOTAL  FORT  PICKETT  2,950  2,950  2,950  2,950 


**ARMY  NATIONAL  GUARD  18,450  18,450  18,450  18,450 

***FAMILY  HOUSING*** 


ARMY 

RADFORD  ARMY  AMMUNITION  PLANT 
RADFORD-FAMILY  HOUSING  REPL  CONST  (4  UNITS) 

TOTAL  RADFORD  ARMY  AMMUNITION  PLANT 
FAMILY  HOUSING 

NAVY 

NORFOLK 

CHILD  DEVELOPMENT  CENTER 
FIRE  STATION 

INDUSTRIAL  ACCESS  IMPROVEMENTS,  MAIN  GATE  15 
INSTALL  PHOTOVOLTAIC  SYSTEMS 
NORFOLK  HARBOR  CHANNEL  DREDGING 
REPAIR  STEAM  LINES 

STEAM  PLANT  AREA  DECENTRALIZATION 
TOTAL  NORFOLK 
QUANTICO 

AIRCRAFT  MAINTENANCE  HANGAR  -  TYPE  II 
AIRCRAFT  PARKING  APRON  (GREEN) 

DINING  FACILITY  -  OCS 
HEADQUARTERS  FACILITY  -  OCS 
INFRASTRUCTURE  -  RUSSELL  ROAD  (PHASE  1) 
INSTRUCTION  FACILITY  ADDITION  -  TBS 
INSTRUCTION  FACILITY  TBS 
STUDENT  QUARTERS  -  TBS  (PHASE  3) 

TOTAL  QUANTICO 

**NAVY 

NAVY  RESERVE 
NORFOLK 

EODMU  10  OPERATIONS  FACILITY 
TOTAL  NORFOLK 
WILLIAMSBURG 

ORDNANCE  HANDLING  CARGO  OPERATIONS 
TOTAL  WILLIAMSBURG 
**NAVY  RESERVE 

WASHINGTON  HEADQUARTERS  SERVICE 
PENTAGON 

PENTAGON  ATHLETIC  CENTER  PHASE  2 

PFPA  HAZMAT  FACILITY 

RAVEN  ROCK  WEST  POWER  PLANT 

TOTAL  PENTAGON 

SPECIAL  OPERATIONS  COMMAND 


{1,300} 

{1,300} 

{1,300} 

{1,300 

(1,300} 

{1,300} 

{1,300} 

{1,300 

10,500 

10,500 

10,500 

10,500 

9,  960 

9,  960 

9,  960 

9,  960 

9,  990 

9,  990 

9,  990 

9,  990 

26,098 

26,098 

26,098 

26,098 

42,830 

42,830 

42,830 

42,830 

1,054 

1,054 

1,054 

1,054 

23,593 

23,593 

23,593 

23,593 

124,025 

124,025 

124,025 

124,025 

27,750 

27,750 

27,750 

27,750 

36,280 

36,280 

36,280 

36,280 

13,750 

13,750 

13,750 

13,750 

5,  980 

5,980 

5,  980 

5,980 

7,450 

7,450 

7,450 

7,450 

6,350 

6,350 

6,350 

6,350 

25,200 

25,200 

25,200 

25,200 

27,530 

27,530 

27,530 

27,530 

150,290 

150,290 

150,290 

150,290 

274,315 

274,315 

274,315 

274, 315 

8,170 

8,170 

8,170 

8,170 

8,170 

8,170 

8,170 

8,170 

12,320 

12,320 

12,320 

12,320 

12,320 

12,320 

12,320 

12,320 

20,490 

20,490 

20,490 

20,490 

6,  967 

6,  967 

6,  967 

6,  967 

16,  401 

16,401 

16,  401 

16,401 

15,572 

15,572 

15,572 

15,572 

38, 940 

38,940 

38, 940 

38, 940 

State  -  96 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

DAM  NECK 

SOF  OPERATIONS  FACILITY 

31,000 

31,000 

31,000 

TOTAL  DAM  NECK 

31,000 

31,000 

31,000 

FORT  STORY 

SOF  SMALL  ARMS  RANGE 

11,600 

11, 600 

11,600 

11,600 

TOTAL  FORT  STORY 

11,600 

11, 600 

11,600 

11,600 

**SPECIAL  OPERATIONS  COMMAND 

11, 600 

42, 600 

42,600 

42,600 

DEFENSE  LOGISTICS  AGENCY 

CRANE Y  ISLAND 

REPLACE  FUEL  STORAGE  TANKS 

39, 900 

39, 900 

39, 900 

39, 900 

TOTAL  CRANE Y  ISLAND 

39, 900 

39, 900 

39, 900 

39,  900 

**VIRGINIA 

581,595 

612,595 

612,595 

612,595 

FAMILY  HOUSING 

{1,300} 

(1,300} 

(1,300} 

(1,300 

WASHINGTON 

ARMY 

FORT  LEWIS 

BATTALION  COMPLEX 

54,000 

54,000 

54,000 

54,000 

BATTALION  COMPLEX 

47,000 

47,000 

47,000 

47,000 

BRIGADE  COMPLEX 

30,000 

30,000 

30,000 

30,000 

BRIGADE  COMPLEX,  INCR  3 

102,000 

102,000 

102,000 

CHILD  DEVELOPMENT  CENTER 

27,000 

27,000 

27,000 

27,000 

TOTAL  FORT  LEWIS 

158,000 

260,000 

260,000 

260,000 

ARMY  NATIONAL  GUARD 

FORT  LEWIS 

AVIATION  READINESS  CENTER 

32,000 

32,000 

32,000 

32,000 

TOTAL  FORT  LEWIS 

32,000 

32,000 

32,000 

32,000 

ARMY  RESERVE 

SEATTLE 

ARMY  RESERVE  CENTER 

37,500 

37,500 

37,500 

37,500 

TOTAL  SEATTLE 

37,500 

37,500 

37,500 

37,500 

NAVY 

BANGOR 

LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

50,700 

50,700 

50,700 

TOTAL  BANGOR 

50,700 

50,700 

50,700 

KITSAP 

SALTWATER  COOLING  AND  FIRE  PROTECTION  IMPROVE 

5, 110 

5,110 

5,110 

5, 110 

TOTAL  KITSAP 

5, 110 

5,110 

5,110 

5,110 

WHIDBEY  ISLAND 

ACADEMIC  FIRE  INSTRUCTIONAL  FACILITY 

6,160 

6, 160 

6,160 

6,160 

HANGAR  5  RECAPITALIZATION  (INCREMENTED) 

34,000 

34,000 

34,000 

REPLACE  WATER  DISTRIBUTION  SYSTEM 

20,054 

20,054 

20,054 

20,054 

TOTAL  WHIDBEY  ISLAND 

26,  214 

60,214 

60,214 

60,214 

**NAVY 

31,324 

116,024 

116,024 

116,024 

State  -  97 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  FORCE 

MCCHORD  AFB 

C-17  ADAL  FLIGHT  SIMULATOR 

5,500 

5,500 

5,500 

5,500 

TOTAL  MCCHORD  AFB 

5,500 

5,500 

5,500 

5,500 

AIR  NATIONAL  GUARD 

MCCHORD  AFB 

262D  INFO  WARFARE  AGGRESSOR  SQUADRON  FACILITY 

8,600 

8,  600 

8,600 

8,600 

TOTAL  MCCHORD  AFB 

8,  600 

8,  600 

8,  600 

8,600 

SPECIAL  OPERATIONS  COMMAND 

FORT  LEWIS 

SOF  RANGER  BATTALION  COMPLEX 

38,000 

38,000 

38,000 

38,000 

TOTAL  FORT  LEWIS 

38,000 

38,000 

38,000 

38,000 

**WASHINGTON 

310,924 

497,624 

497, 624 

497, 624 

WEST  VIRGINIA 

ARMY 

GASS AWAY 

READINESS  CENTER  ADD/ALT 

3,300 

3,300 

3,300 

3,300 

TOTAL  GASSAWAY 

3,300 

3,300 

3,300 

3,300 

ARMY  NATIONAL  GUARD 

CAMP  DAWSON 

ACCESS  CONTROL  POINT 

2,000 

2,000 

2,000 

2,000 

JOINT  INTERAGENCY  TRAINING  CENTER  PHI 

65,000 

65,000 

65,000 

65,000 

MULTI-PURPOSE  BUILDING  PHASE  2 

5,000 

5,000 

5,000 

5,000 

SHOOT  HOUSE 

2,000 

2,000 

2,000 

2,000 

TOTAL  CAMP  DAWSON 

74,000 

74,000 

74,000 

74,000 

AIR  NATIONAL  GUARD 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD  FIELD 

C-5  AVIONICS  SHOP 

4,300 

4,300 

4,300 

4,300 

TOTAL  E  WV  REGIONAL  AIRPORT  -  SHEPHERD 

FIEL 

4,300 

4,300 

4,300 

4, 300 

YEAGER  AIRPORT 

FUEL  SYSTEM/CORROSION  CONTROL  HANGAR 

27,000 

27,000 

27,000 

27,000 

TOTAL  YEAGER  AIRPORT 

27,000 

27,000 

27,000 

27,000 

**AIR  NATIONAL  GUARD 

31,300 

31,300 

31,300 

31,300 

**WEST  VIRGINIA 

108,600 

108,600 

108,600 

108,600 

WISCONSIN 

ARMY  RESERVE 

FORT  MCCOY 

AUTO  QUALIFICATION  TRAINING  RANGE 

4,000 

4,000 

4,000 

4,000 

TOTAL  FORT  MCCOY 

4,000 

4,000 

4,000 

4,000 

***FAMILY  HOUSING*** 

ARMY 

FORT  MCCOY 

FAMILY  HOUSING  NEW  CONSTRUCTION  (23  UNITS) 

{14,000} 

(14,000} 

(14,000} 

(14,000 

State  - 

98 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  FORT  MCCOY 

FAMILY  HOUSING 

{14,000} 

{14,000} 

{14,000} 

{14,000] 

AIR  NATIONAL  GUARD 

GEN  MITCHELL  lAP 

SECURITY  FORCES  CRT  ARM  TNG/SIMULATION 

1,100 

1,100 

1,100 

1,100 

TOTAL  GEN  MITCHELL  lAP 

1,100 

1,100 

1,100 

1,100 

TRUAX  FIELD 

COMMUNICATIONS  AND  AUDIO  VISUAL  TRAINING  FAC 

6,300 

6,300 

6,300 

6,300 

TOTAL  TRUAX  FIELD 

6,300 

6,300 

6,300 

6,300 

**AIR  NATIONAL  GUARD 

7,400 

7,400 

7,400 

7,400 

**WISCONSIN 

11,400 

11,400 

11,400 

11,400 

FAMILY  HOUSING 

{14,000} 

{14,000} 

{14,000} 

{14,000] 

WYOMING 

AIR  FORCE 

F.  E.  WARREN  AFB 

RENOVATE  HISTORIC  DORMITORY 

8,  600 

8,600 

8,  600 

8,  600 

TOTAL  F.  E.  WARREN  AFB 

8,600 

8,600 

8,600 

8,600 

AIR  NATIONAL  GUARD 

CHEYENNE  MAP 

TFI  -  C-130  SQDN  OPERATIONS  FACILITY 

7,000 

7,000 

7,000 

7,000 

TOTAL  CHEYENNE  MAP 

7,000 

7,000 

7,000 

7,000 

**WYOMING 

15, 600 

15,600 

15, 600 

15, 600 

State  -  99 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


Totals 


Army 

FAMILY  HOUSING 

5,525,534 

{34,507} 

5,569,134 

{34,507} 

5,572,084 

{34,507} 

5,572,084 

{34,507} 

Navy 

2,986,311 

3,124, 628 

3,124,628 

3,124,628 

Air  Force 

FAMILY  HOUSING 

1,388,069 

(80,100} 

1,388,069 

{80,100} 

1,388,069 

{80,100} 

1,388,069 

{80,100} 

Defense-Wide 

2,428,271 

2,494,519 

2,494,519 

2,494,519 

Inside  the  United  States 

FAMILY  HOUSING 

12,328,185 
(114, 607} 

12,576,350 

{114,607} 

12,579,300 
(114, 607} 

12,579,300 
(114, 607} 

State  -  100 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction 

Total  Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 

Specified  Outside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AFGHANISTAN 

ARMY 

BAGRAM  AIR  BASE,  AFGHANISTAN 

BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  8 

BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  5 

SOF  HQ  COMPLEX 

26,000 

22,000 

19,000 

26,000 

22,000 

19,000 

26,000 

22,000 

19,000 

26,000 

22,000 

19,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

67,000 

67,000 

67,000 

67,000 

AIR  FORCE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

C-130  MAINTENANCE  HANGAR 

CARGO  HANDLING  AREA  EXPANSION 

REFUELER  RAMP 

27,400 

8,800 

21,000 

27,400 

8,800 

21,000 

27,400 

8,800 

21,000 

27,400 

8,800 

21,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

57,200 

57,200 

57,200 

57,200 

** AFGHANI STAN 

124,200 

124,200 

124,200 

124,200 

DIEGO  GARCIA 

NAVY 

DIEGO  GARCIA 

WHARF  UPGRADE  AND  WAREHOUSE 

35,060 

35,060 

35,060 

35,060 

TOTAL  DIEGO  GARCIA 

35,060 

35,060 

35,060 

35,060 

**DIEGO  GARCIA 

35,060 

35,060 

35,060 

35,060 

GERMANY 

ARMY 

KATTERBACH 

AIRCRAFT/VEHICLE  MAINTENANCE  COMPLEX 

19,000 

19,000 

19,000 

19,000 

TOTAL  KATTERBACH 

19,000 

19,000 

19,000 

19,000 

WIESBADEN  MIL  CMTY 

COMMAND  &  BATTLE  CENTER 

119,000 

59,500 

59,500 

59,500 

TOTAL  WIESBADEN  MIL  CMTY 

119,000 

59,500 

59,500 

59,500 

**ARMY 

138,000 

78,500 

78,500 

78,500 

***FAMILY  HOUSING*** 

ARMY 

WEISBADEN 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

{32,000} 

{32,000} 

{32,000} 

{32,000} 

TOTAL  WEISBADEN 

FAMILY  HOUSING 

(32,000} 

{32,000} 

{32,000} 

{32,000} 

WIESBADEN  AB 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 
FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

(10,000} 

{32,000} 

{27,000} 

{10,000} 

{32,000} 

{27,000} 

{10,000} 

{32,000} 

{27,000} 

{10,000} 

{32,000} 

{27,000} 

TOTAL  WIESBADEN  AB 

FAMILY  HOUSING 

{69,000} 

{69,000} 

{69,000} 

{69,000} 

**ARMY 

{101,000} 

{101,000} 

{101,000} 

{101,000} 

DEFENSE  LOGISTICS  AGENCY 
GERMERSHEIM 

State  -  101 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 


State/Component/ Installation 

($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

LOGISTICS  DISTRIBUTION  CENTER  EUROPE 

48,000 

48,000 

48,000 

48,000 

TOTAL  GERMERSHEIM 

48,000 

48,000 

48,000 

48,000 

**GERMANY 

186,000 

126,500 

126,500 

126,500 

FAMILY  HOUSING 

{101,000} 

{101,000} 

{101,000} 

{101,000} 

GREECE 

DEFENSE  LOGISTICS  AGENCY 

SOUDA  BAY 

FUEL  STORAGE  TANKS  AND  PIPELINE 

REPL 

8,000 

8,000 

8,000 

8,000 

TOTAL  SOUDA  BAY 

8,000 

8,000 

8,000 

8,000 

**GREECE 

8,000 

8,000 

8,000 

8,000 

GUAM 

AIR  FORCE 

ANDERSEN  AFB 

COMBAT  COMM  MAINTENANCE  FAC 

5,200 

5,200 

5,200 

5,200 

REALIGN  ARC  LIGHT  BLVD 

5,400 

5,400 

5,400 

5,  400 

TOTAL  ANDERSEN  AFB 

10,600 

10,600 

10,600 

10,600 

**GUAM 

10,600 

10,600 

10,600 

10,600 

GUANTANAMO  BAY,  CUBA 

NAVY 

GUANTANAMO  BAY 

FITNESS  CENTER  GUANTANAMO 

20,600 

20,600 

20,600 

20,600 

TOTAL  GUANTANAMO  BAY 

20,600 

20,600 

20,600 

20,600 

***FAMILY  HOUSING*** 

NAVY 

GUANTANAMO  BAY 

REPL  GTMO  BARGO  HOUSING 

(21,435} 

{21,435} 

{21,435} 

{21,435} 

REPL  GTMO  GRANADILLO  CIRCLE 

(15,846} 

{15,846} 

{15,846} 

(15, 846} 

REPL  GTMO  GRANADILLO  POINT 

{22,662} 

{22,662} 

(22, 662} 

(22, 662} 

TOTAL  GUANTANAMO  BAY 

FAMILY  HOUSING 

{59,943} 

{59,943} 

{59,943} 

(59, 943} 

**GUANTANAMO  BAY,  CUBA 

20,600 

20,600 

20,600 

20,600 

FAMILY  HOUSING 

(59, 943} 

(59, 943} 

{59,943} 

(59, 943} 

ITALY 

ARMY 

VICENZA 

BDE  COMPLEX-BARRACKS/COMMUNITY, 

INCR  2 

15,000 

15,000 

15,000 

BDE  COMPLEX-OPERATIONS  SPT  FAC, 

INCR  2 

15,000 

15,000 

15,000 

TOTAL  VICENZA 

30,000 

30,000 

30,000 

**ITALY  30,000  30,000  30,000 


JAPAN 

ARMY 

CAMP  ZAMA 


State  -  102 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 


($ 

State/Component/ Installation 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

SENSITIVE  COMPARTMENTED  INFORMATION  FAC 

2,350 

2,350 

2,350 

2,350 

TOTAL  CAMP  ZAMA 

2,350 

2,350 

2,350 

2,350 

SAGAMIHARA 

BATTLE  COMMAND  TRAINING  CENTER 

17,500 

17,500 

17,500 

17,500 

TOTAL  SAGAMIHARA 

17,500 

17,500 

17,500 

17,500 

**ARMY 

19,850 

19,  850 

19,850 

19,850 

** JAPAN 

19,  850 

19,  850 

19,  850 

19,850 

KOREA 

ARMY 

CAMP  HUMPHREYS 

VEHICLE  MAINTENANCE  SHOP 

20,000 

20,000 

20,000 

20,000 

TOTAL  CAMP  HUMPHREYS 

20,000 

20,000 

20,000 

20,000 

***FAMILY  HOUSING*** 

ARMY 

CAMP  HUMPHREYS 

FAMILY  HOUSING  NEW  CONSTRUCTION 

{125,000} 

{125,000} 

{125,000} 

(125,000] 

TOTAL  CAMP  HUMPHREYS 

FAMILY  HOUSING 

(125,000} 

{125,000} 

{125,000} 

(125,000] 

** KOREA 

20,000 

20,000 

20,000 

20,000 

FAMILY  HOUSING 

(125,000} 

{125,000} 

{125,000} 

(125,000] 

MARIANA  ISLANDS 

NAVY 

GUAM 

BACHELOR  ENLISTED  QUARTERS,  MAIN  BASE  GUAM 

62,360 

62,360 

62,360 

62,360 

KILO  WHARF  EXTENSION 

WASTEWATER  COLLECTION  SYSTEM  REPAIRS  &  UPGRAD 

26,070 

50,912 

26,070 

50,912 

26,070 

50,912 

26,070 

TOTAL  GUAM 

88,430 

139,342 

139,342 

139,342 

TRICARE  MANAGEMENT  ACTIVITY 

GUAM 

CENTRAL  UTILITY  PLANT 

30,000 

30,000 

30,000 

30,000 

TOTAL  GUAM 

30,000 

30,000 

30,000 

30,000 

**MARIANA  ISLANDS 

118,430 

169,342 

169,342 

169,342 

QATAR 

SPECIAL  OPERATIONS  COMMAND 

AL  UDEID,  QATAR 

SOF  TRAINING  RANGE  (SOCCENT  FWD  PRES) 

9,200 

9,200 

9,200 

9,200 

TOTAL  AL  UDEID,  QATAR 

9,200 

9,200 

9,200 

9,200 

** QATAR 

9,200 

9,200 

9,200 

9,200 

UNITED  KINGDOM 
AIR  FORCE 

ROYAL  AIR  FORCE  LAKENHEATH 


State  -  103 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

LARGE  VEHICLE  INSPEC  STATION 

7,400 

7,400 

7,400 

7,400 

TOTAL  ROYAL  AIR  FORCE  LAKENHEATH 

7,400 

7,400 

7,400 

7,400 

***FAMILY  HOUSING*** 

AIR  FORCE 

ROYAL  AIR  FORCE  LAKENHEATH 

REPLACE  FAMILY  HOUSING  (182  UNITS) 

{71,828} 

{71,828} 

{71,828} 

{71,828] 

TOTAL  ROYAL  AIR  FORCE  LAKENHEATH 

FAMILY  HOUSING 

(71,828} 

{71,828} 

{71,828} 

{71,828] 

**UNITED  KINGDOM 

7,400 

7,400 

7,400 

7,400 

FAMILY  HOUSING 

{71,828} 

{71,828} 

{71,828} 

{71,828] 

DJIBOUTI 

NAVY 

CAMP  LEMONIER,  DJIBOUTI 

AIRCRAFT  MAINTENANCE  HANGAR 

12,830 

12,830 

12,830 

12,830 

AIRCRAFT  PARKING  APRON 

15,250 

15,250 

15,250 

15,250 

TELCOM  FACILITY 

3,330 

3,330 

3,330 

3,330 

TOTAL  CAMP  LEMONIER,  DJIBOUTI 

31,410 

31,410 

31,410 

31,410 

♦♦DJIBOUTI 

31,410 

31,410 

31,410 

31,410 

KYRGYZSTAN 

AIR  FORCE 

MANAS  AIR  BASE,  KYRGYZSTAN 

HOT  CARGO  PAD 

6,000 

6,000 

6,000 

6,000 

TOTAL  MANAS  AIR  BASE,  KYRGYZSTAN 

6,000 

6,000 

6,000 

6,000 

♦♦KYRGYZSTAN 

6,000 

6,000 

6,000 

6,000 

CZECH  REPUBLIC 

MISSILE  DEFENSE  AGENCY 

CZECH  REPUBLIC 

BMDS-EUROPEAN  MIDCOURSE  RADAR  SITE 

176, 100 

108,560 

108,560 

108,560 

TOTAL  CZECH  REPUBLIC 

176,100 

108,560 

108,560 

108,560 

♦♦CZECH  REPUBLIC 

176,100 

108,560 

108,560 

108,560 

POLAND 

MISSILE  DEFENSE  AGENCY 

POLAND 

BMDS-EUROPEAN  INTERCEPTOR  SITE 

661,380 

42,600 

42,600 

42,600 

TOTAL  POLAND 

661,380 

42,600 

42, 600 

42, 600 

♦♦POLAND 

661,380 

42,600 

42,600 

42,600 

State  -  104 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


Totals 


Army 

244,850 

215,350 

215,350 

215,350 

FAMILY  HOUSING 

{226,000} 

{226,000} 

{226,000} 

{226,000} 

Navy 

175,500 

226, 412 

226,412 

226,412 

FAMILY  HOUSING 

(59,943} 

{59,943} 

{59,943} 

(59, 943} 

Air  Force 

81,200 

81,200 

81,200 

81,200 

FAMILY  HOUSING 

(71,828} 

{71,828} 

{71,828} 

{71,828} 

Defense-Wide 

932,680 

246,360 

246,360 

246,360 

Specified  Outside  the  United  States 

1,434,230 

769,322 

769,322 

769, 322 

FAMILY  HOUSING 

{357,771} 

{357,771} 

{357,771} 

{357,771} 

State  -  105 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

WORLDWIDE  CLASSIFIED 

SPECIAL  EVAL  PROJ 

AIR  FORCE 

891 

891 

891 

891 

TOTAL  SPECIAL  EVAL  PROJ 

891 

891 

891 

891 

**WORLDWIDE  CLASSIFIED 

891 

891 

891 

891 

WORLDWIDE  UNSPECIFIED 

READINESS  CENTER  ADDITION/ALTERATION 

ARMY  NATIONAL  GUARD 

1,500 

1,500 

1,500 

1,500 

TOTAL  READINESS  CENTER  ADDITION/ALTERATION 

1,500 

1,500 

1,500 

1,500 

UAS  FIELD  TRNING  UNIT  OPS  COMPLEX 

AIR  FORCE 

15,500 

15,500 

15,500 

15,500 

TOTAL  UAS  FIELD  TRNING  UNIT  OPS  COMPLEX 

15,500 

15,500 

15,500 

15,500 

UAS  FIELD  TRNGING  UNIT  MAINT  COMPLEX 

AIR  FORCE 

22,000 

22,000 

22,000 

22,000 

TOTAL  UAS  FIELD  TRNGING  UNIT  MAINT  COMPLEX 

22,000 

22,000 

22,000 

22,000 

USA-121:  Fort  Gillem,  GA 

ARMY 

15,509 

15,509 

15,509 

15,509 

TOTAL  USA-121:  Fort  Gillem,  GA 

15,509 

15,509 

15,509 

15,509 

USA-222:  Fort  McPherson,  GA 

ARMY 

AIR  FORCE 

127,269 

4,858 

253,328 

4,858 

253,328 

4,858 

253,328 

4,858 

TOTAL  USA-222:  Fort  McPherson,  GA 

132,127 

258,186 

258,186 

258,186 

PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

ARMY 

AIR  FORCE 

101,404 

21,893 

817,508 

21,893 

817,508 

21,893 

817,508 

21,893 

TOTAL  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

123,297 

839, 401 

839,401 

839, 401 

USA-223:  Fort  Monmouth,  NJ 

ARMY 

465,037 

221,917 

221, 917 

221, 917 

TOTAL  USA-223:  Fort  Monmouth,  NJ 

465,037 

221,917 

221,917 

221,917 

USA-224:  Fort  Hood,  TX 

ARMY 

631 

631 

631 

631 

TOTAL  USA-224:  Fort  Hood,  TX 

631 

631 

631 

631 

USA-36:  Red  River  Army  Depot 

ARMY 

709 

709 

709 

709 

TOTAL  USA-36:  Red  River  Army  Depot 

709 

709 

709 

709 

USA-113:  Fort  Monroe,  VA 

ARMY 

NAVY 

181,339 

7,140 

115,597 

7,140 

115,597 

7,140 

115,597 

7,140 

TOTAL  USA-113:  Fort  Monroe,  VA 

188,479 

122,737 

122,737 

122,737 

USA-243:  Maneuver  Training 

ARMY 

510,218 

329,385 

329,385 

329,385 

State  -  106 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Name 

TOTAL  USA-243:  Maneuver  Training 

510,218 

329,385 

329,385 

329,385 

USA-233:  RC  Transformation  in  AL 

ARMY 

49 

49 

49 

49 

TOTAL  USA-233:  RC  Transformation 

in 

AL 

49 

49 

49 

49 

USA-247:  RC  Transformation  in  AZ 

ARMY 

1 

1 

1 

1 

TOTAL  USA-247:  RC  Transformation 

in 

AZ 

1 

1 

1 

1 

USA-228:  RC  Transformation  in  AR 

ARMY 

60,244 

60,244 

60,244 

60,244 

TOTAL  USA-228:  RC  Transformation 

in 

AR 

60,244 

60,244 

60,244 

60,244 

USA-240:  RC  Transformation  in  CA 

ARMY 

92 

92 

92 

92 

TOTAL  USA-240:  RC  Transformation 

in 

CA 

92 

92 

92 

92 

USA-236:  RC  Transformation  in  CT 

ARMY 

135,232 

135,232 

135,232 

135,232 

TOTAL  USA-236:  RC  Transformation 

in 

CT 

135,232 

135,232 

135,232 

135,232 

USA-164:  RC  Transformation  In  DE 

ARMY 

26,025 

26,025 

26,025 

26,025 

TOTAL  USA-164:  RC  Transformation 

In 

DE 

26,025 

26,025 

26,025 

26,025 

USA-114:  RC  Transformation  in  HI 

ARMY 

130 

130 

130 

130 

TOTAL  USA-114:  RC  Transformation 

in 

HI 

130 

130 

130 

130 

USA-245:  RC  Transformation  in  IL 

ARMY 

11,898 

11,898 

11,898 

11,898 

TOTAL  USA-245:  RC  Transformation 

in 

IL 

11,898 

11,898 

11,898 

11,898 

USA-246:  RC  Transformation  in  IN 

ARMY 

39,122 

39, 122 

39,122 

39, 122 

TOTAL  USA-246:  RC  Transformation 

in 

IN 

39, 122 

39, 122 

39, 122 

39, 122 

USA-244:  RC  Transformation  in  lA 

ARMY 

16 

16 

16 

16 

TOTAL  USA-244:  RC  Transformation 

in 

lA 

16 

16 

16 

16 

USA-237:  RC  Transformation  in  KY 

ARMY 

1 

1 

1 

1 

TOTAL  USA-237:  RC  Transformation 

in 

KY 

1 

1 

1 

1 

USA-178:  RC  Transformation  in  LA 

ARMY 

16,543 

16,543 

16,543 

16,543 

TOTAL  USA-178:  RC  Transformation 

in 

LA 

16,543 

16,543 

16,543 

16,543 

USA-230:  RC  Transformation  in  MD 

ARMY 

23 

23 

23 

23 

State  -  107 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Frc^ect  Name 

TOTAL  USA-230:  RC  Transformation 

in 

MD 

23 

23 

23 

23 

USA-202:  RC  Transformation  in  MA 

ARMY 

392 

392 

392 

392 

TOTAL  USA-202:  RC  Transformation 

in 

MA 

392 

392 

392 

392 

USA-249:  RC  Transformation  in  MN 

ARMY 

79 

79 

79 

79 

TOTAL  USA-249:  RC  Transformation 

in 

MN 

79 

79 

79 

79 

USA-250:  RC  Transformation  in  MT 

ARMY 

65 

65 

65 

65 

TOTAL  USA-250:  RC  Transformation 

in 

MT 

65 

65 

65 

65 

USA-251:  RC  Transformation  in  MT 

ARMY 

68 

68 

68 

68 

TOTAL  USA-251:  RC  Transformation 

in 

MT 

68 

68 

68 

68 

USA-241:  RC  Transformation  in  NE 

ARMY 

13,308 

13,308 

13,308 

13,308 

TOTAL  USA-241:  RC  Transformation 

in 

NE 

13,308 

13,308 

13,308 

13,308 

USA-219:  RC  Transformation  in  NH 

ARMY 

34,035 

34,035 

34,035 

34,035 

TOTAL  USA-219:  RC  Transformation 

in 

NH 

34,035 

34,035 

34,035 

34,035 

USA-76:  RC  Transformation  in  NJ 

ARMY 

1,032 

1,032 

1,032 

1,032 

TOTAL  USA-76:  RC  Transformation  in  NJ 

1,032 

1,032 

1,032 

1,032 

USA-215:  RC  Transformation  in  NM 

ARMY 

6 

6 

6 

6 

TOTAL  USA-215:  RC  Transformation 

in 

NM 

6 

6 

6 

6 

USA-242:  RC  Transformation  in  NY 

ARMY 

54 

27,054 

27,054 

27,054 

TOTAL  USA-242:  RC  Transformation 

in 

NY 

54 

27,054 

27,054 

27,054 

USA-248:  RC  Transformation  in  OH 

ARMY 

96,059 

96,059 

96,059 

96,059 

TOTAL  USA-248:  RC  Transformation 

in 

OH 

96,059 

96,059 

96,059 

96,059 

USA-229  :  RC  Transformation  in  OK 

ARMY 

126, 123 

126,123 

126, 123 

126, 123 

TOTAL  USA-229  :  RC  Transformation 

1  in  OK 

126, 123 

126, 123 

126,123 

126,123 

USA-184:  RC  Transformation  in  OR 

ARMY 

45,513 

45,513 

45,513 

45,513 

TOTAL  USA-184:  RC  Transformation 

in 

OR 

45,513 

45,513 

45,513 

45,513 

USA-253:  RC  Transformation  in  PA 

ARMY 

104,658 

104,658 

104,658 

104,658 

State  -  108 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 


State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

Frc^ect  Name 

TOTAL  USA-253:  RC  Transformation 

in 

PA 

104,658 

104,658 

104,658 

104,658 

USA-234:  RC  Transformation  in  PR 

ARMY 

120,530 

120,530 

120,530 

120,530 

TOTAL  USA-234:  RC  Transformation 

in 

PR 

120,530 

120,530 

120,530 

120,530 

USA-238:  RC  Transformation  in  TN 

ARMY 

19,320 

19,320 

19,320 

19,320 

TOTAL  USA-238:  RC  Transformation 

in 

TN 

19,320 

19,320 

19,  320 

19,320 

USA-225:  RC  Transformation  in  TX 

ARMY 

185,238 

185,238 

185,238 

185,238 

TOTAL  USA-225:  RC  Transformation 

in 

TX 

185,238 

185,238 

185,238 

185,238 

USA-239:  RC  Transformation  in  VT 

ARMY 

51,089 

51,089 

51,089 

51,089 

TOTAL  USA-239:  RC  Transformation 

in 

VT 

51,089 

51,089 

51,089 

51,089 

USA-232:  RC  Transformation  in  WA 

ARMY 

29,207 

29,207 

29,207 

29,207 

TOTAL  USA-232:  RC  Transformation 

in 

WA 

29,207 

29,207 

29,207 

29,207 

USA-231:  RC  Transformation  in  WV 

ARMY 

11 

11 

11 

11 

TOTAL  USA-231:  RC  Transformation 

in 

WV 

11 

11 

11 

11 

USA-200:  RC  Transformation  in  WI 

ARMY 

31,995 

31,995 

31,995 

31, 995 

TOTAL  USA-200:  RC  Transformation 

in 

WI 

31, 995 

31, 995 

31, 995 

31, 995 

USA-193:  RC  Transformation  in  WY 

ARMY 

13 

13 

13 

13 

TOTAL  USA-193:  RC  Transformation 

in 

WY 

13 

13 

13 

13 

USA-40:  Army  Modular  Transformation 
ARMY 

141 

141 

141 

141 

TOTAL  USA-40:  Army  Modular  Transformation 

141 

141 

141 

141 

USA-40:  7th  SFG  to  Eglin  AEB 

ARMY 

AIR  FORCE 

148,000 

14,177 

148,000 

33,541 

148,000 

33,541 

148,000 

33,541 

TOTAL  USA-40:  7th  SFG  to  Eglin  AFB 

162,177 

181,541 

181,541 

181,541 

USA-63:  U.S.  Army  Garrison  (Selfridge) 
ARMY 

1 

1 

1 

1 

TOTAL  USA-63:  U.S.  Army  Garrison 

(Selfridge 

1 

1 

1 

1 

USA-212:  USAR  Cmd  &  Cntrl  -  New  England 
ARMY 

167 

167 

167 

167 

TOTAL  USA-212:  USAR  Cmd  &  Cntrl  - 

•  New  Engla 

167 

167 

167 

167 

USA-167:  USAR  Command  and  Control  -  NE 

State  -  109 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY 

48,526 

48,526 

48,526 

48,526 

TOTAL  USA-167:  USAR  Command  and  Control 

-  N 

48,526 

48,526 

48,526 

48,526 

USA-166:  USAR  Command  and  Control  -  NW 

ARMY 

28,107 

28,107 

28,107 

28,107 

TOTAL  USA-166:  USAR  Command  and  Control 

-  N 

28,107 

28,107 

28,107 

28,107 

USA-131:  USAR  Command  and  Control  -SE 

ARMY 

30 

30 

30 

30 

TOTAL  USA-131:  USAR  Command  and  Control 

-SE 

30 

30 

30 

30 

USA-168:  USAR  Command  and  Control  -  SW 

ARMY 

159 

159 

159 

159 

TOTAL  USA-168:  USAR  Command  and  Control 

-  S 

159 

159 

159 

159 

DoN-165:  MCLB  Barstow,  CA 

ARMY 

NAVY 

2,553 

2,450 

2,553 

2,450 

2,553 

2,450 

2,553 

2,450 

TOTAL  DoN-165:  MCLB  Barstow,  CA 

5,003 

5,003 

5,003 

5,003 

DoN-172:  NWS  Seal  Beach,  Concord,  CA 

NAVY 

3,397 

3,397 

3,397 

3,397 

TOTAL  DoN-172:  NWS  Seal  Beach,  Concord, 

CA 

3,397 

3,397 

3,397 

3,397 

DoN-68:  NAS  Atlanta,  GA 

NAVY 

12,133 

12,133 

12,133 

12,133 

TOTAL  DoN-68:  NAS  Atlanta,  GA 

12,133 

12,133 

12,133 

12,133 

DoN-126:  NSCS,  Athens,  GA 

NAVY 

5,700 

5,700 

5,700 

5,700 

TOTAL  DoN-126:  NSCS,  Athens,  GA 

5,700 

5,700 

5,700 

5,700 

DoN-158:  NSA  New  Orleans,  LA 

NAVY 

25,808 

25,808 

25,808 

25, 808 

TOTAL  DoN-158:  NSA  New  Orleans,  LA 

25,808 

25,808 

25,808 

25, 808 

DoN-138:  NAS  Brunswick,  ME 

NAVY 

13,474 

13,474 

13,474 

13,474 

TOTAL  DoN-138:  NAS  Brunswick,  ME 

13,474 

13,474 

13,474 

13,474 

DoN-157:  MCSA  Kansas  City,  MO 

NAVY 

161 

161 

161 

161 

TOTAL  DoN-157:  MCSA  Kansas  City,  MO 

161 

161 

161 

161 

DoN-2:  NS  Pascagoula,  MS 

NAVY 

13 

13 

13 

13 

TOTAL  DoN-2:  NS  Pascagoula,  MS 

13 

13 

13 

13 

DoN-84:  JRB  Willow  Grove  &  Cambria  Reg  AP 
NAVY 

AIR  FORCE 

62,235 

2,278 

133,058 

2,278 

133,058 

2,278 

133,058 

2,278 

TOTAL  DoN-84:  JRB  Willow  Grove  &  Cambria 

Re 

64,513 

135,336 

135,336 

135,336 

State  -  110 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

State/Component/Installation  Amount  Appn  Amount  Amount  Amount 

- Project  Name - -  -  -  - 


DoN-168:  NS  Newport,  RI 


NAVY 

909 

909 

909 

909 

TOTAL  DoN-168:  NS  Newport,  RI 

909 

909 

909 

909 

DoN-32:  NAS  Ingleside,  NAS  Corpus  Christ! 

NAVY 

16,876 

24,885 

24,885 

24,885 

TOTAL  DoN-32:  NAS  Ingleside,  NAS  Corpus  Chr 

16,876 

24,885 

24,885 

24,885 

DoN-74:  Engineering  Field  Div/Activity 

NAVY 

335 

335 

335 

335 

TOTAL  DoN-74:  Engineering  Field  Div/Activit 

335 

335 

335 

335 

USAF-56:  Eielson  AFB,  AK 

AIR  FORCE 

5,284 

5,284 

5,284 

5,284 

TOTAL  USAF-56:  Eielson  AFB,  AK 

5,284 

5,284 

5,284 

5,284 

USAF-89:  Kulis  AGS,  AK 

AIR  FORCE 

55,359 

60,636 

60, 636 

60,636 

TOTAL  USAF-89:  Kulis  AGS,  AK 

55,359 

60,636 

60, 636 

60,636 

USAF-36:  Fort  Smith  MAP  AGS,  AR 

AIR  FORCE 

309 

309 

309 

309 

TOTAL  USAF-36:  Fort  Smith  MAP  AGS,  AR 

309 

309 

309 

309 

USAF-81:  Beale  AFB,  CA 

AIR  FORCE 

9,167 

9, 167 

9,167 

9,167 

TOTAL  USAF-81:  Beale  AFB,  CA 

9,167 

9, 167 

9,167 

9, 167 

USAF083:  March  ARB,  CA 

AIR  FORCE 

1,  962 

1,  962 

1,  962 

1,  962 

TOTAL  USAF083:  March  ARB,  CA 

1,962 

1,  962 

1,962 

1,  962 

USAF-11:  Onizuka  AFS,  CA 

AIR  FORCE 

24,150 

24,150 

24,150 

24,150 

TOTAL  USAF-11:  Onizuka  AFS,  CA 

24,150 

24,150 

24,150 

24,150 

USAF-33:  Bradley  lAP,  AGS,  CT 

AIR  FORCE 

10,060 

11, 360 

11,360 

11,360 

TOTAL  USAF-33:  Bradley  lAP,  AGS,  CT 

10,060 

11,360 

11,360 

11,360 

USAF-120:  Robins  AFB,  GA 

AIR  FORCE 

388 

388 

388 

388 

TOTAL  USAF-120:  Robins  AFB,  GA 

388 

388 

388 

388 

USAF-128:  Boise  Air  Terminal  AGS,  ID 

AIR  FORCE 

1,074 

1,074 

1,074 

1,074 

TOTAL  USAF-128:  Boise  Air  Terminal  AGS,  ID 

1,074 

1,074 

1,074 

1,074 

USAF-54:  Mountain  Home  AFB,  ID 

AIR  FORCE 

10,430 

10,430 

10,430 

10,430 

TOTAL  USAF-54:  Mountain  Home  AFB,  ID 

10,430 

10,430 

10,430 

10,430 

State 

-  Ill 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 

Oblige tional 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 
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Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

USAF-111:  Capital  AGS,  Springfield,  IL 
AIR  FORCE 

9,274 

9,274 

9,274 

9,274 

TOTAL  USAF-111:  Capital  AGS,  Springfield,  I 

9,274 

9,274 

9,274 

9,274 

USAF-55:  NAS  New  Orleans  ARS,  LA 

AIR  FORCE 

10,342 

10,342 

10,342 

10,342 

TOTAL  USAF-55:  NAS  New  Orleans  ARS, 

LA 

10,342 

10,342 

10,342 

10,342 

USAF-63:  Andrews  AFB,  MD 

AIR  FORCE 

2,075 

2,075 

2,075 

2,075 

TOTAL  USAF-63:  Andrews  AFB,  MD 

2,075 

2,075 

2,075 

2,075 

USAF-129:  Martin  State  APT  AGS,  MD 

AIR  FORCE 

11 

11 

11 

11 

TOTAL  USAF-129:  Martin  State  APT  AGS,  MD 

11 

11 

11 

11 

USAF-44:  Otis  ANGB,  MA 

AIR  FORCE 

17, 605 

17, 605 

17, 605 

17, 605 

TOTAL  USAF-44:  Otis  ANGB,  MA 

17, 605 

17, 605 

17, 605 

17, 605 

USAF-49:  W.  K.  Kellogg  AGS 

AIR  FORCE 

797 

797 

797 

797 

TOTAL  USAF-49:  W.  K.  Kellogg  AGS 

797 

797 

797 

797 

USAF-77:  Key  Field  AGS,  MS 

AIR  FORCE 

2,061 

2,061 

2,061 

2,061 

TOTAL  USAF-77:  Key  Field  AGS,  MS 

2,061 

2,061 

2,061 

2,061 

USAF-37:  Great  Falls  lAP  AGS,  MT 

AIR  FORCE 

6,216 

6,216 

6,216 

6,216 

TOTAL  USAF-37:  Great  Falls  lAP  AGS, 

MT 

6,216 

6,216 

6,216 

6,216 

USAF-114:  Cannon  AFB,  NM 

AIR  FORCE 

4,  602 

4,602 

4,  602 

4,  602 

TOTAL  USAF-114:  Cannon  AFB,  NM 

4,602 

4,  602 

4,602 

4,602 

USAF-121:  Niagara  Falls  ARS,  NY 

AIR  FORCE 

2,742 

2,742 

2,742 

2,742 

TOTAL  USAF-121:  Niagara  Falls  ARS, 

NY 

2,742 

2,742 

2,742 

2,742 

USAF-122:  Pope  AFB,  NC 

AIR  FORCE 

20,492 

20,492 

20,492 

20,492 

TOTAL  USAF-122:  Pope  AFB,  NC 

20,492 

20,492 

20,492 

20,492 

USAF-117:  Grand  Forks  AFB,  ND 

AIR  FORCE 

17,496 

17,496 

17,496 

17,496 

TOTAL  USAF-117:  Grand  Forks  AFB,  ND 

17,496 

17,496 

17,496 

17,496 

USAF-39:  Hector  lAP  AGS,  ND 

AIR  FORCE 

614 

614 

614 

614 

TOTAL  USAF-39:  Hector  lAP  AGS,  ND 

614 

614 

614 

614 

State  -  112 


UNCLASSIFIED 


UNCLASSIFIED 
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Active,  Guard  and  Reserve  Forces 
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USAF-66:  Mansfield  Lahm  MAP  AGS,  OH 


AIR  FORCE 

159 

159 

159 

159 

TOTAL  USAF-66:  Mansfield  Lahm  MAP  AGS, 

OH 

159 

159 

159 

159 

USAF-47:  Springf ield-Beckley  MPT  AGS,  OH 

AIR  FORCE 

815 

815 

815 

815 

TOTAL  USAF-47:  Springf ield-Beckley  MPT 

AGS, 

815 

815 

815 

815 

USAF-79:  Portland  lAP  AGS,  OR 

AIR  FORCE 

4,  927 

4,  927 

4,  927 

4,  927 

TOTAL  USAF-79:  Portland  lAP  AGS,  OR 

4,927 

4,927 

4,927 

4,927 

USAF-60:  Nashville  lAP  AGS,  TN 

AIR  FORCE 

8,487 

9,  610 

9,  610 

9,  610 

TOTAL  USAF-60:  Nashville  lAP  AGS,  TN 

8,487 

9,  610 

9,  610 

9,  610 

USAF-50:  Ellington  Field  AGS,  TX 

AIR  FORCE 

6,072 

6,072 

6,072 

6,072 

TOTAL  USAF-50:  Ellington  Field  AGS,  TX 

6,072 

6,072 

6,072 

6,072 

USAF-99:  Lackland  AFB,  TX 

AIR  FORCE 

7,265 

7,265 

7,265 

7,265 

TOTAL  USAF-99:  Lackland  AFB,  TX 

7,265 

7,265 

7,265 

7,265 

USAF-113:  Hill  AFB,  UT 

AIR  FORCE 

9,702 

9,702 

9,702 

9,702 

TOTAL  USAF-113:  Hill  AFB,  UT 

9,702 

9,  702 

9,702 

9,702 

USAF-112:  Richmond  AGS  Sandston,  VA 

AIR  FORCE 

3,516 

3,516 

3,516 

3,516 

TOTAL  USAF-112:  Richmond  AGS  Sandston, 

VA 

3,516 

3,516 

3,516 

3,516 

USAF-84:  Fairchild  AFB,  WA 

AIR  FORCE 

17,191 

17,191 

17,191 

17,191 

TOTAL  USAF-84:  Fairchild  AFB,  WA 

17,191 

17,191 

17,191 

17,191 

USAF-130:  General  Mitchell  ARS,  WI 

AIR  FORCE 

1,344 

1,344 

1,344 

1,344 

TOTAL  USAF-130:  General  Mitchell  ARS,  WI 

1,344 

1,344 

1,344 

1,344 

USAF-106:  F-lOO  Engine  CIRF 

AIR  FORCE 

6,  604 

6,  604 

6,  604 

6,  604 

TOTAL  USAF-106:  F-lOO  Engine  CIRF 

6,  604 

6,  604 

6,  604 

6,  604 

E&T-64:  Combat  Service  Support  Center 

ARMY 

14,942 

164,290 

164,290 

164,290 

TOTAL  E&T-64:  Combat  Service  Support  Center 

14, 942 

164,290 

164,290 

164,290 

E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 
ARMY 

AIR  FORCE 

16,500 

4,060 

16,500 

4,060 

16,500 

4,060 

16,500 

4,060 

State 

-  113 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  E£fT-53:  Joint  Ctr  for  Cons  Trans  Mgmt 

20,560 

20,560 

20,560 

20,560 

E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 

ARMY 

17,017 

17,017 

17,017 

17,017 

NAVY 

59 

59 

59 

59 

AIR  FORCE 

79 

79 

79 

79 

TOTAL  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary 

17,155 

17,155 

17,155 

17,155 

E&T-14:  Jnt  Ctr  Excel  Religious  Trng  &  Ed 

ARMY 

106 

106 

106 

106 

NAVY 

151 

151 

151 

151 

AIR  FORCE 

767 

767 

767 

767 

TOTAL  E&T-14:  Jnt  Ctr  Excel  Religious  Trng 

1,024 

1,024 

1,024 

1,024 

E&T-52:  JSF  Initial  Flight  Training  Site 

NAVY 

2,059 

2,059 

2,059 

2,059 

AIR  FORCE 

66,033 

94,004 

94,004 

94,004 

TOTAL  E&T-52:  JSF  Initial  Flight  Training  S 

68,092 

96,063 

96,063 

96,063 

E&T-61:  Net  Fires  Center 

ARMY 

338 

338 

338 

338 

TOTAL  E&T-61:  Net  Fires  Center 

338 

338 

338 

338 

E&T-29:  Prime  Power  School 

ARMY 

29,082 

29,082 

29,  082 

29,082 

TOTAL  E&T-29:  Prime  Power  School 

29,082 

29,082 

29,  082 

29,082 

E&T-46:  Undergrad  Pilot  and  Nav  Training 

AIR  FORCE 

57,972 

64,222 

64,222 

64,222 

TOTAL  E&T-46:  Undergrad  Pilot  and  Nav  Train 

57,972 

64,222 

64,222 

64,222 

H&SA-132:  Misc  AF/NG  HQs  Leased  Locations 

ARMY 

64,100 

64,100 

64,100 

64,100 

AIR  FORCE 

60,337 

60,337 

60,337 

60,337 

TOTAL  H&SA-132:  Misc  AF/NG  HQs  Leased  Locat 

124,437 

124,437 

124,437 

124,437 

H&SA-99:  Defense/MilDep  Adjudication  Act 

ARMY 

51,008 

51,008 

51,008 

51,008 

NATIONAL  SECURITY  AGENCY 

444 

444 

444 

444 

DEFENSE  SECURITY  SERVICE 

3,629 

3,629 

3,629 

3,629 

TOTAL  H&SA-99:  Defense/MilDep  Adjudication 

55,081 

55,081 

55,081 

55,081 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

ARMY 

35 

35 

35 

35 

NAVY 

205,100 

205,100 

205,100 

DEFENSE  SECURITY  SERVICE 

3,630 

3,  630 

3,  630 

3,  630 

TOTAL  H&SA-108:  MilDep  Invest  Agencies  &  Cl 

3,665 

208,765 

208,765 

208,765 

H&SA-69:  Misc  Army  leased  locations 

ARMY 

147 

91,147 

91,147 

91,147 

TOTAL  H&SA-69:  Misc  Army  leased  locations 

147 

91,147 

91,147 

91,147 

H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Locs 

ARMY 

23, 618 

23, 618 

23,618 

23,618 

WASHINGTON  HEADQUARTERS  SERVICE 

7,891 

282,221 

282,221 

282,221 

State  -  114 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 
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Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
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Auth  for 
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Appn 
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TOA 

Amount 

DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

17,071 

17,071 

17,071 

17,071 

TOTAL  H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased 

48,580 

322,910 

322,910 

322,910 

H&SA-47:  Missile  and  Space  Def  Agencies 

ARMY 

MISSILE  DEFENSE  AGENCY 

68 

127,000 

68 

159, 938 

68 

159, 938 

68 

159, 938 

TOTAL  H&SA-47:  Missile  and  Space  Def  Agenci 

127,068 

160,006 

160,006 

160,006 

H&SA-65:  Army  Test  &  Evaluation  Cmnd  HQs 

ARMY 

43,134 

43, 134 

43,134 

43, 134 

TOTAL  H&SA-65:  Army  Test  &  Evaluation  Cmnd 

43,134 

43,134 

43,134 

43,134 

H&SA-109:  Commissary  Agency  Consolidation 

DEFENSE  COMMISSARY  AGENCY 

4,753 

4,753 

4,753 

4,753 

TOTAL  H&SA-109:  Commissary  Agency  Consolida 

4,753 

4,753 

4,753 

4,753 

H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

130,983 

130,983 

130,983 

130,983 

TOTAL  H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

130,983 

130, 983 

130,983 

130,983 

H&SA-71:  New  Defense  Media  Agency 

ARMY 

NAVY 

DEFENSE  MEDIA  ACTIVITY 

61,000 

1,300 

821 

44,000 

1,300 

821 

44,000 

1,300 

821 

44,000 

1,300 

821 

TOTAL  H&SA-71:  New  Defense  Media  Agency 

63,121 

46,121 

46, 121 

46, 121 

H&SA-14:  Transportation  Command  Components 

ARMY 

AIR  FORCE 

261 

2,582 

261 

2,582 

261 

2,582 

261 

2,582 

TOTAL  H&SA-14:  Transportation  Command  Compo 

2,843 

2,843 

2,843 

2,843 

H&SA-18:  Def  Finance  and  Accounting  Svs 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 

28,593 

28,593 

28,593 

28,593 

TOTAL  H&SA-18:  Def  Finance  and  Accounting  S 

28,593 

28,593 

28,593 

28,593 

H&SA-122:  AF  Real  Property  Agency  (AFRPA) 

AIR  FORCE 

592 

592 

592 

592 

TOTAL  H&SA-122:  AF  Real  Property  Agency  (AF 

592 

592 

592 

592 

H&SA-92:  Army  HQs  &  Other  FOAs 

ARMY 

5,991 

5,991 

5,  991 

5,991 

TOTAL  H&SA-92:  Army  HQs  &  Other  FOAs 

5,991 

5,  991 

5,  991 

5,991 

H&SA-78:  Misc  DoN  Leased  Locations 

NAVY 

23,579 

23,579 

23,579 

23,579 

TOTAL  H&SA-78:  Misc  DoN  Leased  Locations 

23,579 

23,579 

23,579 

23,579 

IND-83B:  NWS  Seal  Beach,  CA 

ARMY 

6 

6 

6 

6 

TOTAL  IND-83B:  NWS  Seal  Beach,  CA 

6 

6 

6 

6 

IND-112:  River  Bank  Army  Ammo  Plant,  CA 

ARMY 

232 

232 

232 

232 

State  -  115 


UNCLASSIFIED 


UNCLASSIFIED 
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TOTAL  IND-112:  River  Bank  Army  Ammo  Plant, 

232 

232 

232 

232 

IND-113:  Sierra  Army  Depot,  CA 

ARMY 

513 

513 

513 

513 

TOTAL  IND-113:  Sierra  Army  Depot,  CA 

513 

513 

513 

513 

IND-83A:  Rock  Island  Arsenal,  IL 

ARMY 

1 

1 

1 

1 

TOTAL  IND-83A:  Rock  Island  Arsenal,  IL 

1 

1 

1 

1 

IND-119:  Newport  Chemical  Depot,  IN 

ARMY 

253 

253 

253 

253 

TOTAL  IND-119:  Newport  Chemical  Depot,  IN 

253 

253 

253 

253 

IND-106:  Kansas  Army  Ammunition  Plant,  KS 

ARMY 

8,745 

8,745 

8,745 

8,745 

TOTAL  IND-106:  Kansas  Army  Ammunition  Plant 

8,745 

8,745 

8,745 

8,745 

IND-110:  Mississippi  Army  Ammo  Plant,  MS 

ARMY 

956 

956 

956 

956 

TOTAL  IND-110:  Mississippi  Army  Ammo  Plant, 

956 

956 

956 

956 

IND-120:  Umatilla  Chemical  Depot,  OR 

ARMY 

3 

3 

3 

3 

TOTAL  IND-120:  Umatilla  Chemical  Depot,  OR 

3 

3 

3 

3 

IND-122:  Lone  Star  Army  Ammo  Plant,  TX 

ARMY 

4,081 

4,081 

4,081 

4,081 

TOTAL  IND-122:  Lone  Star  Army  Ammo  Plant,  T 

4,081 

4,081 

4,081 

4,081 

IND-117:  Deseret  Chemical  Depot,  UT 

ARMY 

250 

250 

250 

250 

TOTAL  IND-117:  Deseret  Chemical  Depot,  UT 

250 

250 

250 

250 

IND-24:  SIMA  Norfolk,  VA 

NAVY 

1,655 

1,  655 

1,655 

1,655 

TOTAL  IND-24:  SIMA  Norfolk,  VA 

1,  655 

1,655 

1,  655 

1,  655 

IND-103:  Fleet  Readiness  Centers 

NAVY 

6,762 

6,762 

6,762 

6,762 

TOTAL  IND-103:  Fleet  Readiness  Centers 

6,762 

6,762 

6,  762 

6,762 

IND-95:  Naval  Shipyard  Detachments 

NAVY 

7,423 

7,423 

7,423 

7,423 

TOTAL  IND-95:  Naval  Shipyard  Detachments 

7,423 

7,423 

7,423 

7,423 

INT-10:  Defense  Intelligence  Agency 

DEFENSE  INTELLIGENCE  AGENCY 

3,112 

21,112 

21,112 

21,112 

TOTAL  INT-10:  Defense  Intelligence  Agency 

3,112 

21,112 

21,112 

21,112 

MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

ARMY 

91,203 

91,203 

91,203 

91,203 

State 

-  116 

UNCLASSIFIED 


UNCLASSIFIED 
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WAVY 

TRICARE  MANAGEMENT  ACTIVITY 

724 

514,726 

724 

464,326 

724 

464,326 

724 

464,326 

TOTAL  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

606, 653 

556,253 

556,253 

556,253 

MED-57:  Brooks  City  Base,  TX 

NAVY 

AIR  FORCE 

6 

61,768 

6 

132,604 

6 

132,604 

6 

132,604 

TOTAL  MED-57:  Brooks  City  Base,  TX 

61,774 

132,610 

132,610 

132,610 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

NAVY 

AIR  FORCE 

TRICARE  MANAGEMENT  ACTIVITY 

25,145 

129,408 

334,735 

25, 145 
217,667 
404,484 

25,145 

217,667 

404,484 

25, 145 
217,667 
404,484 

TOTAL  MED-16:  San  Antonio  Regional  Med  Ctr, 

489,288 

647,296 

647,296 

647,296 

MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

ARMY 

NAVY 

27,223 

1,723 

27,223 

1,723 

27,223 

1,723 

27,223 

1,723 

TOTAL  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med 

28, 946 

28,946 

28, 946 

28, 946 

S&S-43:  Commodity  Management  Privatization 

DEFENSE  LOGISTICS  AGENCY 

1,180 

1,180 

1,180 

1,180 

TOTAL  S&S-43:  Commodity  Management  Privatiz 

1,180 

1,180 

1,180 

1,180 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

ARMY 

AIR  FORCE 

DEFENSE  LOGISTICS  AGENCY 

105, 609 
6,550 
51,658 

62,609 

6,550 

51, 658 

62,609 

6,550 

51,658 

62,609 
6,550 
51, 658 

TOTAL  S&S-35:  DLR  Procurement  Mgmt  Consolid 

163,817 

120,817 

120,817 

120,817 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

NAVY 

AIR  FORCE 

DEFENSE  LOGISTICS  AGENCY 

7,200 

20 

141,013 

7,200 

20 

141,013 

7,200 

20 

141,013 

7,200 

20 

141,013 

TOTAL  S&S-51:  Supply,  Storage  &  Dist  Mgmt  R 

148,233 

148,233 

148,233 

148,233 

TECH-13:  Ground  Vehicle  D&A  in  a  Jnt  Ctr 

ARMY 

140 

140 

140 

140 

TOTAL  TECH-13:  Ground  Vehicle  D&A  in  a  Jnt 

140 

140 

140 

140 

TECH-42:  Maritime  C4ISR  R, D&A, T&E 

NAVY 

22,271 

22,271 

22,271 

22,271 

TOTAL  TECH-42:  Maritime  C4ISR  R, D&A, T&E 

22,271 

22,271 

22,271 

22,271 

TECH-18D:  Nav  Integrated  W&A  R, D&A, T&E  Ctr 

NAVY 

112,536 

112,536 

112,536 

112,536 

TOTAL  TECH-18D:  Nav  Integrated  W&A  R, D&A, T& 

112,536 

112,536 

112,536 

112,536 

TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 

ARMY 

NAVY 

76,028 

579 

76,028 

579 

76,028 

579 

76,028 

579 

TOTAL  TECH-18B:  Integrated  W&A  Guns  &  Ammo 

76, 607 

76, 607 

76, 607 

76, 607 

TECH-9:  Defense  Research  Service  Led  Labs 

State  -  117 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY 

AIR  FORCE 

35,021 

40,467 

35,021 

40,467 

35,021 

40,467 

35,021 

40,467 

TOTAL  TECH-9:  Defense  Research  Service  Led 

75, 488 

75,488 

75,488 

75, 488 

COMM  ADD  3:  Galena  FOL,  AK 

AIR  FORCE 

6,006 

6,006 

6,006 

6,006 

TOTAL  COMM  ADD  3:  Galena  FOL,  AK 

6,006 

6,006 

6,006 

6,006 

COMM  ADD  5:  Joint  Medical  Command  HQs 

TRICARE  MANAGEMENT  ACTIVITY 

836 

836 

836 

836 

TOTAL  COMM  ADD  5:  Joint  Medical  Command  HQs 

836 

836 

836 

836 

ADJUDICATION  ACTIVITIES  FACILITY 

ARMY 

1,744 

1,744 

1,744 

TOTAL  ADJUDICATION  ACTIVITIES  FACILITY 

1,744 

1,744 

1,744 

DoN-17:  NMCRC  Reading,  PA 

NAVY 

382 

382 

382 

382 

TOTAL  DoN-17:  NMCRC  Reading,  PA 

382 

382 

382 

382 

DoN-25:  NMCRC  Moundsville,  WV 

NAVY 

4,980 

4,980 

4,980 

4,980 

TOTAL  DoN-25:  NMCRC  Moundsville,  WV 

4,  980 

4,980 

4,  980 

4,  980 

DoN-55:  NMCRC  Grissom  ARB 

NAVY 

52 

52 

52 

52 

TOTAL  DoN-55:  NMCRC  Grissom  ARB 

52 

52 

52 

52 

DoN-56:  Insp-Instructor  Staff  Rome 

NAVY 

569 

569 

569 

569 

TOTAL  DoN-56:  Insp-Instructor  Staff  Rome 

569 

569 

569 

569 

DoN-89:  NMCRC  Los  Angeles 

NAVY 

1,697 

1,697 

1,  697 

1,  697 

TOTAL  DoN-89:  NMCRC  Los  Angeles 

1,  697 

1,697 

1,  697 

1,  697 

DON-113:  NMCRC  AKRON,  OH 

NAVY 

25 

25 

25 

25 

TOTAL  DON-113:  NMCRC  AKRON,  OH 

25 

25 

25 

25 

DON-118:  NRC  NEW  ORLEANS,  LA 

NAVY 

302 

302 

302 

302 

TOTAL  DON-118:  NRC  NEW  ORLEANS,  LA 

302 

302 

302 

302 

DoN-130:  NMCRC  Mobile 

NAVY 

617 

617 

617 

617 

TOTAL  DoN-130:  NMCRC  Mobile 

617 

617 

617 

617 

DoN-13:  NRC  Cape  Girardeau,  MO 

NAVY 

16 

16 

16 

16 

TOTAL  DoN-13:  NRC  Cape  Girardeau,  MO 

16 

16 

16 

16 

State  -  118 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

DoN-20:  NRC  Duluth,  MH 

NAVY 

81 

81 

81 

81 

TOTAL  DoN-20:  NRC  Duluth,  MN 

81 

81 

81 

81 

DON-48:  NMCRC  AMARILLO,  TX 

NAVY 

10 

10 

10 

10 

TOTAL  DON-48:  NMCRC  AMARILLO,  TX 

10 

10 

10 

10 

DoN-50:  NRC  St  Petersburg,  FL 

NAVY 

60 

60 

60 

60 

TOTAL  DoN-50:  NRC  St  Petersburg,  FL 

60 

60 

60 

60 

DON-52:  NMCRC  HOUSTON,  TX 

NAVY 

300 

300 

300 

300 

TOTAL  DON-52:  NMCRC  HOUSTON,  TX 

300 

300 

300 

300 

H&SA-108:  MILDEP  INVEST  AGENCIES  CIS/DSS 

NAVY 

8,213 

8,213 

8,213 

8,213 

TOTAL  H&SA-108:  MILDEP  INVEST  AGENCIES  CIS 

8,213 

8,213 

8,213 

8,213 

H&SA-31:  Civ  Pers  Ofcs-DECA  HRD/WHS/DoDEA 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

22 

22 

22 

22 

TOTAL  H&SA-31:  Civ  Pers  Ofcs-DECA  HRD/WHS/D 

22 

22 

22 

22 

H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pacif ic 

NAVY 

41,613 

41, 613 

41,613 

41,613 

TOTAL  H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pac 

41,613 

41, 613 

41,613 

41,613 

H&SA-135:  Corrections-Navy  Locations 

NAVY 

71,125 

71,125 

71,125 

71,125 

TOTAL  H&SA-135:  Corrections-Navy  Locations 

71,125 

71,125 

71,125 

71,125 

H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 

ARMY 

AIR  FORCE 

502 

25,710 

902 

28,430 

902 

28,430 

902 

28,430 

TOTAL  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs 

26,212 

29,332 

29,332 

29,332 

H&SA-IO:  Joint  Basing-Charleston  AEB 

NAVY 

887 

887 

887 

887 

TOTAL  H&SA-IO:  Joint  Basing-Charleston  AFB 

887 

887 

887 

887 

H&SA-IO:  Joint  Basing-Ft  Lewis 

ARMY 

AIR  FORCE 

285 

445 

285 

445 

285 

445 

285 

445 

TOTAL  H&SA-IO:  Joint  Basing-Ft  Lewis 

730 

730 

730 

730 

H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Region 

NAVY 

419 

419 

419 

419 

TOTAL  H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Re 

419 

419 

419 

419 

H&SA-IO:  Joint  Basing-Nav  Dist  Washington 

NAVY 

352 

352 

352 

352 

State  -  119 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total 

Obligational 

Authority  as 

Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  H£fSA-10:  Joint  Basing-Nav  Dist  Washin 

352 

352 

352 

352 

INT-4:  NGA  Activities 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 
NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

342 

431,067 

342 

850,035 

342 

850,035 

342 

850,035 

TOTAL  INT-4:  NGA  Activities 

431,409 

850,377 

850,377 

850,377 

MED-54:  Inpatient  Svs  to  Clinic-Keesler 

TRICARE  MANAGEMENT  ACTIVITY 

67,700 

67,700 

67,700 

67,700 

TOTAL  MED-54:  Inpatient  Svs  to  Clinic-Keesl 

67,700 

67,700 

67,700 

67,700 

TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

NAVY 

AIR  FORCE 

298 

5,530 

298 

5,530 

298 

5,530 

298 

5,530 

TOTAL  TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

5,828 

5,828 

5,828 

5,  828 

TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  DoN 

NAVY 

102 

102 

102 

102 

TOTAL  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  - 

102 

102 

102 

102 

TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 

ARMY 

46,015 

46,015 

46,015 

46,015 

TOTAL  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  - 

46,015 

46,015 

46,015 

46,015 

ENERGY  CONSERVATION  INVESTMENT  PROGRAM 
UNDISTRIBUTED 

115,931 

115, 931 

115,931 

115, 931 

TOTAL  ENERGY  CONSERVATION  INVESTMENT  PROGRA 

115, 931 

115, 931 

115,931 

115,931 

ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 

UNDISTRIBUTED 

90,000 

90,000 

90,000 

90,000 

TOTAL  ENERGY  CONSERVATION  IMPROVEMENT  PROGR 

90,000 

90,000 

90,000 

90,000 

CONTINGENCY  CONSTRUCTION 

UNDISTRIBUTED 

5,000 

5,000 

5,000 

TOTAL  CONTINGENCY  CONSTRUCTION 

5,000 

5,000 

5,000 

NATO  SECURITY  INVESTMENT  PROGRAM 

UNDISTRIBUTED 

239, 614 

239, 614 

239, 614 

239, 614 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239, 614 

239, 614 

239, 614 

DATA  CENTER 

NAVY 

35,000 

35,000 

35,000 

35,000 

TOTAL  DATA  CENTER 

35,000 

35,000 

35,000 

35,000 

JOINT  OPERATIONS  &  SUPPORT  COMPLEX 

NAVY 

17,800 

17,800 

17,800 

17,800 

TOTAL  JOINT  OPERATIONS  &  SUPPORT  COMPLEX 

17,800 

17,800 

17,800 

17,800 

DON-100:  PLANING,  DESIGN  AND  MANAGEMENT 

NAVY 

18,072 

18,072 

18,072 

18,072 

TOTAL  DON-100:  PLANING,  DESIGN  AND  MANAGEME 

18,072 

18,072 

18,072 

18,072 

DON-101:  VARIOUS  LOCATIONS 

State  -  120 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 
Active,  Guard  and  Reserve  Forces 


State/Component/ Installation 

Unspecified  Worldwide 
($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY 

2009 

TOA 

Amount 

WAVY 

4,248 

4,248 

4,248 

4,248 

TOTAL  DON-101:  VARIOUS  LOCATIONS 

4,248 

4,248 

4,248 

4,248 

MINOR  CONSTRUCTION 

ARMY 

23,000 

23,000 

23,000 

NAVY 

13,670 

13, 670 

13,670 

AIR  FORCE 

15,000 

15,000 

15,000 

DEFENSE-WIDE 

TRICARE  MANAGEMENT  ACTIVITY 

3,990 

3,  990 

3,990 

SPECIAL  OPERATIONS  COMMAND 

7,697 

7,  697 

7,697 

DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

382 

382 

382 

MISSILE  DEFENSE  AGENCY 

3,  457 

3,457 

3,  457 

THE  JOINT  STAFF 

9,228 

9,228 

9,228 

DEFENSE  LOGISTICS  AGENCY 

4,099 

4,099 

4,099 

TOTAL  DEFENSE-WIDE 

28,853 

28,853 

28,853 

ARMY  NATIONAL  GUARD 

19,020 

19,020 

19,020 

AIR  NATIONAL  GUARD 

12,200 

12,200 

12,200 

ARMY  RESERVE 

3,100 

3,100 

3, 100 

AIR  FORCE  RESERVE 

5,443 

5,443 

5,443 

TOTAL  MINOR  CONSTRUCTION 

120,286 

120,286 

120,286 

PLANNING  AND  DESIGN 

ARMY 

178,685 

178, 685 

178, 685 

NAVY 

250,859 

250,859 

250,859 

AIR  FORCE 

92,936 

92,936 

92,936 

DEFENSE-WIDE 

TRICARE  MANAGEMENT  ACTIVITY 

229,777 

229, 111 

229, 111 

SPECIAL  OPERATIONS  COMMAND 

14,533 

14,533 

14, 533 

DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

1,830 

1,830 

1,830 

MISSILE  DEFENSE  AGENCY 

14,889 

14,889 

14,889 

NATIONAL  SECURITY  AGENCY 

17,721 

17,721 

17,721 

UNDISTRIBUTED 

30,069 

30,069 

30,069 

TOTAL  DEFENSE-WIDE 

308,819 

308,819 

308,819 

ARMY  NATIONAL  GUARD 

60,950 

60, 950 

60,950 

AIR  NATIONAL  GUARD 

15,724 

15,724 

15,724 

ARMY  RESERVE 

14,883 

14,883 

14,883 

NAVY  RESERVE 

2,045 

2,045 

2,045 

AIR  FORCE  RESERVE 

6, 165 

6,165 

6, 165 

TOTAL  PLANNING  AND  DESIGN 

931,066 

931,066 

931,066 

USA-221:  Operational  Army  (IGPBS) 

ARMY 

203,999 

251,099 

251,099 

251,099 

TOTAL  USA-221:  Operational  Army 

(IGPBS) 

203,999 

251,099 

251,099 

251,099 

BASE  REALIGNMENT  &  CLOSURE 

ARMY 

87,855 

87,855 

87,855 

87,855 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

87,855 

87,855 

87,855 

87,855 

BRAC  -  CLOSURE  IV 

DEFENSE  LOGISTICS  AGENCY 

2,667 

2,667 

2,667 

2,667 

TOTAL  BRAC  -  CLOSURE  IV 

2,667 

2,667 

2,667 

2,667 

BASE  REALIGNMENT  &  CLOSURE 

AIR  FORCE 

139, 155 

139, 155 

139, 155 

139, 155 

NAVY 

228,700 

228,700 

228,700 

228,700 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

367,855 

367,855 

367,855 

367,855 

♦♦WORLDWIDE  UNSPECIFIED 

7,881,658 

10,817, 687 

10,817,687 

10, 

.817,687 

State  -  121 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Ham* 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Totals 

Army 

3,795,738 

4,704,436 

4,704,436 

4,704,436 

Navy 

799,723 

1,350,229 

1,350,229 

1,350,229 

Air  Force 

967,670 

1,338,238 

1,338,238 

1,338,238 

Defense-Wide 

2,319,418 

3,425,675 

3, 425, 675 

3, 425, 675 

Unspecified  Worldwide 

7,882,549 

10,818,578 

10,818,578 

10,818,578 

State  -  122 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Family  Housing  Total  Obligational  Authority  as  Enacted 


($ 

State/Component/ Installation 

Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY 

2009 

TOA 

Amount 

ARMY 

FAMILY  HOUSING  NEW  CONST  (1  UNIT) 

620 

620 

620 

620 

FAMILY  HOUSING  REPLACEMENT  (4  UNITS) 

1,750 

1,750 

1,750 

1,750 

SIERRA  AD-FAMILY  HOUSING  REPLACEMENT  (1  UNIT) 

707 

707 

707 

707 

FAMILY  HOUSING  NEW  CONSTRUCTION  (2  UNITS) 

930 

930 

930 

930 

FAMILY  HOUSING  CONST  REPL  (6  UNITS) 

2,200 

2,200 

2,200 

2,200 

LETTERKENNY-FAMILY  HOUSING  NEW  CONST (3  UNITS 

1,050 

1,050 

1,050 

1,050 

FAMILY  HOUSING  CONST  REPL  (2  UNITS) 

1,000 

1,000 

1,000 

1,000 

DUGWAY  PG-FAMILY  HOUSING  CONST  REPL (20  UNITS) 

10,000 

10,000 

10,000 

10,000 

RADFORD-FAMILY  HOUSING  REPL  CONST  (4  UNITS) 

1,300 

1,300 

1,300 

1,300 

FAMILY  HOUSING  NEW  CONSTRUCTION  (23  UNITS) 

14,000 

14,000 

14,000 

14,000 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

32,000 

32,000 

32,000 

32,000 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

10,000 

10,000 

10,000 

10,000 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

32,000 

32,000 

32,000 

32,000 

FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

27,000 

27,000 

27,000 

27,000 

FAMILY  HOUSING  NEW  CONSTRUCTION 

125,000 

125,000 

125,000 

125,000 

FAMILY  HOUSING  IMPROVEMENT  (NEW  WATER  MAIN) 

950 

950 

950 

950 

CONSTRUCTION  IMPROVEMENTS  (1608  UNITS) 

20,001 

20,001 

20,001 

FAMILY  HOUSING  P&D 

579 

579 

579 

UTILITIES  ACCOUNT 

113,017 

113,017 

113,017 

MISCELLANEOUS  ACCOUNT 

1,241 

1,241 

1,241 

OPERATIONS 

124,780 

124,780 

124,780 

LEASING 

192,849 

192,849 

192,849 

MAINTENANCE  OF  REAL  PROPERTY 

252,189 

252,189 

252,189 

MAINTENANCE  OF  REAL  PROPERTY 

3,  932 

3,  932 

3,  932 

PRIVATIZATION  SUPPORT  COSTS 

32,034 

32,034 

32,034 

TOTAL  FAMILY  HOUSING,  ARMY 

260,507 

1,001,129 

1, 

.001,129 

1, 

.001,129 

GRAND  TOTAL  FAMILY  HOUSING,  ARMY 

260,507 

1,001,129 

1, 

.001,129 

1, 

,  001,129 

NAVY 

REPL  GTMO  BARGO  HOUSING 

21,435 

21,435 

21,435 

21,435 

REPL  GTMO  GRANADILLO  CIRCLE 

15,846 

15,846 

15,846 

15,846 

REPL  GTMO  GRANADILLO  POINT 

22,662 

22,662 

22, 662 

22, 662 

IMPROVEMENTS 

318,011 

318,011 

318,011 

DESIGN 

2,169 

2,169 

2,169 

UTILITIES  ACCOUNT 

44,068 

44,068 

44,068 

FURNISHINGS  ACCOUNT 

15,036 

15,036 

15,036 

MANAGEMENT  ACCOUNT 

60,063 

60,063 

60,063 

MISCELLANEOUS  ACCOUNT 

655 

655 

655 

SERVICES  ACCOUNT 

13,347 

13,347 

13,347 

LEASING 

130,261 

130,261 

130,261 

MAINTENANCE  OF  REAL  PROPERTY 

87,074 

87,074 

87,074 

PRIVATIZATION  SUPPORT  COSTS 

25,558 

25,558 

25,558 

TOTAL  FAMILY  HOUSING,  NAVY 

59, 943 

756, 185 

756, 185 

756, 185 

GRAND  TOTAL  FAMILY  HOUSING,  NAVY 

59, 943 

756, 185 

756, 185 

756, 185 

AIR  FORCE 


State  -  123 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Family  Housing  Total  Obligational  Authority  as  Enacted 


($  Thousands) 

Auth 

State/Component/ Installation  Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY 

2009 

TOA 

Amount 

REPLACE  FAMILY  HOUSING  (PH  IV  76  UNITS) 

53,900 

53, 900 

53, 900 

53, 900 

REPLACE  FAMILY  HOUSING  (182  UNITS) 

71,828 

71,828 

71,828 

71,828 

MFH  IMPROVMENT-RPR  STRUCT  FOUNDATN-179  UNITS 

26,200 

26,200 

26,200 

26,200 

CLASSIFIED  PROJECT 

50 

50 

50 

CONSTRUCTION  IMPROVEMENTS 

316,293 

316,293 

316,  293 

PLANNING  AND  DESIGN 

7,708 

7,708 

7,708 

UTILITIES  ACCOUNT 

100,997 

100,997 

100,997 

FURNISHINGS  ACCOUNT 

42,189 

42,189 

42,189 

MANAGEMENT  ACCOUNT 

1,559 

1, 559 

1,559 

MANAGEMENT  ACCOUNT 

51,837 

51,837 

51,837 

MISCELLANEOUS  ACCOUNT 

1,  999 

1,  999 

1,999 

SERVICES  ACCOUNT 

20,166 

20,166 

20,166 

LEASING  ACCOUNT 

565 

565 

565 

LEASING  ACCOUNT 

93, 681 

93,681 

93, 681 

MAINTENANCE  (RMPA  &  RMPC) 

225,770 

225,770 

225,770 

MAINTENANCE  ACCOUNT 

2,142 

2,142 

2,142 

MFH  MAINTENANCE 

16,  461 

16,461 

16,  461 

DEBT  ACCOUNT 

1 

1 

1 

HOUSING  PRIVATIZATION 

53,559 

53,559 

53,559 

TOTAL  FAMILY  HOUSING,  AIR  FORCE 

151, 928 

1,086,905 

1, 

.086,905 

1, 

.086,905 

GRAND  TOTAL  FAMILY  HOUSING,  AIR  FORCE 

151,928 

1,086,905 

1, 

,  086,  905 

1, 

,  086,  905 

ARMY  BUDGETED  BY  DOD 

HOMEOWNERS  ASSISTANCE  PROGRAM 

4,500 

4,500 

4,500 

4,500 

HOMEOWNERS  ASSISTANCE  PROGRAM 

555,000 

555,000 

555,000 

555,000 

TOTAL  FAMILY  HOUSING,  ARMY  BUDGETED  BY  DOD 

559,500 

559,500 

559,500 

559,500 

GRAND  TOTAL  FAMILY  HOUSING,  ARMY  BUDGETED  BY  DOD 

559,500 

559,500 

559,500 

559,500 

NATIONAL  SECURITY  AGENCY 

OPERATIONS 

35 

35 

35 

LEASING 

10,407 

10,407 

10,407 

MAINTENANCE  OF  REAL  PROPERTY 

70 

70 

70 

TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

10,512 

10,512 

10,512 

GRAND  TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGE 

10,512 

10,512 

10,512 

DEFENSE  INTELLIGENCE  AGENCY 

FURNISHINGS  ACCOUNT 

4,359 

4,359 

4, 359 

LEASING 

33,066 

33,066 

33,066 

TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 

37,425 

37,425 

37,425 

GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE 

37,425 

37,425 

37,425 

DEFENSE  LOGISTICS  AGENCY 

UTILITIES  ACCOUNT 

346 

346 

346 

State  -  124 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Family  Housing  Total  Obligational  Authority  as  Enacted 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

- Project  Name - 

FURNISHINGS  ACCOUNT 
MANAGEMENT  ACCOUNT 
SERVICES  ACCOUNT 

MAINTENANCE  OF  REAL  PROPERTY 

TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 
GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGE 


UNDISTRIBUTED 

FAMILY  HOUSING  IMPROVEMENT  FUND 
FAMILY  HOUSING  IMPROVEMENT  FUND 
TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED 
GRAND  TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED 


Plus:  Proposed  O&M,  DW  Cancellation 
Net  Total  Military  Construction/Family  Housing  Title 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

38 

38 

38 

382 

382 

382 

33 

33 

33 

495 

495 

495 

1,294 

1,294 

1,294 

1,294 

1,294 

1,294 

850 

850 

850 

400,000 

850 

850 

400,850 

850 

850 

400,850 

181, 500 

181, 500 

181, 500 

181, 500^ 

22,858,342 

27,799,550 

27,802,500 

28,202,500 

1/  Reflects  reappropriation  of  $181.5  million  from  the  O&M,  Defense-Wide  appropriation  to  the  Military  Construction, 
Defense-Wide  appropriation  associated  with  the  general  provision  to  properly  fund  a  National  Security  Agency 
project  in  the  Military  Construction,  Defense-Wide  appropriation. 


State  -  125 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ALABAMA 

ARMY  NATIONAL  GUARD 

FORT  MC  CLELLAN 

URBAN  ASSAULT  COURSE 

3,000 

3,000 

3,000 

TOTAL  FORT  MC  CLELLAN 

3,000 

3,000 

3,000 

** ALABAMA 

3,000 

3,000 

3,000 

ALASKA 

ARMY 

FORT  RICHARDSON 

AIRBORNE  SUSTAINMENT  TRAINING  COMPLEX 

TRAINING  AIDS  CENTER 

WARRIOR  IN  TRANSITION  COMPLEX 

6,100 

2,050 

43,000 

6, 100 
2,050 
43,000 

6,100 

2,050 

43,000 

6, 100 
2,050 
43,000 

TOTAL  FORT  RICHARDSON 

51,150 

51,150 

51,150 

51,150 

FORT  WAINWRIGHT 

AVIATION  TASK  FORCE  COMPLEX,  PH  1 

AVIATION  UNIT  OPERATIONS  COMPLEX 

RAILHEAD  COMPLEX 

WARRIOR  IN  TRANSITION  COMPLEX 

125,000 

19,000 

26,000 

28,000 

125,000 

19,000 

26,000 

28,000 

125,000 

19,000 

26,000 

28,000 

125,000 

19,000 

26,000 

28,000 

TOTAL  FORT  WAINWRIGHT 

198,000 

198,000 

198,000 

198,000 

**ARMY 

249, 150 

249,150 

249, 150 

249, 150 

AIR  FORCE 

CLEAR  AFS 

POWER  PLANT  EACILITY 

24,300 

24,300 

24,300 

24,300 

TOTAL  CLEAR  AFS 

24,300 

24,300 

24,300 

24,300 

ELMENDORF  AFB 

F-22  WEAPONS  LOAD  TRAINING  FACILITY 

RED  FLAG  ALASKA  ADD/ALTER  OPERATIONS  CENTER 

12,600 

3,100 

12,600 

3,100 

12,600 

3,100 

12,600 

3,100 

TOTAL  ELMENDORF  AFB 

15,700 

15,700 

15,700 

15,700 

**AIR  FORCE 

40,000 

40,000 

40,000 

40,000 

TRICARE  MANAGEMENT  ACTIVITY 

ELMENDORF  AFB 

AEROMEDICAL  SERVICES/MENTAL  HEALTH  CLINIC 

25,017 

25,017 

25,017 

25,017 

TOTAL  ELMENDORF  AFB 

25,017 

25,017 

25,017 

25,017 

FORT  RICHARDSON 

HEALTH  CLINIC 

3,518 

3,518 

3,518 

3,518 

TOTAL  FORT  RICHARDSON 

3,518 

3,518 

3,518 

3,518 

**TRICARE  MANAGEMENT  ACTIVITY 

28,535 

28,535 

28,535 

28,535 

**ALASKA 

317,685 

317, 685 

317,685 

317,685 

ARIZONA 

ARMY 

FORT  HUACHUCA 

BATTALION  HEADQUARTERS  UAV 

UAV  ER/MPER/MP 

6,000 

15,000 

6,000 

15,000 

6,000 

15,000 

6,000 

15,000 

State  -  126 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  FORT  HUACHUCA 

21,000 

21,000 

21,000 

21,000 

ARMY  NATIONAL  GUARD 

CAMP  NAVAJO 

COMBAT  PISTOL  QUALIFICATION  COURSE 

3,000 

3,000 

3,000 

TOTAL  CAMP  NAVAJO 

3,000 

3,000 

3,000 

NAVY 

YUMA 

AIRCRAFT  MAINTENANCE  HANGAR  (PHASE  1) 

27,050 

27,050 

27,050 

27,050 

AIRFIELD  ELEC.  DIST.  AND  CONTOL 

1,720 

1,720 

1,720 

1,720 

TOTAL  YUMA 

28,770 

28,770 

28,770 

28,770 

NAVY  RESERVE 

PHOENIX 

RESERVE  CENTER  MOVE  TO  LUKE  AFB,  NOSC  PHOENIX 

10,986 

10,986 

10,986 

TOTAL  PHOENIX 

10,986 

10,986 

10,986 

AIR  FORCE 

DAVIS-MONTHAN  AFB 

CSAR  HC-130J  INFRASTRUCTURE 

4,800 

4,800 

4,800 

4,800 

CSAR  HC-130J  RQS  OPERATIONS  FACILITY 

8,700 

8,700 

8,700 

8,700 

CSAR  HC-130J  SIMULATOR  FACILITY 

8,400 

8,400 

8,400 

8,400 

DORMITORY  (144  RM) 

20,000 

20,000 

20,000 

20,000 

TOTAL  DAVIS-MONTHAN  AFB 

41, 900 

41,900 

41, 900 

41, 900 

AIR  NATIONAL  GUARD 

DAVIS  MONTHAN  AFB 

TFI-PREDATOR  BEDDOWN-FOC 

5,600 

5,  600 

5,600 

TOTAL  DAVIS  MONTHAN  AFB 

5,  600 

5,  600 

5,  600 

** ARIZONA 

91, 670 

111,256 

111,256 

111,256 

ARKANSAS 

ARMY 

PINE  BLUFF  ARSENAL 

FUSE  &  DETONATOR  MAGAZINE,  DEPOT  LEVEL 

25,000 

25,000 

25,000 

25,000 

TOTAL  PINE  BLUFF  ARSENAL 

25,000 

25,000 

25,000 

25,000 

AIR  FORCE 

LITTLE  ROCK  AFB 

C-130  FLIGHT  SIMULATOR  ADDITION 

5,800 

5,800 

5,800 

5,  800 

TOTAL  LITTLE  ROCK  AFB 

5,800 

5,800 

5,800 

5,800 

**ARKANSAS 

30,800 

30,800 

30,800 

30,800 

CALIFORNIA 

ARMY 

FORT  IRWIN 

MOUT  ASSAULT  COURSE,  PH  4 

9,500 

9,500 

9,500 

9,500 

TOTAL  FORT  IRWIN 

9,500 

9,500 

9,500 

9,500 

ARMY  NATIONAL  GUARD 

LOS  ALAMITOS 

READINESS  CENTER  PHI 

31,000 

31,000 

31,000 

State  -  127 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

TOTAL  LOS  ALAMITOS 

31,000 

31,000 

31,000 

ARMY  RESERVE 

CAMP  PENDLETON,  CALIFORNIA 

ARMY  RESERVE  CENTER 

19,500 

19,500 

19,500 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

19,500 

19,500 

19,500 

LOS  ANGELES 

ARMY  RESERVE  CENTER 

29,000 

29,000 

29,000 

TOTAL  LOS  ANGELES 

29,000 

29,000 

29,000 

**ARMY  RESERVE 

48,500 

48,500 

48,500 

NAVY 

BRIDGEPORT 

FIRE  STATION  -  RENOVATION  -  MWTC 

4,460 

4,460 

4,460 

4,460 

TOTAL  BRIDGEPORT 

4,460 

4,460 

4,460 

4,460 

CAMP  PENDLETON,  CALIFORNIA 

ANGLICO  OPERATIONS  COMPLEX 

25,190 

25, 190 

25,190 

25, 190 

AVIATION  TRANSMITTER/RECEIVER  SITE 

13,560 

13,560 

13,560 

13,560 

BEQ 

39, 610 

39, 610 

39, 610 

39, 610 

COMM/ELEC  MAINTENANCE  FACILITY 

13,170 

13,170 

13,170 

13,170 

COMMUNICATIONS  UPGRADES 

79,492 

79,  492 

79,492 

79,  492 

ELECTRICAL  DISTRIBUTION  SYSTEM 

76, 950 

76, 950 

76, 950 

76,  950 

ENLISTED  DINING  FACILITY 

32,300 

32,300 

32,300 

32,300 

ENLISTED  DINING  FACILITY  -  EDSON  RANGE 

37,670 

37,670 

37,670 

37, 670 

EXPAND  COMBAT  AIRCRAFT  LOADING  APRON 

12,240 

12,240 

12,240 

12,240 

EXPANSION  OF  SRTTP  TO  7 . 5  MGD 

55,180 

55,180 

55,180 

55,180 

GAS/ELECTRICAL  UPGRADES 

51,040 

51,040 

51,040 

51,040 

NORTH  REGION  TERTIARY  TREATMENT  PLANT  (PH  1) 

142,330 

142,330 

142,330 

142,330 

OPERATIONS  ACCESS  POINTS 

12,740 

12,740 

12,740 

12,740 

RECON  BN  OPERATIONS  COMPLEX 

77, 660 

77,660 

77, 660 

77,660 

RECRUIT  BARRACKS  -  FIELD/K-SPAN 

23,200 

23,200 

23,200 

23,200 

RECRUIT  BARRACKS  -  SCHOOL  OF  INFANTRY 

53,320 

53,320 

53,320 

53,320 

RECRUIT  MARKSMANSHIP  TRAINING  FACILITY 

13,730 

13,730 

13,730 

13,730 

WFTBN  SUPPORT  FACILITIES 

15,780 

15,780 

15,780 

15,780 

TOTAL  CAMP  PENDLETON,  CALIFORNIA 

775,162 

775,162 

775,162 

775, 162 

EDWARDS  AIR  FORCE  BASE 

EDWARDS  RAMP  EXTENSION 

3,007 

3,007 

3,007 

3,007 

TOTAL  EDWARDS  AIR  FORCE  BASE 

3,007 

3,007 

3,007 

3,007 

MIRAMAR 

AIRCRAFT  PARKING  APRON  MODIFICATION 

9,280 

9,280 

9,280 

9,280 

TOTAL  MIRAMAR 

9,280 

9,280 

9,280 

9,280 

POINT  LOMA  ANNEX 

PUBLIC  WORKS  SHOPS  CONSOLIDATION 

8,730 

8,730 

8,730 

8,730 

TOTAL  POINT  LOMA  ANNEX 

8,730 

8,730 

8,730 

8,730 

SAN  DIEGO 

MESSHALL  EXPANSION 

23,590 

23,590 

23,590 

23,590 

TOTAL  SAN  DIEGO 

23,590 

23,590 

23,590 

23,590 

TWENTYNINE  PALMS,  CALIFORNIA 

State  -  128 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

BEQ 

37,290 

37,290 

37,290 

37,290 

BEQ 

37,290 

37,290 

37,290 

37,290 

COMM/ELECT  MAINT/STORAGE 

12,660 

12,660 

12,660 

12,660 

CONSOLIDATED  ARMORY  -  TANKS 

12,670 

12,670 

12, 670 

12, 670 

CONSTRUCT  ROADS  -  NORTH  MAINSIDE 

29,360 

29,360 

29,360 

29,360 

DINING  FACILITY  -  NORTH  MAINSIDE 

17,200 

17,200 

17,200 

17,200 

ELEC.  INFRA.  UPGRADE  -  34.5KV  TO  115KV 

46,220 

46,220 

46,220 

46,220 

ELEC.  POWER  PLANT/CO-GEN/GAS  TURBINE  -  N 

53,260 

53,260 

53,260 

53,260 

HTHW/CHILLED  WATER  SYSTEM 

25,790 

25,790 

25,790 

25,790 

INDUSTRIAL  WASTE  WATER  PRETREATMENT  SYS. 

3,330 

3,330 

3,330 

3,330 

LAYDOWN  SITE  WORK  -  NORTH  MAINSIDE 

21,740 

21,740 

21,740 

21,740 

MAINT.  SHOP  -  TRACKED 

19,  780 

19,780 

19,  780 

19,780 

MAINT.  SHOP  -  WHEELED 

16,040 

16,040 

16,040 

16,040 

MAINT.  SUNSHADES  -  WHEELED 

12,580 

12,580 

12,580 

12,580 

NATURAL  GAS  SYSTEM  EXTENSION 

19, 990 

19, 990 

19, 990 

19, 990 

SECONDARY  ELEC.DIST.  -  NORTH  MAINSIDE 

31,720 

31,720 

31,720 

31,720 

SEWAGE  SYSTEM  IMP.  AND  LIFT  STATION 

5,  800 

5,800 

5,800 

5,  800 

STATION  COMM  FACILITY  AND  INFRASTRUCTURE 

49,040 

49,040 

49,040 

49,040 

SUB-STATION  AND  ELECTRICAL  UPGRADES 

31,310 

31,310 

31,310 

31, 310 

WATER  IMPROVEMENTS  AND  STORAGE  TANK 

30,610 

30,610 

30,610 

30,610 

TOTAL  TWENTYNINE  PALMS,  CALIFORNIA 

513,680 

513, 680 

513, 680 

513,680 

**NAVY 

1,337,909 

1,337,909 

1,337, 909 

1, 337, 909 

NAVY  RESERVE 

ALAMEDA 

RESERVE  TRAINING  CENTER  -  ALAMEDA,  CA 

5,960 

5,  960 

5,960 

TOTAL  ALAMEDA 

5,  960 

5,960 

5,  960 

AIR  FORCE 

TRAVIS  AFB 

CONSTRUCT  KC-10  CARGO  LOAD  TRAINING  FACILITY 

6,  900 

6,  900 

6,  900 

6,  900 

TOTAL  TRAVIS  AFB 

6,  900 

6,  900 

6,  900 

6,  900 

VANDENBERG  AFB 

CHILD  DEVELOPMENT  CENTER 

13,000 

13,000 

13,000 

13,000 

TOTAL  VANDENBERG  AFB 

13,000 

13,000 

13,000 

13,000 

**AIR  FORCE 

19, 900 

19, 900 

19,  900 

19,  900 

AIR  NATIONAL  GUARD 

SOUTH  CALIFORNIA  LOGISTICS  AIRPORT 

TFI-PREDATOR  BEDDOWN-FTU/LRE  SITE 

8,400 

8,400 

8,400 

TOTAL  SOUTH  CALIFORNIA  LOGISTICS  AIRPORT 

8,400 

8,400 

8,400 

SPECIAL  OPERATIONS  COMMAND 

CORONA 

SOF  CLOSE  QUARTERS  COMBAT  TRAINING  FACILITY 

15,722 

15,722 

15,722 

15,722 

TOTAL  CORONA 

15,722 

15,722 

15,722 

15,722 

DEFENSE  LOGISTICS  AGENCY 

EL  CENTRO 

AIRCRAFT  DIRECT  FUELING  STATION 

11,000 

11,000 

11,000 

11,000 

TOTAL  EL  CENTRO 

11,000 

11,000 

11,000 

11,000 

POINT  LOMA  ANNEX 

REPLACE  FUEL  STORAGE  FAC  INCR  2 

92,300 

92,300 

92,300 

State  -  129 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  POINT  LOMA  ANNEX 

92,300 

92,300 

92,300 

TRAVIS  AFB 

REPLACE  FUEL  DISTRIBUTION  SYSTEM 

15,357 

15,357 

15,357 

15,357 

TOTAL  TRAVIS  AFB 

15,357 

15,357 

15,357 

15,357 

♦♦DEFENSE  LOGISTICS  AGENCY 

26,357 

118, 657 

118,657 

118,657 

♦♦CALIFORNIA 

1,409,388 

1,595,548 

1,595,548 

1,595,548 

COLORADO 

ARMY 

FORT  CARSON,  COLORADO 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

7,400 

7,400 

7,400 

7,400 

AUTOMATED  QUALIFICATION  TRAINING  RANGE 

11,000 

11,000 

11,000 

11,000 

BARRACKS  &  DINING,  INCREMENT  2 

60,000 

60,000 

60,000 

60,000 

BRIGADE  COMPLEX 

69,000 

69,000 

69,000 

69,000 

BRIGADE  COMPLEX,  PH  1 

102,000 

102,000 

102,000 

102,000 

COMMISSARY 

35,000 

35,000 

35,000 

35,000 

CONVOY  LIVE  FIRE  RANGE 

6,500 

6,500 

6,500 

6,500 

MODIFIED  RECORD  FIRE  RANGE 

4,450 

4,450 

4,450 

4,450 

RAILROAD  TRACKS 

14,000 

14,000 

14,000 

14,000 

SCOUT/RECCE  GUNNERY  COMPLEX 

16,000 

16,000 

16,000 

16,000 

TRAINING  AIDS  CENTER 

18,500 

18,500 

18,500 

18,500 

URBAN  ASSAULT  COURSE 

3,100 

3,100 

3,100 

3,100 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

56,000 

56,000 

56,000 

56,000 

TOTAL  FORT  CARSON,  COLORADO 

402,950 

402,950 

402, 950 

402,950 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

AMMUNITION  DEMILITARIZATION  FACILITY,  PH  XI 

92,500 

92,500 

92,500 

TOTAL  PUEBLO  DEPOT 

92,500 

92,500 

92,500 

ARMY  RESERVE 

COLORADO  SPRINGS 

ARMY  RESERVE  CENTER/LAND 

13,000 

13,000 

13,000 

TOTAL  COLORADO  SPRINGS 

13,000 

13,000 

13,000 

AIR  FORCE 

PETERSON  AFB 

C-130  SQUAD  OPS/AMU  (TFI) 

5,200 

5,200 

5,200 

5,200 

NATIONAL  SECURITY  SPACE  INSTITUTE 

19, 900 

19, 900 

19, 900 

19, 900 

TOTAL  PETERSON  AFB 

25,100 

25, 100 

25,100 

25, 100 

U.S.  AIR  FORCE  ACADEMY 

ADD  TO  CADET  FITNESS  CENTER 

17,500 

17,500 

17,500 

17,500 

TOTAL  U.S.  AIR  FORCE  ACADEMY 

17,500 

17,500 

17,500 

17,500 

♦♦AIR  FORCE 

42,600 

42,600 

42, 600 

42,600 

AIR  FORCE  RESERVE 

SCHRIEVER  AFB 

WING  HEADQUARTERS 

10,200 

10,200 

10,200 

TOTAL  SCHRIEVER  AFB 

10,200 

10,200 

10,200 

TRICARE  MANAGEMENT  ACTIVITY 
FORT  CARSON,  COLORADO 


State  -  130 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


State/Component/ Installation 

($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

HEALTH  AND  DENTAL  CLINIC 

52,773 

52,773 

52,773 

52,773 

TOTAL  FORT  CARSON,  COLORADO 

52,773 

52,773 

52,773 

52,773 

SPECIAL  OPERATIONS  COMMAND 

FORT  CARSON,  COLORADO 

SOF  BATTALION  OPS  COMPLEX 

45,200 

45,200 

45,200 

45,200 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

TOTAL  FORT  CARSON,  COLORADO 

48,246 

48,246 

48,246 

48,246 

**COLORADO 

546,569 

662,269 

662,269 

662,269 

CONNECTICUT 

ARMY  RESERVE 

BRIDGEPORT 

ARMY  RESERVE  CENTER/LAND 

18,500 

18,500 

18,500 

TOTAL  BRIDGEPORT 

18,500 

18,500 

18,500 

**CONNECTICUT 

18,500 

18,500 

18,500 

DELAWARE 

AIR  FORCE 

DOVER  AFB 

C-5  CARGO  AIRCRAFT  MAINT  TRAINING  FACILITY  PI 

CONSOL  COMM  FAC 

5,300 

12,100 

5,300 

12,100 

5,300 

12,100 

5,300 

12,100 

TOTAL  DOVER  AFB 

17,400 

17,400 

17,400 

17,400 

** DELAWARE 

17,400 

17,400 

17,400 

17,400 

FLORIDA 

ARMY 

EGLIN  AFB 

ANTI-ARMOR,  TRACKING  &  LIVE  FIRE  RANGE 

3,400 

3,400 

3,400 

3,400 

AUTOMATED  QUALIFICATION/TRAINING  RANGE 

12,000 

12,000 

12,000 

12,000 

BASIC  lOM  -  25M  FIRING  RANGE  (ZERO) 

3,050 

3,050 

3,050 

3,050 

GRENADE  LAUNCHER  RANGE 

1,  600 

1,  600 

1,  600 

1,  600 

HAND  GRENADE  QUALIFICATION  COURSE 

1,400 

1,400 

1,400 

1,400 

INDOOR  FIRING  RANGE 

8,  900 

8,900 

8,  900 

8,  900 

LIGHT  DEMOLITION  RANGE 

2,200 

2,200 

2,200 

2,200 

LIVE  FIRE  EXERCISE  BREACH  FACILITY 

4,950 

4,  950 

4,950 

4,950 

LIVE  FIRE  EXERCISE  SHOOTHOUSE 

8,000 

8,000 

8,000 

8,000 

NON-STANDARD  SMALL  ARMS  RANGE 

3,400 

3,400 

3,400 

3,  400 

OPERATIONS  COMPLEX,  PH  3 

80,000 

80,000 

80,000 

80,000 

URBAN  ASSAULT  COURSE 

2,700 

2,700 

2,700 

2,700 

TOTAL  EGLIN  AFB 

131,600 

131,600 

131,600 

131, 600 

MIAMI  DORAL 

SOUTHCOM  HEADQUARTERS,  INCR  3 

55, 400 

55,400 

55, 400 

TOTAL  MIAMI  DORAL 

55,400 

55,400 

55,400 

**ARMY 

131,600 

187,000 

187,000 

187,000 

ARMY  RESERVE 

PANAMA  CITY 

ARMY  RESERVE  CENTER/LAND 

7,300 

7,300 

7,300 

TOTAL  PANAMA  CITY 

7,300 

7,300 

7,300 

State  -  131 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


Auth  Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount  Appn  Amount 

Amount 

Amount 

•Project  Name- 


WEST  PALM  BEACH 


ARMY  RESERVE  CENTER/LAND 

26,000 

26,000 

26,000 

TOTAL  WEST  PALM  BEACH 

26,000 

26,000 

26,000 

**ARMY  RESERVE 

33,300 

33,300 

33,300 

NAVY 

BLOUNT  ISLAND 

PORT  OPERATIONS  FACILITY 

3,760 

3,760 

3,760 

3,760 

TOTAL  BLOUNT  ISLAND 

3,760 

3,760 

3,760 

3,760 

EGLIN  AFB 

BACHELOR  ENLISTED  QUARTERS,  EOD  SCHOOL,  PHASE 

26,287 

26,287 

26,287 

26,287 

F-35  A/C  PARKING  APRON 

11,252 

11,252 

11,252 

11,252 

F-35  HYDRANT  REFUELING  SYS,  PH  1 

6,208 

6,208 

6,208 

6,208 

F-35  JP8  FLIGHTLINE  FILLSTANDS  (EGLIN) 

3,492 

3,  492 

3,492 

3,  492 

E-35  JP8  WEST  SIDE  BULK  TANK  UPDGRADES 

621 

621 

621 

621 

E-35  PARALLEL  TAXIWAY  LADDER 

931 

931 

931 

931 

E-35  POL  OPERATIONS  EACILITY  (EGLIN) 

2,056 

2,056 

2,056 

2,056 

TOTAL  EGLIN  AFB 

50,847 

50,847 

50,847 

50,847 

JACKSONVILLE 

P-8/MMA  FACILITIES  MODIFICATION 

5,917 

5,  917 

5,  917 

5,917 

TOTAL  JACKSONVILLE 

5,917 

5,  917 

5,917 

5,  917 

MAYPORT 

CHANNEL  DREDGING 

46,303 

46,303 

46,303 

46,303 

WHARF  CHARLIE  REPAIR 

29, 682 

29, 682 

29, 682 

29, 682 

TOTAL  MAYPORT 

75, 985 

75,985 

75, 985 

75,985 

PENSACOLA 

CORRY  "A"  SCHOOL  BACHELOR  ENLISTED  QUARTERS  R 

22,950 

22,950 

22, 950 

22, 950 

SIMULATOR  ADDITION  FOR  UMFO  PROGRAM 

3,211 

3,211 

3,211 

3,211 

TOTAL  PENSACOLA 

26,161 

26,161 

26,161 

26, 161 

WHITING  FIELD 

T-6B  JPATS  TRNG.  OPS  PARALOFT  FACIILITY 

4,120 

4,120 

4,120 

4,120 

TOTAL  WHITING  FIELD 

4,120 

4,120 

4,120 

4,120 

**NAVY 

166,790 

166,790 

166,790 

166,790 

AIR  FORCE 

EGLIN  AFB 

CONSTRUCT  DORMITORY  (96  RM) 

11,000 

11,000 

11,000 

11,000 

F-35  A/C  PARKING  APRON 

16,400 

16,400 

16,400 

16,400 

F-35  DUKE  CONTROL  TOWER 

3,420 

3,420 

3,420 

3,  420 

F-35  HYDRANT  REFUELING  SYSTEM  PHASE  1 

8,100 

8,100 

8,100 

8,100 

F-35  JP-8  WEST  SIDE  BULK  FUEL  TANK  UPGRADES 

960 

960 

960 

960 

E-35  JPS  FLIGHTLINE  EILLSTANDS 

5,400 

5,400 

5,400 

5,400 

E-35  LIVE  ORDINANCE  LOAD  FACILITY 

9,  900 

9,  900 

9,  900 

9,  900 

F-35  PARELLEL  TAXIWAY  LADDER 

1,440 

1,440 

1,440 

1,440 

F-35  POL  OPS  FACILITY 

3,180 

3, 180 

3,180 

3, 180 

TOTAL  EGLIN  AFB 

59, 800 

59,  800 

59, 800 

59,800 

HURLBURT  FIELD 

ELECTRICAL  DISTRIBUTION  SUBSTATION 

8,300 

8,300 

8,300 

8,300 

State  -  132 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

REFUELING  VEHICLE  MAINTENANCE  FACILITY 

2,200 

2,200 

2,200 

2,200 

TOTAL  HURLBURT  FIELD 

10,500 

10,500 

10,500 

10,500 

MACDILL  AFB 

CENTCOM  COMMANDANT  FACILITY 

15,300 

15,300 

15,300 

15,300 

CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

DORMITORY  (120  ROOM) 

16,000 

16,000 

16,000 

16,000 

TOTAL  MACDILL  AFB 

38,300 

38,300 

38,300 

38,300 

**AIR  FORCE 

108, 600 

108, 600 

108, 600 

108, 600 

SPECIAL  OPERATIONS  COMMAND 

EGLIN  AFB 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

TOTAL  EGLIN  AFB 

3,046 

3,046 

3,046 

3,046 

HURLBURT  FIELD 

SOF  SIMULATOR  FACILITY  FOR  MC-130  (RECAP) 

8,156 

8,156 

8,156 

8,156 

TOTAL  HURLBURT  FIELD 

8,156 

8,156 

8,156 

8,156 

**SPECIAL  OPERATIONS  COMMAND 

11,202 

11,202 

11,202 

11,202 

DEFENSE  LOGISTICS  AGENCY 

JACKSONVILLE  lAP 

REPLACE  JET  FUEL  STORAGE  COMPLEX 

11,500 

11,500 

11,500 

11,500 

TOTAL  JACKSONVILLE  lAP 

11,500 

11,500 

11,500 

11,500 

** FLORIDA 

429, 692 

518,392 

518,392 

518,392 

GEORGIA 

ARMY 

FORT  BENNING 

BATTLE  LAB 

30,000 

30,000 

30,000 

30,000 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

10,800 

10,800 

10,800 

10,800 

DINING  FACILITY 

15,000 

15,000 

15,000 

15,000 

FIRE  AND  MOVEMENT  RANGE 

2,800 

2,800 

2,800 

2,800 

TRAINEE  BARRACKS  COMPLEX,  PH  1 

74,000 

74,000 

74,000 

74,000 

TRAINING  AREA  TANK  TRAILS 

9,700 

9,  700 

9,700 

9,700 

TRAINING  BATTALION  COMPLEX 

38,000 

38,000 

38,000 

38,000 

TRAINING  BATTALION  COMPLEX,  PH  1 

31,000 

31,000 

31,000 

31,000 

TRAINING  BATTALION  COMPLEX,  PH  1 

31,000 

31,000 

31,000 

31,000 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

53,000 

53,000 

53,000 

53,000 

TOTAL  FORT  BENNING 

295,300 

295,300 

295,300 

295,300 

FORT  GILLEM 

FORENSIC  LAB 

10,800 

10,800 

10,800 

10,800 

TOTAL  FORT  GILLEM 

10,800 

10,800 

10,800 

10,800 

FORT  STEWART,  GEORGIA 

AUTOMATED  SNIPER  FIELD  FIRE  RANGE 

3,400 

3,400 

3,400 

3,  400 

BARRACKS  &  DINING,  INCREMENT  2 

80,000 

80,000 

80,000 

80,000 

BRIGADE  COMPLEX 

93,000 

93,000 

93,000 

93,000 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

49,000 

49,000 

49,000 

49,000 

TOTAL  FORT  STEWART,  GEORGIA 

225,400 

225,400 

225,400 

225,400 

**ARMY 

531,500 

531,500 

531,500 

531, 500 

State  -  133 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY  NATIONAL  GUARD 

FORT  BENNING 

READINESS  CENTER 

15,500 

15,500 

15,500 

TOTAL  FORT  BENNING 

15,500 

15,500 

15,500 

ARMY  RESERVE 

ATLANTA 

ARMY  RESERVE  CENTER/LAND 

14,000 

14,000 

14,000 

TOTAL  ATLANTA 

14,000 

14,000 

14,000 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  BENNING 

BLOOD  DONOR  CENTER  REPLACEMENT 

12,313 

12,313 

12,313 

12,313 

DENTAL  CLINIC 

4,887 

4,887 

4,887 

4,887 

TOTAL  FORT  BENNING 

17,200 

17,200 

17,200 

17,200 

FORT  STEWART,  GEORGIA 

HEALTH  AND  DENTAL  CLINIC 

26,386 

26,386 

26,386 

26,386 

TOTAL  FORT  STEWART,  GEORGIA 

26,386 

26,386 

26,386 

26,386 

**TRICARE  MANAGEMENT  ACTIVITY 

43,586 

43,586 

43,586 

43,586 

SPECIAL  OPERATIONS  COMMAND 

FORT  BENNING 

SOF  EXPAND  BATTALION  HEADQUARTERS 

3,046 

3,046 

3,046 

3,046 

TOTAL  FORT  BENNING 

3,046 

3,046 

3,046 

3,046 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

FORT  BENNING 

WILSON  ES  CONSTRUCT  GYMNASIUM 

2,330 

2,330 

2,330 

2,330 

TOTAL  FORT  BENNING 

2,330 

2,330 

2,330 

2,330 

FORT  STEWART,  GEORGIA 

NEW  ELEMENTARY  SCHOOL 

22,502 

22,502 

22,502 

22,502 

NEW  ELEMENTARY  SCHOOL 

22,501 

22,501 

22,501 

22,501 

TOTAL  FORT  STEWART,  GEORGIA 

45,003 

45,003 

45,003 

45,003 

**DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

47,333 

47,333 

47,333 

47,333 

**GEORGIA 

625,465 

654,965 

654, 965 

654, 965 

HAWAII 

ARMY 

SCHOFIELD  BARRACKS 

VEHICLE  MAINTENANCE  SHOP 

63,000 

63,000 

63,000 

63,000 

VEHICLE  MAINTENANCE  SHOP 

36,000 

36,000 

36,000 

36,000 

WARRIOR  IN  TRANSITION  (WT)  BARRACKS 

55,000 

55,000 

55,000 

55,000 

WARRIOR  IN  TRANSITION  COMPLEX 

30,000 

30,000 

30,000 

30,000 

TOTAL  SCHOFIELD  BARRACKS 

184,000 

184,000 

184,000 

184,000 

WHEELER  AFB 

REGIONAL  SATCOM  INFORMATION  CENTER 

7,500 

7,500 

7,500 

7,500 

TOTAL  WHEELER  AFB 

7,500 

7,500 

7,500 

7,500 

State  -  134 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**ARMY 

191,500 

191,500 

191,500 

191,500 

NAVY 

OAHU 

RANGE,  1000  -  PUULOA 

5,380 

5,380 

5,380 

5,380 

TOTAL  OAHU 

5,380 

5,380 

5,380 

5,380 

PEARL  HARBOR 

APCSS  CONFERENCE  &  TECHNOLOGY  LEARNING  CENTER 
MISSILE  MAGAZINES  (5),  WEST  LOCH 

PACELT  SUB  DRIVE-IN  MAG  SILENCING  FAC  (INC) 

12,775 

22,407 

12,775 

22,407 

8,645 

12,775 

22,407 

8,  645 

12,775 
22,407 
8,  645 

TOTAL  PEARL  HARBOR 

35,182 

43,827 

43,827 

43,827 

**NAVY 

40,562 

49,207 

49,207 

49,207 

AIR  FORCE 

WHEELER  AFB 

CONSTRUCT  ASOC  COMPLEX 

15,000 

15,000 

15,000 

15,000 

TOTAL  WHEELER  AFB 

15,000 

15,000 

15,000 

15,000 

AIR  NATIONAL  GUARD 

HICKAM  AFB 

TFI  -  F-22  LO/COMPOSITE  REPAIR  FACILITY 
TFI-F-22  PARKING  APRON  AND  TAXIWAYS 

26,000 

7,000 

26,000 

7,000 

26,000 

7,000 

TOTAL  HICKAM  AFB 

33,000 

33,000 

33,000 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

FORD  ISLAND 

PACIFIC  OPERATIONS  FACILITY  UPGRADE 

9,  633 

9,  633 

9,  633 

9,  633 

TOTAL  FORD  ISLAND 

9,  633 

9,  633 

9,  633 

9,  633 

** HAWAII 

256, 695 

298,340 

298,340 

298,340 

IDAHO 

ARMY  NATIONAL  GUARD 

GOWEN  FIELD 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

16,100 

16, 100 

16, 100 

TOTAL  GOWEN  FIELD 

16, 100 

16,100 

16, 100 

AIR  FORCE 

MOUNTAIN  HOME  AFB 

LOGISTICS  READINESS  CENTER 

20,000 

20,000 

20,000 

20,000 

TOTAL  MOUNTAIN  HOME  AFB 

20,000 

20,000 

20,000 

20,000 

**IDAHO 

20,000 

36, 100 

36,100 

36, 100 

ILLINOIS 

ARMY  RESERVE 

CHICAGO 

ARMY  RESERVE  CENTER 

23,000 

23,000 

23,000 

TOTAL  CHICAGO 

23,000 

23,000 

23,000 

NAVY  RESERVE 

JOLIET  ARMY  AMMUNITION  PLANT 

RESERVE  TRAINING  CENTER  -  JOLIET,  IL 

7,957 

7,957 

7,957 

State  -  135 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 

Inside 

the 

United  States 

($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

TOTAL  JOLIET  ARMY  AMMUNITION  PLANT 

7,  957 

7,957 

7,  957 

**ILLIN0IS 

30,957 

30, 957 

30,957 

INDIANA 

ARMY  NATIONAL  GUARD 

MUSCATATUCK 

COMBINED  ARMS  COLLECTIVE  TRAINING  EACILITY 

PH 

10,100 

10,100 

10,100 

TOTAL  MUSCATATUCK 

10,100 

10,100 

10,100 

** INDIANA 

10,100 

10,100 

10,100 

KANSAS 

ARMY 

FORT  RILEY,  KANSAS 

ADVANCED  WASTE  WATER  TREATMENT  PLANT 

28,000 

28,000 

28,000 

28,000 

BATTALION  COMPLEX 

59,000 

59,000 

59,000 

59,000 

BRIGADE  COMPLEX 

49,000 

49,000 

49,000 

49,000 

IGLOO  STORAGE,  INSTALLATION 

7,200 

7,200 

7,200 

7,200 

LAND  VEHICLE  FUELING  FACILITY 

3,700 

3,700 

3,700 

3,700 

TRAINING  AIDS  CENTER 

15,500 

15,500 

15,500 

15,500 

TOTAL  FORT  RILEY,  KANSAS 

162,400 

162,400 

162,400 

162,400 

**KANSAS 

162,400 

162,400 

162,400 

162,400 

KENTUCKY 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

AMMUNITION  DEMILITARIZATION  PH  X 

54,041 

54,041 

54,041 

TOTAL  BLUE  GRASS  ARMY  DEPOT 

54,041 

54,041 

54,041 

ARMY 

FORT  KNOX 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

70,000 

70,000 

70,000 

70,000 

TOTAL  FORT  KNOX 

70,000 

70,000 

70,000 

70,000 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  CAMPBELL,  KENTUCKY 

HEALTH  CLINIC 

8,600 

8,  600 

8,600 

8,600 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

8,  600 

8,  600 

8,  600 

8,600 

SPECIAL  OPERATIONS  COMMAND 

FORT  CAMPBELL,  KENTUCKY 

SOF  BATTALION  OPERATIONS  COMPLEX 

29,289 

29,289 

29,289 

29,289 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

TOTAL  FORT  CAMPBELL,  KENTUCKY 

32,335 

32,335 

32,335 

32,335 

**KENTUCKY 

110,935 

164, 976 

164,976 

164,976 

LOUISIANA 

ARMY 

FORT  POLK,  LOUISIANA 

LAND  PURCHASES  ANDCONDEMNATION 

17,000 

17,000 

17,000 

17,000 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

32,000 

32,000 

32,000 

32,000 

State  -  136 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Name 

TOTAL  FORT  POLK,  LOUISIANA 

49,000 

49,000 

49,000 

49,000 

**LOUISIANA 

49,000 

49,000 

49,000 

49,000 

MAINE 

AIR  NATIONAL  GUARD 

BANGOR  lAP 

REPLACE  AIRCRAFT  MAINT  HANGAR/SHOPS 

28,000 

28,000 

28,000 

TOTAL  BANGOR  lAP 

28,000 

28,000 

28,000 

**MAINE 

28,000 

28,000 

28,000 

MARYLAND 

ARMY 

FORT  DETRICK 

SATELLITE  COMMUNICATIONS  CENTER 
SATELLITE  COMMUNICATIONS  FACILITY 

18,000 

21,000 

18,000 

21,000 

18,000 

21,000 

18,000 

21,000 

TOTAL  FORT  DETRICK 

39,000 

39,000 

39,000 

39,000 

AIR  FORCE 

ANDREWS  AFB 

REPLACE  MUNITIONS  STORAGE  AREA 

9,300 

9,300 

9,300 

9,300 

TOTAL  ANDREWS  AFB 

9,300 

9,300 

9,300 

9,300 

AIR  NATIONAL  GUARD 

ANDREWS  AFB 

RPL  MUNITIONS  MAINTENANCE  AND  STORAGE 

COMPLEX 

14,000 

14,000 

14,000 

TOTAL  ANDREWS  AFB 

14,000 

14,000 

14,000 

TRICARE  MANAGEMENT  ACTIVITY 

ABERDEEN  PROVING  GROUND 

USAMRICD  REPLACEMENT,  INC  II 

111,400 

111,400 

111,400 

TOTAL  ABERDEEN  PROVING  GROUND 

111,400 

111,400 

111,400 

FORT  DETRICK 

BOUNDARY  GATE  AT  NALIN  POND 

EMERGENCY  SERVICE  CENTER 

NIBC  TRUCK  INSPECTION  STATION  &  ROAD 
USAMRIID  STAGE  I,  INC  IV 

10,750 

16,125 

2,932 

10,750 
16, 125 
2,932 
108,000 

10,750 

16,125 

2,932 

108,000 

10,750 

16,125 

2,932 

108,000 

TOTAL  FORT  DETRICK 

29,  807 

137,807 

137,807 

137,807 

**TRICARE  MANAGEMENT  ACTIVITY 

29,807 

249,207 

249,207 

249,207 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

MISSION  SUPPORT  -  PSAT 

SOUTH  CAMPUS  UTILITY  PLANT  PH  2 

NSAW  CAMPUS  CHILLED  WATER  BACKUP 

8,800 
175, 900 
19,100 

8,800 
175, 900 
19, 100 

8,800 
175, 900 
19,100 

8,800 
175, 900 
19, 100 

TOTAL  FORT  MEADE 

203,800 

203,800 

203,800 

203,800 

**MARYLAND 

281, 907 

515,307 

515,307 

515,307 

MASSACHUSETTS 

ARMY  NATIONAL  GUARD 
HANSCOM  AFB 


State  -  137 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

29,000 

29,000 

29,000 

TOTAL  HANSCOM  AFB 

29,000 

29,000 

29,000 

**MASSACHUSETTS 

29,000 

29,000 

29,  000 

MINNESOTA 

ARMY  NATIONAL  GUARD 

ARDEN  HILLS 

READINESS  CENTER  PH2 

6,700 

6,700 

6,700 

TOTAL  ARDEN  HILLS 

6,700 

6,700 

6,700 

CAMP  RIPLEY 

URBAN  ASSAULT  COURSE 

1,710 

1,710 

1,710 

TOTAL  CAMP  RIPLEY 

1,710 

1,710 

1,710 

**ARMY  NATIONAL  GUARD 

8,410 

8,410 

8,410 

ARMY  RESERVE 

FORT  SNELLING  (MINNEAPOLIS) 

ARMY  RESERVE  CENTER 

12,000 

12,000 

12,000 

TOTAL  FORT  SNELLING  (MINNEAPOLIS) 

12,000 

12,000 

12,000 

DEFENSE  LOGISTICS  AGENCY 

DULUTH  lAP 

JET  FUEL  STOARGE  COMPLEX 

15,000 

15,000 

15,000 

15,000 

TOTAL  DULUTH  lAP 

15,000 

15,000 

15,000 

15,000 

**MINNESOTA 

15,000 

35,410 

35,410 

35,410 

MISSISSIPPI 

ARMY  NATIONAL  GUARD 

CAMP  SHELBY 

COMBINED  ARMS  COLLECTIVE  TNG  FAC  ADD/ALT 

16,100 

16,100 

16, 100 

TOTAL  CAMP  SHELBY 

16,100 

16, 100 

16, 100 

AIR  FORCE  RESERVE 

KEESLER  AFB 

AERIAL  PORT  SQUADRON  FACILITY 

9,  800 

9,800 

9,800 

TOTAL  KEESLER  AFB 

9,  800 

9,  800 

9,  800 

**MISSISSIPPI 

25, 900 

25,900 

25, 900 

MISSOURI 

ARMY 

FORT  LEONARD  WOOD 

AUTOMATED-AIDED  INSTRUCTION  FACILITY 

27,000 

27,000 

27,000 

27,000 

TRANSIENT  ADVANCED  TRAINEE  BARRACKS,  PH  1 

99,000 

99,000 

99,000 

99,000 

WARRIOR  IN  TRANSITION  COMPLEX 

19,500 

19,500 

19,500 

19,500 

WHEELED  VEHICLE  DRIVERS  COURSE 

17,500 

17,500 

17,500 

17,500 

TOTAL  FORT  LEONARD  WOOD 

163,000 

163,000 

163,000 

163,000 

ARMY  NATIONAL  GUARD 

BOONVILLE 

READINESS  CENTER  ADD/ALT 

1,800 

1,800 

1,800 

State  -  138 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Nome 

TOTAL  BOONVILLE 

1,800 

1,800 

1,800 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  LEONARD  WOOD 

DENTAL  CLINIC  ADDITION 

5,570 

5,570 

5,570 

5,570 

TOTAL  FORT  LEONARD  WOOD 

5,570 

5,570 

5,570 

5,570 

**MISS0URI 

168,570 

170,370 

170,370 

170,370 

NEBRASKA 

ARMY  NATIONAL  GUARD 

LINCOLN 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

23,000 

23,000 

23,000 

TOTAL  LINCOLN 

23,000 

23,000 

23,000 

AIR  NATIONAL  GUARD 

LINCOLN  MAP 

JOINT  FORCES  OPERATIONS  CENTER  -  ANG  SHARE 

1,500 

1,500 

1,500 

TOTAL  LINCOLN  MAP 

1,500 

1, 500 

1,500 

**NEBRASKA 

24,500 

24,500 

24,500 

NEVADA 

ARMY  NATIONAL  GUARD 

NORTH  LAS  VEGAS 

READINESS  CENTER 

26,000 

26,000 

26,000 

TOTAL  NORTH  LAS  VEGAS 

26,000 

26,000 

26,000 

AIR  FORCE 

CREECH  AFB 

UAS  AT/FP  SECURITY  UPDATES 

2,700 

2,700 

2,700 

2,700 

TOTAL  CREECH  AFB 

2,700 

2,700 

2,700 

2,700 

**NEVADA 

2,700 

28,700 

28,700 

28,700 

NEW  MEXICO 

ARMY  NATIONAL  GUARD 

SANTA  FE 

ARMY  AVIATION  SUPPORT  FACILITY 

39,000 

39,000 

39,000 

TOTAL  SANTA  FE 

39,000 

39,000 

39,000 

AIR  FORCE 

CANNON  AFB 

WB  -  CONSOLIDATED  COMMUNICATION  FAC 

15,000 

15,000 

15,000 

15,000 

TOTAL  CANNON  AFB 

15,000 

15,000 

15,000 

15,000 

HOLLOMAN  AFB 

F-22A  CONSOLIDATED  MUNITIONS  MAINT  (TFI) 

5,500 

5,500 

5,500 

5,500 

TOTAL  HOLLOMAN  AFB 

5,500 

5,500 

5,500 

5,500 

KIRTLAND  AFB 

HC-130J  SIMULATOR  FACILITY 

MC-130J  SIMULATOR  FACILITY 

8,700 

8,000 

8,700 

8,000 

8,700 

8,000 

8,700 

8,000 

State  -  139 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  KIRTLAND  AFB 

16,700 

16,700 

16,700 

16,700 

**AIR  FORCE 

37,200 

37,200 

37,200 

37,200 

SPECIAL  OPERATIONS  COMMAND 

CANNON  AFB 

SOF  AMU  ADDITION  (CV-22) 

11,595 

11,595 

11,595 

11,595 

SOF  FUEL  CELL  HANGAR  (MC-130) 

41,269 

41,269 

41,269 

41,269 

TOTAL  CANNON  AFB 

52,864 

52,864 

52,864 

52,864 

**NEW  MEXICO 

90,064 

129,064 

129,064 

129,064 

NEW  YORK 

ARMY 

FORT  DRUM,  NEW  YORK 

BARRACKS 

WARRIOR  IN  TRANSITION  COMPLEX 

WATER  SYSTEM  EXPANSION 

57,000 

21,000 

6,500 

57,000 

21,000 

6,500 

57,000 

21,000 

6,500 

57,000 

21,000 

6,500 

TOTAL  FORT  DRUM,  NEW  YORK 

84,500 

84,500 

84,500 

84,500 

ARMY  RESERVE 

ROCHESTER 

ARMY  RESERVE  CENTER/LAND 

13,600 

13,600 

13, 600 

TOTAL  ROCHESTER 

13, 600 

13,600 

13, 600 

**NEW  YORK 

84,500 

98,100 

98,100 

98,100 

NORTH  CAROLINA 

ARMY 

FORT  BRAGG 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN 

4,350 

4,350 

4,350 

4,350 

COMPANY  OPERATIONS  FACILITY 

3,300 

3,300 

3,300 

3,300 

SIMULATIONS  CENTER 

50,000 

50,000 

50,000 

50,000 

TRANSIENT  TRAINING  BARRACKS  COMPLEX 

16,500 

16,500 

16,500 

16,500 

VEHICLE  MAINTENANCE  SHOP 

19,500 

19,500 

19,500 

19,500 

VEHICLE  MAINTENANCE  SHOP 

17,500 

17,500 

17,500 

17,500 

TOTAL  FORT  BRAGG 

111,150 

111,150 

111,150 

111,150 

SUNNY  POINT  MILITARY  OCEAN  TERMINAL 

LIGHTNING  PROTECTION  SYSTEM 

25,000 

25,000 

25,000 

25,000 

TOWERS 

3,900 

3,  900 

3,  900 

3,  900 

TOTAL  SUNNY  POINT  MILITARY  OCEAN  TERMINAL 

28, 900 

28,900 

28, 900 

28,900 

**ARMY 

140,050 

140,050 

140,050 

140,050 

NAVY 

CAMP  LEJEUNE,  NORTH  CAROLINA 

4TH  INFANTRY  BATTALION  OPS  COMPLEX 

55,150 

55,150 

55,150 

55,150 

BEQ  -  WALLACE  CREEK 

34,160 

34,160 

34,160 

34,160 

BEQ  -  WALLACE  CREEK 

43,480 

43,480 

43,480 

43,480 

BEQ  -  WALLACE  CREEK 

44,390 

44,390 

44,390 

44,390 

BEQ  -  WALLACE  CREEK 

44,390 

44,390 

44,390 

44, 390 

BEQ  -  WALLACE  CREEK 

42,110 

42,110 

42,110 

42,110 

CONSOLIDATED  INFO  TECH/TELECOM  COMPLEX 

46, 120 

46, 120 

46, 120 

46, 120 

FIELD  TRAINING  FAC.  -  DEVIL  DOG  -  SOI 

37,170 

37,170 

37,170 

37,170 

MAINTENANCE/OPS  COMPLEX 

52,390 

52,390 

52,390 

52,390 

MP  WORKING  DOG  KENNEL  -  RELOCATION 

8,370 

8,370 

8,370 

8,370 

State  -  140 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Auth  Auth  for 

State/Component/Installation  Amount  Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

NEW  BASE  ENTRY  POINT  AND  ROAD  (PHASE  1) 

79,150 

79,150 

79,150 

79, 150 

PHYSICAL  FITNESS  CENTER 

39,760 

39,760 

39,760 

39,760 

PRE-TRIAL  DETAINEE  FACILITY 

18,580 

18,580 

18,580 

18,580 

ROAD  NETWORK  -  WALLACE  CREEK 

15,130 

15,130 

15,130 

15,130 

SOI-EAST  FACILITIES  -  CAMP  GEIGER 

56, 940 

56, 940 

56, 940 

56,  940 

UTILITY  EXPANSION  -  COURTHOUSE  BAY 

56,280 

56,280 

56,280 

56, 280 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

673,570 

673,570 

673,570 

673,570 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 

EMS/FIRE  VEHICLE  FACILITY 

10, 600 

10,600 

10,600 

10,600 

ORDNANCE  MAGAZINES 

12,360 

12,360 

12,360 

12,360 

TOTAL  CHERRY  POINT  MARINE  CORPS  AIR 

STATION  22,960 

22,960 

22,960 

22,960 

NEW  RIVER 

APRON  EXPANSION  (PHASE  2) 

35, 600 

35, 600 

35, 600 

35, 600 

GYMNASIUM/ OUT DOOR  POOL 

19, 920 

19, 920 

19,  920 

19, 920 

PARALLEL  TAXIWAY 

17,870 

17,870 

17,870 

17,870 

TACTICAL  SUPPORT  VAN  PAD  ADDITION 

5,490 

5,490 

5,490 

5,490 

VMMT-204  MAINTENANCE  HANGAR  -  PHASE  3 

28,210 

28,210 

28,210 

28,210 

TOTAL  NEW  RIVER 

107,090 

107,090 

107,090 

107,090 

**NAVY 

803,620 

803, 620 

803,620 

803, 620 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  BRAGG 

CONSOLIDATED  HEALTH  CLINIC 

26,386 

26,386 

26,386 

26,386 

HEALTH  CLINIC 

31,272 

____ 

31,272 

31,272 

31,272 

TOTAL  FORT  BRAGG 

57,658 

57,658 

57,658 

57,658 

SPECIAL  OPERATIONS  COMMAND 

CAMP  LEJEUNE,  NORTH  CAROLINA 

SOF  ACADEMIC  INSTRUCTION  FACILITY  EXPANSION  11,791 

11,791 

11,791 

11,791 

TOTAL  CAMP  LEJEUNE,  NORTH  CAROLINA 

11,791 

11,791 

11,791 

11,791 

FORT  BRAGG 

SOF  BATTALION  &  COMPANY  HQ 

15,500 

15,500 

15,500 

15,500 

SOF  BATTALION  HEADQUARTERS  FACILITY 

13,000 

13,000 

13,000 

13,000 

SOF  MILITARY  WORKING  DOG  FACILITY 

1,125 

1,125 

1,125 

1,125 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

SOF  OPERATIONS  ADDITION  NORTH 

27,513 

27,513 

27,513 

27,513 

SOF  OPERATIONS  SUPPORT  ADDITION 

13,756 

13,756 

13,756 

13,756 

SOF  TUAV  HANGAR 

2,948 

2,948 

2,  948 

2,948 

SPECIAL  OPS  PREP  &  CONDITIONING  COURSE 

24, 600 

24, 600 

24, 600 

24, 600 

TOTAL  FORT  BRAGG 

101,488 

101,488 

101,488 

101,488 

**SPECIAL  OPERATIONS  COMMAND 

113,279 

113,279 

113,279 

113,279 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 
FORT  BRAGG 

ALBRITTON  JHS  ADDITION 

3,439 

3,439 

3,439 

3,439 

TOTAL  FORT  BRAGG 

3,439 

3,439 

3,439 

3,439 

**NORTH  CAROLINA 

1,118,046 

1, 

118,046 

1,118,046 

1,118,046 

NORTH  DAKOTA 
AIR  FORCE 
MINOT  AFB 


State  -  141 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

MISSILE  PROCEDURES  TRNG  OPERATIONS 

MUNITIONS  TRAILER  STORAGE  FACILITY 

10,000 

1,500 

10,000 

1,500 

10,000 

1,500 

10,000 

1,500 

TOTAL  MINOT  AFB 

11,500 

11,500 

11,500 

11,500 

**N0RTH  DAKOTA 

11,500 

11,500 

11,500 

11, 500 

OHIO 

ARMY  RESERVE 

CINCINNATI 

ARMY  RESERVE  CENTER/LAND 

13,000 

13,000 

13,000 

TOTAL  CINCINNATI 

13,000 

13,000 

13,000 

AIR  FORCE 

WRIGHT-PATTERSON  AFB 

CONVERSION  FOR  ADVANCED  POWER  RESEARCH  LAB 

INFO  TECH  COMPLEX  PH  1 

21,000 

27,000 

21,000 

27,000 

21,000 

27,000 

21,000 

27,000 

TOTAL  WRIGHT-PATTERSON  AFB 

48,000 

48,000 

48,000 

48,000 

AIR  NATIONAL  GUARD 

MANSFIELD  LAHM  AIRPORT 

TFI  -  RED  HORSE  SQUADRON  BEDDOWN 

11,400 

11,400 

11,400 

TOTAL  MANSFIELD  LAHM  AIRPORT 

11,400 

11,400 

11,400 

**OHIO 

48,000 

72,400 

72,400 

72,400 

OKLAHOMA 

ARMY 

FORT  SILL 

AUTOMATED  INFANTRY  SQUAD  BATTLE  COURSE 

BARRACKS 

WARRIOR  IN  TRANSITION  COMPLEX 

3,500 

65,000 

22,000 

3,500 

65,000 

22,000 

3,500 

65,000 

22,000 

3,500 

65,000 

22,000 

TOTAL  FORT  SILL 

90,500 

90,500 

90,500 

90,500 

MCALESTER 

GENERAL  PURPOSE  STORAGE  BUILDING 

HIGH  EXPLOSIVE  MAGAZINE,  DEPOT  LEVEL 

11,200 

1,300 

11,200 

1,300 

11,200 

1,300 

11,200 
1, 300 

TOTAL  MCALESTER 

12,500 

12,500 

12,500 

12,500 

**ARMY 

103,000 

103,000 

103,000 

103,000 

AIR  FORCE 

ALTUS  AFB 

REPAIR  TAXIWAYS 

20,300 

20,300 

20,300 

20,300 

TOTAL  ALTUS  AFB 

20,300 

20,300 

20,300 

20,300 

TINKER  AFB 

BUILDING  3001  HANGER  DOOR 

13,037 

13,037 

13,037 

13,037 

TOTAL  TINKER  AFB 

13,037 

13,037 

13,037 

13,037 

**AIR  FORCE 

33,337 

33,337 

33,337 

33,337 

AIR  NATIONAL  GUARD 

WILL  ROGERS  WORLD  AIRPORT 

TFI  -  AIR  SUPT  OPERS  SQDN  (ASOS)  BEDDN 

7,300 

7,300 

7,300 

State  -  142 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


State/Component/ Installation 

($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of 

Appn 

Amount 

MAY  2009 

TOA 

Amount 

TOTAL  WILL  ROGERS  WORLD  AIRPORT 

7,300 

7,300 

7,300 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  SILL 

DENTAL  CLINIC 

10,554 

10,554 

10,554 

10,554 

TOTAL  FORT  SILL 

10,554 

10,554 

10,554 

10,554 

DEFENSE  LOGISTICS  AGENCY 

ALTUS  AFB 

REPLACE  UPLOAD  FACILITY 

2,700 

2,700 

2,700 

2,700 

TOTAL  ALTUS  AFB 

2,700 

2,700 

2,700 

2,700 

** OKLAHOMA 

149,591 

156,  891 

156,891 

156,891 

PENNSYLVANIA 
ARMY  RESERVE 
ASHLEY 


ARMY  RESERVE  CENTER 

9,  800 

9,800 

9,800 

TOTAL  ASHLEY 

9,  800 

9,  800 

9,800 

HARRISBURG 

ARMY  RESERVE  CENTER 

7,  600 

7,600 

7,600 

TOTAL  HARRISBURG 

7,600 

7,600 

7,600 

NEWTON  SQUARE 

ARMY  RESERVE  CENTER/LAND 

20,000 

20,000 

20,000 

TOTAL  NEWTON  SQUARE 

20,000 

20,000 

20,000 

UNIONTOWN 

ARMY  RESERVE  CENTER/LAND 

11,800 

11,800 

11,800 

TOTAL  UNIONTOWN 

11,800 

11,800 

11,800 

**ARMY  RESERVE 

49,200 

49,200 

49,200 

***FAMILY  HOUSING*** 

DEFENSE  LOGISTICS  AGENCY 

DEF  DISTRIBUTION  DEPOT  NEW 
DEF  DISTRIBUTION  DEPOT  NEW 

CUMBERLAND 

CUMBER 

{2,859} 

{2,859} 

{2,859} 

{2,859: 

TOTAL  DEF  DISTRIBUTION 
FAMILY  HOUSING 

DEPOT  NEW  CUMBERLAND 

(2,859} 

{2,859} 

{2,859} 

{2,859: 

** PENNSYLVANIA 

FAMILY  HOUSING 

{2,859} 

49,200 

{2,859} 

49,200 

{2,859} 

49,200 

{2,859: 

RHODE  ISLAND 

NAVY 

NEWPORT 

OFFICER  TRAINING  COMMAND  QUARTERS 

45,803 

45,803 

45,803 

45,803 

TOTAL  NEWPORT 

45,803 

45,803 

45,803 

45,803 

**RHODE  ISLAND 

45,803 

45,803 

45,803 

45,803 

SOUTH  CAROLINA 

State  -  143 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

ARMY 

CHARLESTON  NAVAL  WEAPON  STATION 

PIER  AND  LOADING/UNLOADING  RAMPS 

5,700 

5,700 

5,700 

5,700 

RAILROAD  TRACKS 

12,000 

12,000 

12,000 

12,000 

STAGING  AREA 

4,100 

4,100 

4,100 

4,100 

TOTAL  CHARLESTON  NAVAL  WEAPON  STATION 

21,800 

21,800 

21,800 

21,800 

FORT  JACKSON 

ADVANCED  SKILLS  TRAINEE  BARRACKS 

32,000 

32,000 

32,000 

32,000 

INFILTRATION  COURSE 

1,  900 

1,900 

1,  900 

1,  900 

MODIFIED  RECORD  EIRE  RANGE 

3,600 

3,  600 

3,600 

3,  600 

TRAINING  BATTALION  COMPLEX 

66,000 

66,000 

66,000 

66,000 

TOTAL  FORT  JACKSON 

103,500 

103,500 

103,500 

103,500 

**ARMY 

125,300 

125,300 

125,300 

125,300 

ARMY  NATIONAL  GUARD 

EASTOVER 

ARMY  AVIATION  SUPPORT  FACILITY  ADD/ALT 

26,000 

26,000 

26,000 

TOTAL  EASTOVER 

26,000 

26,000 

26,000 

GREENVILLE 

ARMY  AVIATION  SUPPORT  FACILITY 

40,000 

40,000 

40,000 

TOTAL  GREENVILLE 

40,000 

40,000 

40,000 

**ARMY  NATIONAL  GUARD 

66,000 

66,000 

66,000 

NAVY 

BEAUFORT 

WIDEBODY  AIRCRAFT  FUEL  LANE 

1,280 

1,280 

1,280 

1,280 

TOTAL  BEAUFORT 

1,280 

1,280 

1,280 

1,280 

PARRIS  ISLAND 

ELECTRICAL  SUBSTATION  AND  IMPROVEMENTS 

6,  972 

6,  972 

6,  972 

6,  972 

TOTAL  PARRIS  ISLAND 

6,  972 

6,  972 

6,  972 

6,  972 

**NAVY 

8,252 

8,252 

8,252 

8,252 

NAVY  RESERVE 

CHARLESTON 

RESERVE  VEHICLE  MAINTENANCE  FACILITY 

4,240 

4,240 

4,240 

TOTAL  CHARLESTON 

4,240 

4,240 

4,240 

** SOUTH  CAROLINA 

133,552 

203,792 

203,792 

203,792 

TEXAS 

ARMY 

FORT  BLISS 

AIRCRAFT  FUEL  STORAGE 

10,800 

10,800 

10,800 

10,800 

AUTOMATED  INFANTRY  PLATOON  BATTLE  COURSE 

7,000 

7,000 

7,000 

7,000 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

6,  900 

6,  900 

6,  900 

6,  900 

AUTOMATED  SNIPER  FIELD  FIRE  RANGE 

4,250 

4,250 

4,250 

4,250 

BRIGADE  STAGING  AREA  COMPLEX 

14,800 

14,800 

14,800 

14,800 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

45,000 

45,000 

45,000 

45,000 

FIRE  AND  MILITARY  POLICE  STATIONS 

16,500 

16,500 

16,500 

16,500 

KNOWN  DISTANCE  RANGE 

4,750 

4,750 

4,750 

4,750 

LIGHT  DEMOLITION  RANGE 

2,400 

2,400 

2,400 

2,400 

State  -  144 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 


($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

SCOUT/RECCE  GUNNERY  COMPLEX 

17,000 

17,000 

17,000 

17,000 

SIMULATION  CENTER 

23,000 

23,000 

23,000 

23,000 

VEHICLE  MAINTENANCE  &  COMPANY  OPS  FAC 

31,000 

31,000 

31,000 

31,000 

VEHICLE  MAINTENANCE  SHOP 

16,000 

16,000 

16,000 

16,000 

VEHICLE  MAINTENANCE  SHOP 

20,000 

20,000 

20,000 

20,000 

TOTAL  FORT  BLISS 

219,400 

219, 400 

219,400 

219,400 

FORT  HOOD,  TEXAS 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

6,700 

6,700 

6,700 

6,700 

URBAN  ASSAULT  COURSE 

2,400 

2,400 

2,400 

2,400 

VEHICLE  MAINTENANCE  SHOP 

23,000 

23,000 

23,000 

23,000 

TOTAL  FORT  HOOD,  TEXAS 

32,100 

32,100 

32,100 

32,100 

FORT  SAM  HOUSTON,  TEXAS 

ACCESS  CONTROL  POINT  AND  ROAD  IMPROVEMENTS 

10,800 

10,800 

10,800 

10,800 

GENERAL  INSTRUCTION  BUILDING 

9,000 

9,000 

9,000 

9,000 

TOTAL  FORT  SAM  HOUSTON,  TEXAS 

19,800 

19,800 

19,800 

19,800 

**ARMY 

271,300 

271,300 

271,300 

271,300 

ARMY  NATIONAL  GUARD 

AUSTIN 

ARMED  FORCES  RESERVE  CENTER 

16,500 

16,500 

16,500 

FIELD  MAINTENANCE  SHOP,  JOINT 

5,700 

5,700 

5,700 

TOTAL  AUSTIN 

22,200 

22,200 

22,200 

ARMY  RESERVE 

AUSTIN 

ARMED  FORCES  RESERVE  CENTER/AMSA 

20,000 

20,000 

20,000 

TOTAL  AUSTIN 

20,000 

20,000 

20,000 

FORT  BLISS 

ARMY  RESERVE  CENTER 

9,500 

9,500 

9,500 

TOTAL  FORT  BLISS 

9,500 

9,500 

9,500 

HOUSTON 

ARMY  RESERVE  CENTER/LAND 

24,000 

24,000 

24,000 

TOTAL  HOUSTON 

24,000 

24,000 

24,000 

SAN  ANTONIO 

ARMY  RESERVE  CENTER 

20,000 

20,000 

20,000 

TOTAL  SAN  ANTONIO 

20,000 

20,000 

20,000 

**ARMY  RESERVE 

73,500 

73,500 

73,500 

NAVY 

CORPUS  CHRISTI 

OPERATIONAL  FACILITIES  FOR  T-6 

19,764 

19,  764 

19,764 

19,764 

TOTAL  CORPUS  CHRISTI 

19,764 

19,764 

19,764 

19,764 

NAVY  RESERVE 

SAN  ANTONIO 

RESERVE  TRAINING  CENTER 

2,210 

2,210 

2,210 

TOTAL  SAN  ANTONIO 

2,210 

2,210 

2,210 

State  -  145 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction 

Total  Obligational 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  FORCE 

DYESS  AFB 

C-130J  ALTER  HANGAR 

4,500 

4,500 

4,500 

4,500 

TOTAL  DYESS  AFB 

4,500 

4,500 

4,500 

4, 500 

GOODFELLOW  AFB 

JOINT  INTEL  TECH  TRNG  EAC,  PH  1  (TEI) 
STUDENT  DORMITORY  (100  RM) 

18,400 

14,000 

18,400 

14,000 

18,400 

14,000 

18,400 

14,000 

TOTAL  GOODFELLOW  AFB 

32,400 

32,400 

32,400 

32,400 

LACKLAND  AFB 

BMT  SATELLITE  CLASSROOM/DINING  FAC 
EVASION,  CONDUCT  AFTER  CAPTURE  TRNG 
RECRUIT  DORMITORY  2,  PHASE  2 

32,000 

4,879 

77,000 

32,000 

4,879 

77,000 

32,000 

4,879 

77,000 

32,000 

4,879 

77,000 

TOTAL  LACKLAND  AFB 

113,879 

113,879 

113,879 

113,879 

**AIR  FORCE 

150,779 

150,779 

150,779 

150,779 

AIR  FORCE  RESERVE 

LACKLAND  AFB 

C-5  GROUND  TRAINING  SCHOOLHOUSE  ADDITION 

1,500 

1,500 

1,500 

TOTAL  LACKLAND  AFB 

1,500 

1,500 

1,500 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  BLISS 

HEALTH  AND  DENTAL  CLINIC 

HOSPITAL  REPLACEMENT  PHASE  1 

30,295 

175,975 

30,295 
86, 975 

30,295 
86,  975 

30,295 
86,  975 

TOTAL  FORT  BLISS 

206,270 

117,270 

117,270 

117,270 

LACKLAND  AFB 

AMBULATORY  CARE  CENTER,  PHASE  1 

DENTAL  CLINIC  REPLACEMENT 

72, 610 
29,318 

72,610 

29,318 

72, 610 
29,318 

72,610 

29,318 

TOTAL  LACKLAND  AFB 

101,928 

101,928 

101,928 

101,928 

**TRICARE  MANAGEMENT  ACTIVITY 

308,198 

219, 198 

219,198 

219, 198 

DEFENSE  LOGISTICS  AGENCY 

FORT  HOOD,  TEXAS 

ALTER  FUEL  PUMP  HOUSE  AND  FILL  STAND 

3,000 

3,000 

3,000 

3,000 

TOTAL  FORT  HOOD,  TEXAS 

3,000 

3,000 

3,000 

3,000 

**TEXAS 

753,041 

763,451 

763,451 

763, 451 

UTAH 

ARMY 

DUGWAY  PROVING  GROUND 

WATER  TREATMENT  SYSTEMS 

25,000 

25,000 

25,000 

25,000 

TOTAL  DUGWAY  PROVING  GROUND 

25,000 

25,000 

25,000 

25,000 

AIR  FORCE 

HILL  AFB 

F-22A  RADAR  CROSS  SECTION  TESTING  FAC 

21,053 

21,053 

21,053 

21,053 

TOTAL  HILL  AFB 

21,053 

21,053 

21,053 

21,053 

AIR  FORCE  RESERVE 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 


Inside 

the  United  States 

($ 

Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State/Component/ Installation 

Amount 

Appn  Amount 

Amount 

Amount 

HILL  AFB 

RESERVE  SQUAD  OPS/AMU  EACILITY 

3,200 

3,200 

3,200 

TOTAL  HILL  AEB 

3,200 

3,200 

3,200 

NATIONAL  SECURITY  AGENCY 

CAMP  WILLIAMS 

IC  CNCI  DATA  CENTER  1 

800,000 

800,000 

800,000 

800,000 

TOTAL  CAMP  WILLIAMS 

800,000 

800,000 

800,000 

800,000 

**UTAH 

846,053 

849,253 

849, 253 

849,253 

VIRGINIA 

ARMY 

FORT  A.P.  HILL 

AUTOMATED  INFANTRY  PLATOON  BATTLE  COURSE 

4,  900 

4,900 

4,  900 

4,  900 

FIELD  TRAINING  AREA 

9,000 

9,000 

9,000 

9,000 

TRAINING  AIDS  CENTER 

9,100 

9, 100 

9,100 

9, 100 

TOTAL  FORT  A.P.  HILL 

23,000 

23,000 

23,000 

23,000 

FORT  BELVOIR 

FLIGHT  CONTROL  TOWER 

8,400 

8,400 

8,400 

8,400 

ROAD  AND  ACCESS  CONTROL  POINT 

9,500 

9,500 

9,500 

9,500 

ROAD  AND  INFRASTRUCTURE  IMPROVEMENTS 

20,000 

20,000 

20,000 

20,000 

TOTAL  FORT  BELVOIR 

37,900 

37,900 

37, 900 

37,900 

**ARMY 

60,900 

60,900 

60,900 

60,900 

ARMY  NATIONAL  GUARD 

FORT  PICKETT 

REGIONAL  TRAINING  INSTITUTE  PH2 

32,000 

32,000 

32,000 

TOTAL  FORT  PICKETT 

32,000 

32,000 

32,000 

NAVY 

LITTLE  CREEK 

NAVAL  CONSTRUCTION  DIVISION  OPERATIONS  FAC 

13,095 

13,095 

13,095 

13,095 

TOTAL  LITTLE  CREEK 

13,095 

13,095 

13,095 

13,095 

NORFOLK 

E-2D  TRAINER  FACILITY 

11,737 

11,737 

11,737 

11,737 

FACILITY  UPGRADES  FOR  E-2D  PROGRAM 

6,402 

6,  402 

6,402 

6,  402 

TOTAL  NORFOLK 

18,139 

18,139 

18,139 

18,139 

PORTSMOUTH 

SHIP  REPAIR  PIER  REPLACEMENT 

226, 969 

226, 969 

226, 969 

226, 969 

TOTAL  PORTSMOUTH 

226, 969 

226, 969 

226, 969 

226, 969 

QUANTICO 

AIRCRAFT  TRAINER 

3,170 

3,170 

3,170 

3,170 

BATTALION  TRAINING  FACILITY  -  MSGBN 

10,340 

10,340 

10,340 

10,340 

DINING  FACILITY  -  TBS 

14,780 

14,780 

14,780 

14,780 

MC  INFORMATION  OPERATIONS  CENTER  -  MCIOC 

29, 620 

29, 620 

29,  620 

29, 620 

SOUTH  MAINSIDE  ELECTRICAL  SUBSTATION 

15,270 

15,270 

15,270 

15,270 

STUDENT  QUARTERS  -  TBS  (PHASE  4) 

32,060 

32,060 

32,060 

32,060 

TOTAL  QUANTICO 

105,240 

105,240 

105,240 

105,240 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**WAVY 

363,443 

363,443 

363,443 

363,443 

NAVY  RESERVE 

OCEANA  NAVAL  AIR  STATION 

C-40  HANGAR 

30,400 

30,400 

30,400 

TOTAL  OCEANA  NAVAL  AIR  STATION 

30,400 

30,400 

30,400 

AIR  FORCE 

LANGLEY  AFB 

WEST  &  LASALLE  GATES  FORCE  PROTECTION/ACCESS 

10,000 

10,000 

10,000 

10,000 

TOTAL  LANGLEY  AFB 

10,000 

10,000 

10,000 

10,000 

WASHINGTON  HEADQUARTERS  SERVICE 

PENTAGON 

PENTAGON  ELECTRICAL  UPGRADE 

19,272 

19,272 

19,272 

19,272 

SECONDARY  UNINTERRUPTIBLE  POWER  RAVEN  ROCK 

8,400 

8,400 

8,400 

8,400 

TOTAL  PENTAGON 

27,672 

27,672 

27,672 

27,672 

SPECIAL  OPERATIONS  COMMAND 

DAM  NECK 

SOF  OPERATIONS  FACILITY  INC  III 

15, 967 

15,967 

15, 967 

TOTAL  DAM  NECK 

15,967 

15, 967 

15,967 

LITTLE  CREEK 

SOF  SUPPORT  ACTIVITY  OPERATION  FACILITY 

18, 669 

18,669 

18, 669 

18, 669 

TOTAL  LITTLE  CREEK 

18, 669 

18,669 

18, 669 

18, 669 

♦♦SPECIAL  OPERATIONS  COMMAND 

18,669 

34, 636 

34,636 

34, 636 

MISSILE  DEFENSE  AGENCY 

DAHLGREN 

AEGIS  BMD  FACILITY  EXPANSION 

24,500 

24,500 

24, 500 

24,500 

TOTAL  DAHLGREN 

24,500 

24,500 

24,500 

24,500 

♦♦VIRGINIA 

505,184 

583,551 

583,551 

583,551 

WASHINGTON 

ARMY 

FORT  LEWIS 

ANIMAL  BUILDING 

3,050 

3,050 

3,050 

3,050 

BRIGADE  COMPLEX,  INC  4 

102,000 

102,000 

102,000 

LIVE  FIRE  EXERCISE  SHOOTHOUSE 

2,550 

2,550 

2,550 

2,550 

MODIFIED  RECORD  FIRE  RANGE 

4,100 

4,100 

4,100 

4,100 

TOTAL  FORT  LEWIS 

9,700 

111,700 

111,700 

111,700 

NAVY 

BANGOR 

LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

87,292 

87,292 

87,292 

TOTAL  BANGOR 

87,292 

87,292 

87,292 

BREMERTON 

CVN  MAINTENANCE  PIER  REPLACEMENT  (INC  2) 

69,064 

69,064 

69,064 

ENCLAVE  FENCING/  PARKING,  SILVERDALE  WA 

108, 939 

67,419 

67,419 

67,419 

TOTAL  BREMERTON 

108,939 

136, 483 

136, 483 

136,483 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 

Inside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

SPOKANE 

JNT  PERS  RECOVERY  AGENCY  SPECIALIZED  SERE  TRA 

12,707 

12,707 

12,707 

12,707 

TOTAL  SPOKANE 

12,707 

12,707 

12,707 

12,707 

**NAVY 

121,646 

236, 482 

236, 482 

236, 482 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  LEWIS 

HEALTH  AND  ENTAL  CLINIC 

15, 636 

15, 636 

15, 636 

15,636 

TOTAL  FORT  LEWIS 

15,636 

15, 636 

15,636 

15, 636 

SPECIAL  OPERATIONS  COMMAND 

FORT  LEWIS 

SOF  SUPPORT  COMPANY  FACILITY 

14,500 

14,500 

14,500 

14,500 

TOTAL  FORT  LEWIS 

14,500 

14,500 

14,500 

14, 500 

DEFENSE  LOGISTICS  AGENCY 

FAIRCHILD  AFB 

REPLACE  FUEL  DISTRIBUTION  SYSTEM 

7,500 

7,500 

7,500 

7,500 

TOTAL  FAIRCHILD  AFB 

7,500 

7,500 

7,500 

7,500 

**WASHINGTON 

168,982 

385,818 

385,818 

385,818 

WISCONSIN 

ARMY  RESERVE 

FORT  MCCOY 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

25,000 

25,000 

25,000 

TOTAL  FORT  MCCOY 

25,000 

25,000 

25,000 

**WISCONSIN 

25,000 

25,000 

25,000 

WYOMING 

AIR  FORCE 

F.  E.  WARREN  AFB 

ADAL  MISSILE  SERVICE  COMPLEX 

9, 100 

9,100 

9, 100 

9, 100 

TOTAL  F.  E.  WARREN  AFB 

9, 100 

9,100 

9, 100 

9, 100 

**WYOMING 

9,100 

9, 100 

9, 100 

9, 100 

State  -  149 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Inside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


Totals 


Army 

2,865,350 

3,701,560 

3,701,560 

3,701,560 

Navy 

2,936,559 

3,121,793 

3,121,793 

3,121,793 

Air  Force 

644,169 

778,069 

778,069 

778,069 

Defense-Wide 

FAMILY  HOUSING 

2,053,214 

{2,859} 

2,438,422 

(2,859} 

2,438,422 

(2,859} 

2,438,422 

{2,859} 

Inside  the  United  States 

FAMILY  HOUSING 

8,499,292 

(2,859} 

10,039,844 

{2,859} 

10,039,844 

(2,859} 

10,039,844 

{2,859} 

State  -  150 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AFGHANISTAN 

ARMY 

BAGRAM  AIR  BASE,  AFGHANISTAN 

APS  COMPOUND 

38,000 

38,000 

38,000 

38,000 

AVIATION  SUPPORT  FACILITY 

2,600 

2,600 

2,600 

2,  600 

BARRACKS 

18,500 

18,500 

18,500 

18,500 

COALITION  OPERATION  CENTER 

49,000 

49,000 

49,000 

49,000 

COMMAND  AND  CONTROL  EACILITY 

38,000 

38,000 

38,000 

38,000 

FUEL  SYSTEM  PH  6 

12,000 

12,000 

12,000 

12,000 

FUEL  SYSTEM  PH  7 

5,000 

5,000 

5,000 

5,000 

PERIMETER  FENCE  AND  GUARD  TOWERS 

7,000 

7,000 

7,000 

7,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

170,100 

170,100 

170,100 

170,100 

AIR  FORCE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

PASSENGER  TERMINAL 

22,000 

22,000 

22,000 

22,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

22,000 

22,000 

22,000 

22,000 

** AFGHANI STAN 

192,100 

192,100 

192,100 

192,100 

BAHRAIN  ISLAND 

NAVY 

SW  ASIA 

WATERFRONT  DEVELOPMENT  PHASE  2 

41,526 

41,526 

41,526 

41,526 

TOTAL  SW  ASIA 

41,526 

41,526 

41,526 

41, 526 

**BAHRAIN  ISLAND 

41,526 

41,526 

41,526 

41,526 

BELGIUM 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

BRUSSELS 

REPLACE  ELEMENTARY  SCHOOL  (SHAPE) 

38,124 

38,124 

38,124 

38,124 

TOTAL  BRUSSELS 

38,124 

38,124 

38,124 

38,124 

**BELGIUM 

38,124 

38,124 

38,124 

38,124 

GERMANY 

ARMY 

AN S BACH 

BARRACKS 

17,500 

17,500 

17,500 

17,500 

BARRACKS 

14,200 

14,200 

14,200 

14,200 

TOTAL  ANSBACH 

31,700 

31,700 

31,700 

31,700 

KLEBER  KASERNE 

BARRACKS 

20,000 

20,000 

20,000 

20,000 

TOTAL  KLEBER  KASERNE 

20,000 

20,000 

20,000 

20,000 

LANDSTUHL 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

25,000 

25,000 

25,000 

25,000 

TOTAL  LANDSTUHL 

25,000 

25,000 

25,000 

25,000 

**ARMY 

76,700 

76,700 

76,700 

76,700 

***FAMILY  HOUSING*** 


State  -  151 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active , 
Specified 

Guard  and  Reserve  Forces 
Outside  the  United  States 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY 

BAUMHOLDER 

EAMILY  HOUSING  REPLACEMENT 

CONSTRU (138 

UNITS) 

{18,000} 

1 

[18,000} 

{18,000} 

{18,000} 

TOTAL  BAUMHOLDER 

FAMILY  HOUSING 

(18,000} 

1 

[18,000} 

{18,000} 

{18,000} 

WEISBADEN 

FAMILY  HOUSING  REPLACEMENT 

FAMILY  HOUSING  REPLACEMENT 
FAMILY  HOUSING  REPLACEMENT 

CONST  INC  2 
CONST  INC  2 
CONST  INC  2 

{10,000} 

{11,000} 

{11,000} 

1 

1 

1 

[10,000} 

[11,000} 

[11,000} 

{10,000} 

{11,000} 

{11,000} 

{10,000} 

{11,000} 

{11,000} 

TOTAL  WEISBADEN 

FAMILY  HOUSING 

{32,000} 

1 

[32,000} 

{32,000} 

{32,000} 

**ARMY 

{50,000} 

1 

[50,000} 

{50,000} 

{50,000} 

AIR  FORCE 

RAMSTEIN  AB 

CONSTRUCT  AGE  MAINT  COMPLEX 

CONTINGENCY  RESPONSE  GROUP  COMMAND 

11,500 

23,200 

11,500 

23,200 

11,500 

23,200 

11,500 

23,200 

TOTAL  RAMSTEIN  AB 

34,700 

34,700 

34,700 

34,700 

SPANGDAHLEM  AB 

FITNESS  CTR 

23,500 

23,500 

23,500 

23,500 

TOTAL  SPANGDAHLEM  AB 

23,500 

23,500 

23,500 

23,500 

**AIR  FORCE 

58,200 

58,200 

58,200 

58,200 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

KAISERLAUTERN  AB 

KAISERSLAUTERN  COMPLEX-PHASE  1 

KAISERSLAUTERN  HS  REPLACE  SCHOOL 

19,380 

74,165 

19,380 

74,165 

19,380 

74,165 

19,380 

74,165 

TOTAL  KAISERLAUTERN  AB 

93,545 

93,545 

93,545 

93,545 

WEISBADEN 

WIESBADEN  HS  NEW  CAFETERIA  AND  KITCHEN 

5,379 

5,379 

5,379 

5,379 

TOTAL  WEISBADEN 

5,379 

5,379 

5,379 

5,379 

**DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

98, 924 

98, 924 

98, 924 

98, 924 

**GERMANY 

FAMILY  HOUSING 

233,824 

{50,000} 

233,824 

(50,000} 

233,824 

(50,000} 

233,824 

(50,000 

GREECE 

DEFENSE  LOGISTICS  AGENCY 

SOUDA  BAY 

FUEL  STORAGE  TANKS  &  PIPELINE  RPL 

24,000 

24,000 

24,000 

24,000 

TOTAL  SOUDA  BAY 

24,000 

24,000 

24,000 

24,000 

**GREECE 

24,000 

24,000 

24,000 

24,000 

GUAM 

ARMY  NATIONAL  GUARD 

BARRIGADA 

READINESS  CENTER 

30,000 

30,000 

30,000 

TOTAL  BARRIGADA 

30,000 

30,000 

30,000 

State  -  152 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AIR  FORCE 

ANDERSEN  AFB 

COMMANDO  WARRIOR  OPERATIONS  FAC 

4,200 

4,200 

4,200 

4,200 

NW  FIELD  ATFP  PERIMETER  FENCE  AND  ROAD 

4,752 

4,752 

4,752 

4,752 

NW  FIELD  COMBAT  SPT  VEHICLE  MAINT  FAC 

15,500 

15,500 

15,500 

15,500 

STRIKE  FOL  ELECTRICAL  INFRASTRUCTURE 

33,750 

33,750 

33,750 

33,750 

TOTAL  ANDERSEN  AFB 

58,202 

58,202 

58,202 

58,202 

DEFENSE  LOGISTICS  AGENCY 

AGANA  NAVAL  AIR  STATION 

REPLACE  GAS  CYLANDER  STORAGE  FACILITY 

4,  900 

4,900 

4,  900 

4,900 

TOTAL  AGANA  NAVAL  AIR  STATION 

4,900 

4,900 

4,900 

4,900 

**GUAM 

63,102 

93,102 

93,102 

93,102 

GUANTANAMO  BAY,  CUBA 

DEFENSE  LOGISTICS  AGENCY 

GUANTANAMO  BAY 

REPLACE  FUEL  STORAGE  TANKS 

12,500 

12,500 

12,500 

12,500 

TOTAL  GUANTANAMO  BAY 

12,500 

12,500 

12,500 

12,500 

**GUANTANAMO  BAY,  CUBA 

12,500 

12,500 

12,500 

12,500 

ITALY 

ARMY 

VICENZA 

BDE  COMPLEX  -  BARRACKS/COMMUNITY,  INCR  3 

22,500 

22,500 

22,500 

BDE  COMPLEX  -  OPERATIONS  SPT  FAC,  INCR  3 

23,500 

23,500 

23,500 

TOTAL  VICENZA 

46,000 

46,000 

46,000 

AIR  FORCE 

SIGONELLA 

GLOBAL  HAWK  AIRCRAFT  MAINT  AND  OPS  COMPLEX 

31,300 

31,300 

31,300 

31,300 

TOTAL  SIGONELLA 

31,300 

31,300 

31,300 

31, 300 

** ITALY 

31,300 

77,300 

77,300 

77, 300 

JAPAN 

ARMY 

OKINAWA 

TRAINING  AIDS  CENTER 

6,000 

6,000 

6,000 

6,000 

TOTAL  OKINAWA 

6,000 

6,000 

6,000 

6,000 

SAGAMIHARA 

TRAINING  AIDS  CENTER 

6,000 

6,000 

6,000 

6,000 

TOTAL  SAGAMIHARA 

6,000 

6,000 

6,000 

6,000 

**ARMY 

12,000 

12,000 

12,000 

12,000 

** JAPAN 

12,000 

12,000 

12,000 

12,000 

KOREA 

ARMY 


State  -  153 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

CAMP  HUMPHREYS 

EIRE  STATIONS 

13,200 

13,200 

13,200 

13,200 

VEHICLE  MAINTENANCE  SHOP 

19,000 

19,000 

19,000 

19,000 

VEHICLE  MAINTENANCE  SHOP 

18,000 

18,000 

18,000 

18,000 

TOTAL  CAMP  HUMPHREYS 

50,200 

50,200 

50,200 

50,200 

***FAMILY  HOUSING*** 

NAVY 

PUSAN 

CONSTR  CHINHAE  WELCOME  CTR/WAREHOUSE 

{4,376} 

{4,376} 

{4,376} 

(4, 376] 

TOTAL  PUSAN 

FAMILY  HOUSING 

(4,376} 

{4,376} 

{4,376} 

(4,376] 

DEFENSE  INTELLIGENCE  AGENCY 

K-16  AIRFIELD 

CONVERT  WAREHOUSES 

5,050 

5,050 

5,050 

5,050 

TOTAL  K-16  AIRFIELD 

5,050 

5,050 

5,050 

5,050 

DEFENSE  LOGISTICS  AGENCY 

OSAN  AB 

REPLACE  HYDRANT  FUEL  SYSTEM 

28,000 

28,000 

28,000 

28,000 

TOTAL  OSAN  AB 

28,000 

28,000 

28,000 

28,000 

** KOREA 

83,250 

83,250 

83,250 

83,250 

FAMILY  HOUSING 

(4,376} 

{4,376} 

{4,376} 

(4, 376] 

KUWAIT 

ARMY 

CAMP  ARIFJAN,  KUWAIT 

APS  WAREHOUSES 

82,000 

82,000 

82,000 

82,000 

TOTAL  CAMP  ARIFJAN,  KUWAIT 

82,000 

82,000 

82,000 

82,000 

** KUWAIT 

82,000 

82,000 

82,000 

82,000 

MARIANA  ISLANDS 

NAVY 

GUAM 

AAFB  NORTH  RAMP  PARKING  (PHASE  1) 

88,797 

88,797 

88,797 

88,797 

AAFB  NORTH  RAMP  UTILITIES  (PHASE  1) 

21,500 

21,500 

21,500 

21,500 

APRA  HARBOR  WHARVES  IMP.  (PHASE  1) 

167,033 

167,033 

167,033 

167,033 

CONSOLIDATED  SLC  TRAINING  &  CSS-15  HQ 

FAC 

45,309 

45,309 

45,309 

45,309 

DEFENSE  ACCESS  ROAD  IMPROVEMENTS 

48,860 

48,860 

48,860 

48,860 

MILITARY  WORKING  DOG  RELOCATION,  APRA 

HARBOR 

27,070 

27,070 

27,070 

27,070 

TORPEDO  EXERCISE  SUPPORT  BUILDING 

15,627 

15,627 

15, 627 

15,627 

TOTAL  GUAM 

414,196 

414,196 

414,196 

414,196 

***FAMILY  HOUSING*** 

NAVY 

GUAM 

REPLACE  GUAM  N.  TIPALAO  PH  III 

{20,730} 

{20,730} 

{20,730} 

(20,730] 

TOTAL  GUAM 

FAMILY  HOUSING 

{20,730} 

{20,730} 

{20,730} 

(20,730] 

TRICARE  MANAGEMENT  ACTIVITY 


State  -  154 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active , 
Specified 

Guard  and  Reserve  Forces 

Outside  the  United  States 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

GUAM 

HOSPITAL  REPLACEMENT  PH  I 

259,156 

259,156 

259,156 

259, 156 

TOTAL  GUAM 

259, 156 

259,156 

259, 156 

259,  156 

**MARIANA  ISLANDS 

FAMILY  HOUSING 

673,352 

{20,730} 

673,352 

(20,730} 

673,352 

{20,730} 

673,352 

{20,730 

QATAR 

AIR  FORCE 

AL  UDEID,  QATAR 

BLATCHFORD-PRESTON  COMPLEX  PH  II 

60,000 

60,000 

60,000 

60,000 

TOTAL  AL  UDEID,  QATAR 

60,000 

60,000 

60,000 

60,000 

** QATAR 

60,000 

60,000 

60,000 

60,000 

OMAN 

AIR  FORCE 

AL  MUSANNAH  AB 

AIRLIFT  RAMP  AND  FUEL  FACILITIES 

WAR  RESERVE  MATERIAL  COMPOUND 

69,000 

47,000 

69,000 

47,000 

69,000 

47,000 

69,000 

47,000 

TOTAL  AL  MUSANNAH  AB 

116,000 

116,000 

116,000 

116,000 

**OMAN 

116,000 

116,000 

116,000 

116,000 

PUERTO  RICO 

ARMY  RESERVE 

CAGUAS 

ARMY  RESERVE  CENTER/LAND 

12,400 

12,400 

12,400 

TOTAL  CAGUAS 

12,400 

12,400 

12,400 

**PUERTO  RICO 

12,400 

12,400 

12,400 

SPAIN 

NAVY 

ROTA 

RECEPTION  AIRFIELD  FACILITIES 

26,278 

26,278 

26,278 

26,278 

TOTAL  ROTA 

26,278 

26,278 

26,278 

26,278 

**SPAIN 

26,  278 

26,278 

26,278 

26,278 

TURKEY 

AIR  FORCE 

INCIRLIK  AB 

CONSTRUCT  CONSOLIDATED  COMMUNITY  CTR 

9,200 

9,200 

9,200 

9,200 

TOTAL  INCIRLIK  AB 

9,200 

9,200 

9,200 

9,200 

**TURKEY 

9,200 

9,200 

9,200 

9,200 

UNITED  KINGDOM 

TRICARE  MANAGEMENT  ACTIVITY 

ROYAL  AIR  FORCE  ALCONBURY 
MEDICAL/DENTAL  CLINIC  REPLACEMENT 

14,227 

14,227 

14,227 

14,227 

State  -  155 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 


State/Component/ Installation 

($  Thousands) 

Auth 

Amount 

Auth  for 
Appn  Amount 

Data  as  of  MAY 

Appn 

Amount 

2009 

TOA 

Amount 

TOTAL  ROYAL  AIR  FORCE  ALCOWBURY 

14,227 

14,227 

14,227 

14,227 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

ROYAL  AIR  FORCE  LAKENHEATH 

LIBERTY  IS  -  GYMNASIUM 

4,509 

4,509 

4,509 

4, 509 

TOTAL  ROYAL  AIR  FORCE  LAKENHEATH 

4,509 

4,509 

4,509 

4,509 

NATIONAL  SECURITY  AGENCY 

MENWITH  HILL  STATION 

MHS  PSC  CONSTRUCTION 

37,588 

37,588 

37,588 

37,588 

TOTAL  MENWITH  HILL  STATION 

37,588 

37,588 

37,588 

37,588 

DEFENSE  LOGISTICS  AGENCY 

RAF  MILDENHALL 

CONNECT  FUEL  TANK  DISTRIBUTION  PIPE  LN 

4,700 

4,700 

4,700 

4,700 

TOTAL  RAF  MILDENHALL 

4,700 

4,700 

4,700 

4,700 

**UNITED  KINGDOM 

61,024 

61,024 

61,024 

61,024 

VIRGIN  ISLANDS 

ARMY  NATIONAL  GUARD 

ST.  CROIX 

REGIONAL  TRAINING  INSTITUTE  PHI 

20,000 

20,000 

20,000 

TOTAL  ST.  CROIX 

20,000 

20,000 

20,000 

**VIRGIN  ISLANDS 

20,000 

20,000 

20,000 

DJIBOUTI 

NAVY 

CAMP  LEMONIER,  DJIBOUTI 

AMMO  SUPPLY  POINT 

21, 689 

21, 689 

21, 689 

21,689 

FIRE  STATION 

4,772 

4,772 

4,772 

4,772 

INTERIOR  PAVED  ROADS  PHASE  A 

7,275 

7,275 

7,275 

7,275 

SECURITY  FENCING  I 

8,109 

8,109 

8,109 

8,109 

TOTAL  CAMP  LEMONIER,  DJIBOUTI 

41,845 

41,845 

41,845 

41,845 

**DJIBOUTI 

41,845 

41,845 

41,845 

41,845 

COLUMBIA 

AIR  FORCE 

PALANQUERO  AB 

PALANQUERO  AB  DEVELOPMENT 

46,000 

46,000 

46,000 

46,000 

TOTAL  PALANQUERO  AB 

46,000 

46,000 

46,000 

46,000 

**COLUMBIA 

46,000 

46,000 

46,000 

46,000 

State  -  156 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


Totals 


Army 

FAMILY  HOUSING 

391,000 

{50,000} 

499, 400 
{50,000} 

499, 400 
{50,000} 

499, 400 
{50,000} 

Navy 

FAMILY  HOUSING 

523,845 

(25,106} 

523,845 

{25,106} 

523,845 

{25,106} 

523,845 

{25,106} 

Air  Force 

400,902 

400, 902 

400, 902 

400,902 

Defense-Wide 

531,678 

531,678 

531,678 

531,678 

Specified  Outside  the  United  States 

FAMILY  HOUSING 

1,847,425 
(75, 106} 

1,955,825 

{75,106} 

1,955,825 

{75,106} 

1,955,825 

{75,106} 

State  -  157 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

{$  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

WORLDWIDE  UNSPECIFIED 

USA-121:  Fort  Gillem,  GA 

ARMY 

91,522 

91,522 

91,522 

91, 522 

TOTAL  USA-121:  Fort  Gillem,  GA 

91,522 

91,522 

91,522 

91, 522 

USA-222:  Fort  McPherson,  GA 

ARMY 

AIR  FORCE 

312,078 

369 

312,078 

369 

312,078 

369 

312,078 

369 

TOTAL  USA-222:  Fort  McPherson,  GA 

312,447 

312,447 

312,447 

312,447 

PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

ARMY 

AIR  FORCE 

86,182 

29,830 

86, 182 
29,830 

86,182 

29,830 

86, 182 
29,  830 

TOTAL  PROGRAM  MANAGEMENT  VARIOUS 

LOCATIONS 

116,012 

116,012 

116,012 

116, 012 

USA-223:  Fort  Monmouth,  NJ 

ARMY 

581, 917 

581,917 

581,917 

581,917 

TOTAL  USA-223:  Fort  Monmouth,  NJ 

581, 917 

581, 917 

581, 917 

581, 917 

USA-224:  Fort  Hood,  TX 

ARMY 

17,979 

17,979 

17,979 

17,979 

TOTAL  USA-224:  Fort  Hood,  TX 

17,979 

17,979 

17,979 

17, 979 

USA-36:  Red  River  Army  Depot 

ARMY 

41, 999 

41,999 

41, 999 

41, 999 

TOTAL  USA-36:  Red  River  Army  Depot 

41,999 

41, 999 

41,999 

41,999 

USA-113:  Fort  Monroe,  VA 

ARMY 

153,049 

153,049 

153,049 

153,049 

TOTAL  USA-113:  Fort  Monroe,  VA 

153,049 

153,049 

153,049 

153,049 

USA-243:  Maneuver  Training 

ARMY 

310,869 

310,869 

310,869 

310,869 

TOTAL  USA-243:  Maneuver  Training 

310,869 

310,869 

310,869 

310,869 

USA-233:  RC  Transformation  in  AL 

ARMY 

47,633 

47,633 

47,633 

47,633 

TOTAL  USA-233:  RC  Transformation 

in 

AL 

47, 633 

47, 633 

47, 633 

47, 633 

USA-247:  RC  Transformation  in  AZ 

ARMY 

31,742 

31,742 

31,742 

31,742 

TOTAL  USA-247:  RC  Transformation 

in 

AZ 

31,742 

31,742 

31,742 

31,742 

USA-228:  RC  Transformation  in  AR 

ARMY 

58,515 

58,515 

58,515 

58, 515 

TOTAL  USA-228:  RC  Transformation 

in 

AR 

58,515 

58,515 

58,515 

58,515 

USA-240:  RC  Transformation  in  CA 

ARMY 

8,943 

8,  943 

8,  943 

8,  943 

TOTAL  USA-240:  RC  Transformation 

in 

CA 

8,  943 

8,  943 

8,  943 

8,  943 

USA-236:  RC  Transformation  in  CT 

ARMY 

42,150 

42,150 

42,150 

42,150 

State  -  158 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Name 

TOTAL  USA-236:  RC  Transformation 

in 

CT 

42,150 

42,150 

42,150 

42,150 

USA-164:  RC  Transformation  In  DE 

ARMY 

1,326 

1,326 

1,326 

1, 326 

TOTAL  USA-164:  RC  Transformation 

In 

DE 

1,326 

1,326 

1,326 

1,326 

USA-143:  RC  Transformation  in  GA 

ARMY 

19,035 

19,035 

19,035 

19,035 

TOTAL  USA-143:  RC  Transformation 

in 

GA 

19,035 

19,035 

19,035 

19,035 

USA-245:  RC  Transformation  in  IL 

ARMY 

661 

661 

661 

661 

TOTAL  USA-245:  RC  Transformation 

in 

IL 

661 

661 

661 

661 

USA-246:  RC  Transformation  in  IN 

ARMY 

137 

137 

137 

137 

TOTAL  USA-246:  RC  Transformation 

in 

IN 

137 

137 

137 

137 

USA-244:  RC  Transformation  in  lA 

ARMY 

80,944 

80,944 

80, 944 

80,944 

TOTAL  USA-244:  RC  Transformation 

in 

lA 

80,944 

80,944 

80,944 

80,944 

USA-178:  RC  Transformation  in  LA 

ARMY 

5,780 

5,780 

5,780 

5,780 

TOTAL  USA-178:  RC  Transformation 

in 

LA 

5,780 

5,780 

5,780 

5,780 

USA-230:  RC  Transformation  in  MD 

ARMY 

525 

525 

525 

525 

TOTAL  USA-230:  RC  Transformation 

in 

MD 

525 

525 

525 

525 

USA-202:  RC  Transformation  in  MA 

ARMY 

5,680 

5,  680 

5,  680 

5,680 

TOTAL  USA-202:  RC  Transformation 

in 

MA 

5,680 

5,  680 

5,680 

5,  680 

USA-235:  RC  Transformation  in  MI 

ARMY 

20,058 

20,058 

20,058 

20,058 

TOTAL  USA-235:  RC  Transformation 

in 

MI 

20,058 

20,058 

20,058 

20,058 

USA-250:  RC  Transformation  in  MT 

ARMY 

8,185 

8,185 

8,185 

8,185 

TOTAL  USA-250:  RC  Transformation 

in 

MT 

8,185 

8,185 

8,185 

8,185 

USA-251:  RC  Transformation  in  MT 

ARMY 

7,116 

7,116 

7,116 

7,116 

TOTAL  USA-251:  RC  Transformation 

in 

MT 

7,116 

7,116 

7,116 

7,116 

USA-241:  RC  Transformation  in  NE 

ARMY 

17,816 

17,816 

17,816 

17,816 

TOTAL  USA-241:  RC  Transformation 

in 

NE 

17,816 

17,816 

17,816 

17,816 

USA-219:  RC  Transformation  in  NH 

ARMY 

65 

65 

65 

65 

State  -  159 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 


($ 

Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Name 

TOTAL  USA-219:  RC  Transformation 

in 

NH 

65 

65 

65 

65 

USA-76:  RC  Transformation  in  NJ 

ARMY 

22, 950 

22,950 

22, 950 

22,950 

TOTAL  USA-76:  RC  Transformation  in  NJ 

22,950 

22,950 

22,950 

22,950 

USA-242:  RC  Transformation  in  NY 

ARMY 

2,704 

2,704 

2,704 

2,704 

TOTAL  USA-242:  RC  Transformation 

in 

NY 

2,704 

2,704 

2,704 

2,704 

USA-171:  RC  Transformation  in  NC 

ARMY 

19,328 

19,328 

19,328 

19,328 

TOTAL  USA-171:  RC  Transformation 

in 

NC 

19,328 

19,328 

19,328 

19,328 

USA-210:  RC  Transformation  in  ND 

ARMY 

12,323 

12,323 

12,323 

12,323 

TOTAL  USA-210:  RC  Transformation 

in 

ND 

12,323 

12,323 

12,323 

12,323 

USA-248:  RC  Transformation  in  OH 

ARMY 

33,532 

33,532 

33,532 

33,532 

TOTAL  USA-248:  RC  Transformation 

in 

OH 

33,532 

33,532 

33,532 

33,532 

USA-229  :  RC  Transformation  in  OK 

ARMY 

6,294 

6,294 

6,294 

6,  294 

TOTAL  USA-229  :  RC  Transformation 

1  in  OK 

6,294 

6,294 

6,294 

6,294 

USA-184:  RC  Transformation  in  OR 

ARMY 

125 

125 

125 

125 

TOTAL  USA-184:  RC  Transformation 

in 

OR 

125 

125 

125 

125 

USA-253:  RC  Transformation  in  PA 

ARMY 

20,892 

20,892 

20,892 

20,892 

TOTAL  USA-253:  RC  Transformation 

in 

PA 

20,892 

20,892 

20,892 

20,892 

USA-234:  RC  Transformation  in  PR 

ARMY 

339 

339 

339 

339 

TOTAL  USA-234:  RC  Transformation 

in 

PR 

339 

339 

339 

339 

USA-158:  RC  Transformation  in  RI 

ARMY 

19,596 

19,596 

19,596 

19,596 

TOTAL  USA-158:  RC  Transformation 

in 

RI 

19,596 

19,596 

19,596 

19,596 

USA-238:  RC  Transformation  in  TN 

ARMY 

15,024 

15,024 

15,024 

15,024 

TOTAL  USA-238:  RC  Transformation 

in 

TN 

15,024 

15,024 

15,024 

15,024 

USA-225:  RC  Transformation  in  TX 

ARMY 

95,620 

95, 620 

95,620 

95, 620 

TOTAL  USA-225:  RC  Transformation 

in 

TX 

95,620 

95, 620 

95,620 

95, 620 

USA-239:  RC  Transformation  in  VT 

ARMY 

3,265 

3,265 

3,265 

3,265 

State  -  160 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Oblige tional 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of  MAY 

2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Nome 

TOTAL  USA-239:  RC  Transformation  in  VT 

3,265 

3,265 

3,265 

3,265 

USA-232:  RC  Transformation  in  WA 

ARMY 

5,408 

5,  408 

5,408 

5,  408 

TOTAL  USA-232:  RC  Transformation  in  WA 

5,408 

5,  408 

5,408 

5,408 

USA-231:  RC  Transformation  in  WV 

ARMY 

64,665 

64, 665 

64,665 

64, 665 

TOTAL  USA-231:  RC  Transformation  in  WV 

64, 665 

64, 665 

64, 665 

64, 665 

USA-200:  RC  Transformation  in  WI 

ARMY 

1,604 

1,  604 

1,604 

1,  604 

TOTAL  USA-200:  RC  Transformation  in  WI 

1,  604 

1,604 

1,  604 

1,  604 

USA-193:  RC  Transformation  in  WY 

ARMY 

348 

348 

348 

348 

TOTAL  USA-193:  RC  Transformation  in  WY 

348 

348 

348 

348 

USA-40:  Army  Modular  Transformation 

ARMY 

20,004 

20,004 

20,004 

20,004 

TOTAL  USA-40:  Army  Modular  Transformation 

20,004 

20,004 

20,004 

20,004 

USA-40:  7th  SFG  to  Eglin  AEB 

ARMY 

AIR  FORCE 

8,000 

4,833 

8,000 

4,833 

8,000 

4,833 

8,000 

4,833 

TOTAL  USA-40:  7th  SFG  to  Eglin  AFB 

12,833 

12,833 

12,833 

12,833 

USA-46:  Single  Drill  SGT  School 

ARMY 

337 

337 

337 

337 

TOTAL  USA-46:  Single  Drill  SGT  School 

337 

337 

337 

337 

USA-167:  USAR  Command  and  Control  -  NE 

ARMY 

9,807 

9,807 

9,  807 

9,  807 

TOTAL  USA-167:  USAR  Command  and  Control  -  N 

9,  807 

9,807 

9,  807 

9,  807 

USA-131:  USAR  Command  and  Control  -SE 

ARMY 

2,490 

2,490 

2,490 

2,490 

TOTAL  USA-131:  USAR  Command  and  Control  -SE 

2,490 

2,490 

2,490 

2,490 

DoN-165:  MCLB  Barstow,  CA 

NAVY 

14,571 

14,571 

14,571 

14,571 

TOTAL  DoN-165:  MCLB  Barstow,  CA 

14,571 

14,571 

14,571 

14, 571 

DoN-172:  NWS  Seal  Beach,  Concord,  CA 

NAVY 

4,103 

4,103 

4,103 

4,103 

TOTAL  DoN-172:  NWS  Seal  Beach,  Concord,  CA 

4,103 

4,103 

4,103 

4,103 

DoN-68:  NAS  Atlanta,  GA 

NAVY 

3,760 

3,760 

3,760 

3,760 

TOTAL  DoN-68:  NAS  Atlanta,  GA 

3,760 

3,760 

3,760 

3,760 

DoN-126:  NSCS,  Athens,  GA 
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Obligational 

Authority  as 
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WAVY 

2,025 

2,025 

2,025 

2,025 

TOTAL  DoN-126:  NSCS,  Athens,  GA 

2,025 

2,025 

2,025 

2,025 

DoN-158:  NSA  New  Orleans,  LA 

NAVY 

22,246 

22,246 

22,246 

22,246 

TOTAL  DoN-158:  NSA  New  Orleans,  LA 

22,246 

22,246 

22,246 

22,246 

DoN-138:  NAS  Brunswick,  ME 

NAVY 

39,  267 

39,267 

39,  267 

39,267 

TOTAL  DoN-138:  NAS  Brunswick,  ME 

39,267 

39,267 

39,  267 

39,267 

DoN-157:  MCSA  Kansas  City,  MO 

NAVY 

9,  977 

9,  977 

9,  977 

9,  977 

TOTAL  DoN-157:  MCSA  Kansas  City,  MO 

9,  977 

9,  977 

9,  977 

9,  977 

DoN-2:  NS  Pascagoula,  MS 

NAVY 

218 

218 

218 

218 

TOTAL  DoN-2:  NS  Pascagoula,  MS 

218 

218 

218 

218 

DoN-84:  JRB  Willow  Grove  &  Cambria  Reg  AP 

NAVY 

AIR  FORCE 

41,658 

6,041 

41,658 

6,041 

41,658 

6,041 

41,658 

6,041 

TOTAL  DoN-84:  JRB  Willow  Grove  &  Cambria  Re 

47,699 

47,699 

47, 699 

47, 699 

DoN-168:  NS  Newport,  RI 

NAVY 

5,252 

5,252 

5,252 

5,252 

TOTAL  DoN-168:  NS  Newport,  RI 

5,252 

5,252 

5,252 

5,252 

DoN-32:  NAS  Ingleside,  NAS  Corpus  Christi 

NAVY 

26,727 

26,727 

26,727 

26,727 

TOTAL  DoN-32:  NAS  Ingleside,  NAS  Corpus  Chr 

26,727 

26,727 

26,727 

26,727 

DoN-74:  Engineering  Field  Div/Activity 

NAVY 

1 

1 

1 

1 

TOTAL  DoN-74:  Engineering  Field  Div/Activit 

1 

1 

1 

1 

USAF-56:  Eielson  AFB,  AK 

AIR  FORCE 

222 

222 

222 

222 

TOTAL  USAF-56:  Eielson  AFB,  AK 

222 

222 

222 

222 

USAF-89:  Kulis  AGS,  AK 

AIR  FORCE 

360 

360 

360 

360 

TOTAL  USAF-89:  Kulis  AGS,  AK 

360 

360 

360 

360 

USAF-36:  Fort  Smith  MAP  AGS,  AR 

AIR  FORCE 

345 

345 

345 

345 

TOTAL  USAF-36:  Fort  Smith  MAP  AGS,  AR 

345 

345 

345 

345 

USAF-81:  Beale  AFB,  CA 

AIR  FORCE 

166 

166 

166 

166 

TOTAL  USAF-81:  Beale  AFB,  CA 

166 

166 

166 

166 
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Authority  as 
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USAF083:  March  ARB,  CA 

AIR  FORCE 

2,839 

2,839 

2,839 

2,839 

TOTAL  USAF083:  March  ARB,  CA 

2,839 

2,839 

2,839 

2,839 

USAF-11:  Onizuka  AFS,  CA 

AIR  FORCE 

34,117 

34,117 

34,117 

34,117 

TOTAL  USAF-11:  Onizuka  AFS,  CA 

34,117 

34,117 

34,117 

34,117 

USAF-33:  Bradley  lAP,  AGS,  CT 

AIR  FORCE 

3,433 

3,  433 

3,433 

3,  433 

TOTAL  USAF-33:  Bradley  lAP,  AGS,  CT 

3,433 

3,433 

3,433 

3,433 

USAF-120:  Robins  AFB,  GA 

AIR  FORCE 

210 

210 

210 

210 

TOTAL  USAF-120:  Robins  AFB,  GA 

210 

210 

210 

210 

USAF-128:  Boise  Air  Terminal  AGS,  ID 

AIR  FORCE 

167 

167 

167 

167 

TOTAL  USAF-128:  Boise  Air  Terminal  AGS,  ID 

167 

167 

167 

167 

USAF-54:  Mountain  Home  AFB,  ID 

AIR  FORCE 

1,231 

1,231 

1,231 

1,231 

TOTAL  USAF-54:  Mountain  Home  AFB,  ID 

1,231 

1,231 

1,231 

1,231 

USAF-111:  Capital  AGS,  Springfield,  IL 

AIR  FORCE 

3,813 

3,813 

3,813 

3,813 

TOTAL  USAF-111:  Capital  AGS,  Springfield,  I 

3,813 

3,813 

3,813 

3,813 

USAF-55:  NAS  New  Orleans  ARS,  LA 

AIR  FORCE 

891 

891 

891 

891 

TOTAL  USAF-55:  NAS  New  Orleans  ARS,  LA 

891 

891 

891 

891 

USAF-63:  Andrews  AFB,  MD 

AIR  FORCE 

2,403 

2,403 

2,403 

2,403 

TOTAL  USAF-63:  Andrews  AFB,  MD 

2,403 

2,403 

2,403 

2,403 

USAF-129:  Martin  State  APT  AGS,  MD 

AIR  FORCE 

275 

275 

275 

275 

TOTAL  USAF-129:  Martin  State  APT  AGS,  MD 

275 

275 

275 

275 

USAF-44:  Otis  ANGB,  MA 

AIR  FORCE 

3,124 

3,124 

3,124 

3,124 

TOTAL  USAF-44:  Otis  ANGB,  MA 

3,124 

3,124 

3,124 

3, 124 

USAF-49:  W.  K.  Kellogg  AGS 

AIR  FORCE 

9,724 

9,724 

9,724 

9,724 

TOTAL  USAF-49:  W.  K.  Kellogg  AGS 

9,  724 

9,724 

9,724 

9,724 

USAF-77:  Key  Field  AGS,  MS 

AIR  FORCE 

1,236 

1,236 

1,236 

1,236 

TOTAL  USAF-77:  Key  Field  AGS,  MS 

1,236 

1,236 

1,236 

1,236 
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USAF-114:  Cannon  AFB,  NM 


AIR  FORCE 

62 

62 

62 

62 

TOTAL  USAF-114:  Cannon  AFB,  NM 

62 

62 

62 

62 

USAF-121:  Niagara  Falls  ARS,  NY 

AIR  FORCE 

2,498 

2,498 

2,498 

2,498 

TOTAL  USAE-121:  Niagara  Falls  ARS,  NY 

2,498 

2,498 

2,498 

2,498 

USAF-122:  Pope  AFB,  NC 

AIR  FORCE 

11,380 

11,380 

11,380 

11,380 

TOTAL  USAF-122:  Pope  AFB,  NC 

11,380 

11,380 

11,380 

11,380 

USAF-117:  Grand  Forks  AFB,  ND 

AIR  FORCE 

5,574 

5,574 

5,574 

5,574 

TOTAL  USAF-117:  Grand  Forks  AFB,  ND 

5,574 

5,574 

5,574 

5,574 

USAF-39:  Hector  lAP  AGS,  ND 

AIR  FORCE 

262 

262 

262 

262 

TOTAL  USAF-39:  Hector  lAP  AGS,  ND 

262 

262 

262 

262 

USAF-66:  Mansfield  Lahm  MAP  AGS,  OH 

AIR  FORCE 

1,086 

1,086 

1,086 

1,086 

TOTAL  USAF-66:  Mansfield  Lahm  MAP  AGS, 

OH 

1,086 

1,086 

1,086 

1,086 

USAF-47:  Springfield-Beckley  MPT  AGS,  OH 

AIR  FORCE 

1,225 

1,225 

1,225 

1,225 

TOTAL  USAE-47:  Springfield-Beckley  MPT 

AGS, 

1,225 

1,225 

1,225 

1,225 

USAF-79:  Portland  lAP  AGS,  OR 

AIR  FORCE 

17 

17 

17 

17 

TOTAL  USAF-79:  Portland  lAP  AGS,  OR 

17 

17 

17 

17 

USAF-60:  Nashville  lAP  AGS,  TN 

AIR  FORCE 

868 

868 

868 

868 

TOTAL  USAF-60:  Nashville  lAP  AGS,  TN 

868 

868 

868 

868 

USAF-50:  Ellington  Field  AGS,  TX 

AIR  FORCE 

538 

538 

538 

538 

TOTAL  USAF-50:  Ellington  Field  AGS,  TX 

538 

538 

538 

538 

USAF-99:  Lackland  AFB,  TX 

AIR  FORCE 

1,467 

1,467 

1,467 

1,467 

TOTAL  USAF-99:  Lackland  AFB,  TX 

1,467 

1,467 

1,467 

1,467 

USAF-113:  Hill  AFB,  UT 

AIR  FORCE 

319 

319 

319 

319 

TOTAL  USAE-113:  Hill  AFB,  UT 

319 

319 

319 

319 

USAF-112:  Richmond  AGS  Sandston,  VA 

AIR  FORCE 

5 

5 

5 

5 

TOTAL  USAF-112:  Richmond  AGS  Sandston, 

VA 

5 

5 

5 

5 
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USAF-84:  Fairchild  AFB,  WA 

AIR  FORCE 

461 

461 

461 

461 

TOTAL  USAF-84:  Fairchild  AFB,  WA 

461 

461 

461 

461 

E&T-64:  Combat  Service  Support  Center 

ARMY 

440,621 

440,621 

440,621 

440,621 

TOTAL  E&T-64:  Combat  Service  Support  Center 

440,621 

440, 621 

440,621 

440,621 

E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 

ARMY 

295 

295 

295 

295 

AIR  FORCE 

3,505 

3,505 

3,505 

3,505 

TOTAL  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt 

3,800 

3,  800 

3,800 

3,  800 

E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 

ARMY 

39 

39 

39 

39 

NAVY 

10 

10 

10 

10 

AIR  FORCE 

1,648 

1,648 

1,648 

1,648 

TOTAL  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary 

1,697 

1,  697 

1,697 

1,697 

E&T-14:  Jnt  Ctr  Excel  Religious  Trng  &  Ed 

NAVY 

944 

944 

944 

944 

AIR  FORCE 

40 

40 

40 

40 

TOTAL  E&T-14:  Jnt  Ctr  Excel  Religious  Trng 

984 

984 

984 

984 

E&T-52:  JSF  Initial  Flight  Training  Site 

NAVY 

827 

827 

827 

827 

AIR  FORCE 

61,089 

61,089 

61,089 

61,089 

TOTAL  E&T-52:  JSF  Initial  Flight  Training  S 

61,916 

61,916 

61,916 

61,916 

E&T-61:  Net  Fires  Center 

ARMY 

34,878 

34,878 

34,878 

34,878 

TOTAL  E&T-61:  Net  Fires  Center 

34,878 

34,878 

34,878 

34,878 

E&T-29:  Prime  Power  School 

ARMY 

4,190 

4,190 

4,190 

4,190 

TOTAL  E&T-29:  Prime  Power  School 

4,190 

4,190 

4,190 

4,190 

E&T-46:  Undergrad  Pilot  and  Nav  Training 

AIR  FORCE 

4,170 

4,170 

4,170 

4,170 

TOTAL  E&T-46:  Undergrad  Pilot  and  Nav  Train 

4,170 

4,170 

4,170 

4,170 

H&SA-132:  Misc  AE/NG  HQs  Leased  Locations 

ARMY 

14,554 

14,554 

14,554 

14,554 

AIR  FORCE 

7,663 

7,663 

7,663 

7,663 

TOTAL  H&SA-132:  Misc  AF/NG  HQs  Leased  Locat 

22,217 

22,217 

22,217 

22,217 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

ARMY 

6,829 

6,  829 

6,829 

6,  829 

NAVY 

3,032 

3,032 

3,032 

3,032 

AIR  FORCE 

1,755 

1,755 

1,755 

1,755 

NATIONAL  SECURITY  AGENCY 

3,093 

3,093 

3,093 

3,093 

DEFENSE  INTELLIGENCE  AGENCY 

306 

306 

306 

306 

DEFENSE  SECURITY  SERVICE 

4,819 

4,819 

4,819 

4,819 

TOTAL  H&SA-99:  Def ense/MilDep  Adjudication 

19,834 

19,834 

19,834 

19,  834 
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H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 


ARMY 

NAVY 

AIR  FORCE 

DEFENSE  INTELLIGENCE  AGENCY 

DEFENSE  SECURITY  SERVICE 

2,165 

17,507 

11,057 

13,714 

12,093 

2,165 

17,507 

11,057 

13,714 

12,093 

2,165 

17,507 

11,057 

13,714 

12,093 

2,165 
17,507 
11,057 
13, 714 
12,093 

TOTAL  H&SA-108:  MilDep  Invest  Agencies  &  Cl 

56,536 

56,536 

56,536 

56,536 

H&SA-69:  Misc  Army  leased  locations 

ARMY 

16,216 

16,216 

16,216 

16,216 

TOTAL  H&SA-69:  Misc  Army  leased  locations 

16,216 

16,216 

16,216 

16,216 

H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Locs 

ARMY 

WASHINGTON  HEADQUARTERS  SERVICE 

DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

28,142 

453,517 

25,821 

28,142 

453,517 

25,821 

28,142 

453,517 

25,821 

28,142 
453,517 
25, 821 

TOTAL  H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased 

507,480 

507,480 

507,480 

507,480 

H&SA-47:  Missile  and  Space  Def  Agencies 

ARMY 

MISSILE  DEFENSE  AGENCY 

180 

58,822 

180 

86,  622 

180 

86, 622 

180 

86, 622 

TOTAL  H&SA-47:  Missile  and  Space  Def  Agenci 

59,002 

86,  802 

86,802 

86,  802 

H&SA-65:  Army  Test  &  Evaluation  Cmnd  HQs 

ARMY 

4,123 

4,123 

4,123 

4,123 

TOTAL  H&SA-65:  Army  Test  &  Evaluation  Cmnd 

4,123 

4,123 

4,123 

4,123 

H&SA-109:  Commissary  Agency  Consolidation 

DEFENSE  COMMISSARY  AGENCY 

1,255 

1,255 

1,255 

1,255 

TOTAL  H&SA-109:  Commissary  Agency  Consolida 

1,255 

1,255 

1,255 

1,255 

H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

131,662 

131, 662 

131,662 

131, 662 

TOTAL  H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

131, 662 

131, 662 

131, 662 

131, 662 

H&SA-71:  New  Defense  Media  Agency 

ARMY 

DEFENSE  MEDIA  ACTIVITY 

20,865 

24,352 

20,865 

24,352 

20,865 

24,352 

20,865 

24,352 

TOTAL  H&SA-71:  New  Defense  Media  Agency 

45,217 

45,217 

45,217 

45,217 

H&SA-14:  Transportation  Command  Components 

ARMY 

27,462 

27,462 

27,462 

27,462 

TOTAL  H&SA-14:  Transportation  Command  Compo 

27,462 

27,462 

27,462 

27,462 

H&SA-18:  Def  Finance  and  Accounting  Svs 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 

35,631 

35, 631 

35, 631 

35, 631 

TOTAL  H&SA-18:  Def  Finance  and  Accounting  S 

35, 631 

35, 631 

35, 631 

35, 631 

H&SA-92:  Army  HQs  &  Other  FOAs 

ARMY 

230,313 

230,313 

230,313 

230,313 

TOTAL  H&SA-92:  Army  HQs  &  Other  FOAs 

230,313 

230,313 

230,313 

230,313 

H&SA-78:  Misc  DoN  Leased  Locations 

State 

-  166 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total 

Obligational 

Authority  as 

Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 

Data  as  of 

MAY  2009 

State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

WAVY 

114,620 

114,620 

114,620 

114,620 

TOTAL  H&SA-78:  Misc  DoN  Leased  Locations 

114,620 

114,620 

114,620 

114,620 

IND-83B:  NWS  Seal  Beach,  CA 

ARMY 

NAVY 

3,844 

1,458 

3,844 

1,458 

3,844 

1,458 

3,  844 
1,458 

TOTAL  IND-83B:  NWS  Seal  Beach,  CA 

5,302 

5,302 

5,302 

5,302 

IND-112:  River  Bank  Army  Ammo  Plant,  CA 

ARMY 

2,615 

2,615 

2,  615 

2,615 

TOTAL  IND-112:  River  Bank  Army  Ammo  Plant, 

2,615 

2,615 

2,615 

2,615 

IND-113:  Sierra  Army  Depot,  CA 

ARMY 

10,200 

10,200 

10,200 

10,200 

TOTAL  IND-113:  Sierra  Army  Depot,  CA 

10,200 

10,200 

10,200 

10,200 

IND-119:  Newport  Chemical  Depot,  IN 

ARMY 

2,941 

2,941 

2,941 

2,941 

TOTAL  IND-119:  Newport  Chemical  Depot,  IN 

2,941 

2,941 

2,  941 

2,941 

IND-106:  Kansas  Army  Ammunition  Plant,  KS 

ARMY 

32,168 

32,168 

32,168 

32,168 

TOTAL  IND-106:  Kansas  Army  Ammunition  Plant 

32,168 

32,168 

32,168 

32,168 

IND-110:  Mississippi  Army  Ammo  Plant,  MS 

ARMY 

1,628 

1,  628 

1,628 

1,  628 

TOTAL  IND-110:  Mississippi  Army  Ammo  Plant, 

1,628 

1,  628 

1,628 

1,628 

IND-120:  Umatilla  Chemical  Depot,  OR 

ARMY 

12,052 

12,052 

12,052 

12,052 

TOTAL  IND-120:  Umatilla  Chemical  Depot,  OR 

12,052 

12,052 

12,052 

12,052 

IND-122:  Lone  Star  Army  Ammo  Plant,  TX 

ARMY 

44,512 

44,512 

44,512 

44, 512 

TOTAL  IND-122:  Lone  Star  Army  Ammo  Plant,  T 

44,512 

44,512 

44,512 

44, 512 

IND-117:  Deseret  Chemical  Depot,  UT 

ARMY 

24,698 

24, 698 

24,698 

24,698 

TOTAL  IND-117:  Deseret  Chemical  Depot,  UT 

24, 698 

24, 698 

24, 698 

24, 698 

IND-24:  SIMA  Norfolk,  VA 

NAVY 

8 

8 

8 

8 

TOTAL  IND-24:  SIMA  Norfolk,  VA 

8 

8 

8 

8 

IND-103:  Fleet  Readiness  Centers 

NAVY 

1,741 

1,741 

1,741 

1,741 

TOTAL  IND-103:  Fleet  Readiness  Centers 

1,741 

1,741 

1,741 

1,741 

IND-95:  Naval  Shipyard  Detachments 

NAVY 

6,  990 

6,  990 

6,  990 

6,  990 

TOTAL  IND-95:  Naval  Shipyard  Detachments 

6,  990 

6,  990 

6,  990 

6,  990 

State  -  167 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

INT-10:  Defense  Intelligence  Agency 

DEFENSE  INTELLIGENCE  AGENCY 

5,914 

5,914 

5,914 

5,914 

TOTAL  INT-10:  Defense  Intelligence  Agency 

5,  914 

5,  914 

5,914 

5,  914 

INT-4:  NGA  Activities 

ARMY 

52,535 

52,535 

52,535 

52,535 

TOTAL  INT-4:  NGA  Activities 

52,535 

52,535 

52,535 

52,535 

MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

ARMY 

62,239 

62,239 

62,239 

62,239 

NAVY 

733 

733 

733 

733 

TRICARE  MANAGEMENT  ACTIVITY 

465,866 

639,763 

639,763 

639,763 

TOTAL  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

528,838 

702,735 

702,735 

702,735 

MED-57:  Brooks  City  Base,  TX 

ARMY 

1,344 

1,344 

1,344 

1, 344 

NAVY 

106 

106 

106 

106 

AIR  FORCE 

103,112 

103,112 

103,112 

103,112 

TOTAL  MED-57:  Brooks  City  Base,  TX 

104,562 

104,562 

104,562 

104,562 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

NAVY 

28,325 

28,325 

28,325 

28,325 

AIR  FORCE 

25,732 

25,732 

25,732 

25,732 

TRICARE  MANAGEMENT  ACTIVITY 

128,483 

296,433 

296,433 

296,433 

TOTAL  MED-16:  San  Antonio  Regional  Med  Ctr, 

182,540 

350,490 

350,490 

350,490 

MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

ARMY 

22,081 

22,081 

22,081 

22,081 

NAVY 

9,767 

9,  767 

9,767 

9,767 

DEFENSE  THREAT  REDUCTION  AGENCY 

249 

249 

249 

249 

TOTAL  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med 

32,097 

32,097 

32,097 

32,097 

S&S-43:  Commodity  Management  Privatization 

DEFENSE  LOGISTICS  AGENCY 

3,487 

3,487 

3,487 

3,487 

TOTAL  S&S-43:  Commodity  Management  Privatiz 

3,487 

3,487 

3,487 

3,  487 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

ARMY 

50,679 

50, 679 

50,679 

50,679 

AIR  FORCE 

7,830 

7,830 

7,830 

7,830 

DEFENSE  LOGISTICS  AGENCY 

67,384 

67,384 

67,384 

67,384 

TOTAL  S&S-35:  DLR  Procurement  Mgmt  Consolid 

125,893 

125,893 

125,893 

125, 893 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

NAVY 

7,301 

7,301 

7,301 

7,301 

DEFENSE  LOGISTICS  AGENCY 

49,  986 

49,  986 

49,  986 

49,  986 

TOTAL  S&S-51:  Supply,  Storage  &  Dist  Mgmt  R 

57,287 

57,287 

57,287 

57,287 

TECH-42:  Maritime  C4ISR  R, D&A, T&E 

NAVY 

38,403 

38,403 

38,403 

38,403 

TOTAL  TECH-42:  Maritime  C4ISR  R, D&A, T&E 

38,403 

38,403 

38,403 

38,403 

TECH-31:  Sea  Vehicle  Dev  &  Acquisition 

ARMY 

12 

12 

12 

12 

NAVY 

6 

6 

6 

6 

State  -  168 
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FY  2010  Military  Construction  Total 

Obligational 

Authority  as 
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Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
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Auth  for 
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Appn 
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TOA 
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TOTAL  TECH-31:  Sea  Vehicle  Dev  &  Acquisitio 

18 

18 

18 

18 

TECH-18D:  Nav  Integrated  W&A  R,D&A,T&E  Ctr 

NAVY 

64,011 

64,011 

64,011 

64,011 

TOTAL  TECH-18D:  Nav  Integrated  W&A  R, D&A, T& 

64,011 

64,011 

64,011 

64,011 

TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 

ARMY 

NAVY 

513 

2,938 

513 

2,938 

513 

2,938 

513 

2,938 

TOTAL  TECH-18B:  Integrated  W&A  Guns  &  Ammo 

3,451 

3,451 

3,451 

3,  451 

TECH-9:  Defense  Research  Service  Led  Labs 

ARMY 

AIR  FORCE 

669 

39,402 

669 

39,402 

669 
39,  402 

669 
39,  402 

TOTAL  TECH-9:  Defense  Research  Service  Led 

40,071 

40,071 

40,071 

40,071 

COMM  ADD  3:  Galena  FOL,  AK 

AIR  FORCE 

1,341 

1,341 

1,341 

1,341 

TOTAL  COMM  ADD  3:  Galena  FOL,  AK 

1,341 

1,341 

1,341 

1,341 

COMM  ADD  5:  Joint  Medical  Command  HQs 

ARMY 

TRICARE  MANAGEMENT  ACTIVITY 

20,679 

117,862 

20,679 

117,862 

20,679 

117,862 

20,679 

117,862 

TOTAL  COMM  ADD  5:  Joint  Medical  Command  HQs 

138,541 

138,541 

138,541 

138,541 

DoN-17:  NMCRC  Reading,  PA 

NAVY 

169 

169 

169 

169 

TOTAL  DoN-17:  NMCRC  Reading,  PA 

169 

169 

169 

169 

DoN-25:  NMCRC  Moundsville,  WV 

NAVY 

295 

295 

295 

295 

TOTAL  DoN-25:  NMCRC  Moundsville,  WV 

295 

295 

295 

295 

DoN-55:  NMCRC  Grissom  ARB 

NAVY 

60 

60 

60 

60 

TOTAL  DoN-55:  NMCRC  Grissom  ARB 

60 

60 

60 

60 

DoN-56:  Insp-Instructor  Staff  Rome 

NAVY 

604 

604 

604 

604 

TOTAL  DoN-56:  Insp-Instructor  Staff  Rome 

604 

604 

604 

604 

DoN-89:  NMCRC  Los  Angeles 

NAVY 

327 

327 

327 

327 

TOTAL  DoN-89:  NMCRC  Los  Angeles 

327 

327 

327 

327 

DON-113:  NMCRC  AKRON,  OH 

NAVY 

13,969 

13,969 

13,969 

13, 969 

TOTAL  DON-113:  NMCRC  AKRON,  OH 

13,969 

13,969 

13,969 

13, 969 

DON-115:  NMCRC  MADISON,  WI 

NAVY 

246 

246 

246 

246 

TOTAL  DON-115:  NMCRC  MADISON,  WI 

246 

246 

246 

246 

State  -  169 


UNCLASSIFIED 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
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DON-118:  NRC  NEW  ORLEANS,  LA 

NAVY 

94 

94 

94 

94 

TOTAL  DON-118:  NRC  NEW  ORLEANS,  LA 

94 

94 

94 

94 

DoN-129:  NMCRC  Tulsa 

NAVY 

972 

972 

972 

972 

TOTAL  DoN-129:  NMCRC  Tulsa 

972 

972 

972 

972 

DoN-20:  NRC  Duluth,  MN 

NAVY 

75 

75 

75 

75 

TOTAL  DoN-20:  NRC  Duluth,  MN 

75 

75 

75 

75 

DoN-50:  NRC  St  Petersburg,  EL 

NAVY 

1 

1 

1 

1 

TOTAL  DoN-50:  NRC  St  Petersburg,  EL 

1 

1 

1 

1 

H&SA-31:  Civ  Pers  Ofcs-DECA  HRD/WHS/DoDEA 

DEPARTMENT  OE  DEEENSE  DEPENDENT  EDUCATION 

11,089 

11,089 

11,089 

11,089 

TOTAL  H&SA-31:  Civ  Pers  Ofcs-DECA  HRD/WHS/D 

11,089 

11,089 

11,089 

11,089 

H&SA-31:  Civ  Pers  Ofcs  -  Et  Richardson 

AIR  EORCE 

2,339 

2,339 

2,339 

2,339 

TOTAL  H&SA-31:  Civ  Pers  Ofcs  -  Et  Richardso 

2,339 

2,339 

2,339 

2,339 

H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pacif ic 

NAVY 

7,167 

7,167 

7,167 

7,167 

TOTAL  H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pac 

7,167 

7,167 

7,167 

7,167 

H&SA-135:  Corrections-Et  Leavenworth,  KS 

ARMY 

10,136 

10,136 

10,136 

10,136 

TOTAL  H&SA-135:  Corrections-Et  Leavenworth, 

10,136 

10,136 

10,136 

10,136 

H&SA-135:  Corrections-Navy  Locations 

NAVY 

17,346 

64,906 

64, 906 

64, 906 

TOTAL  H&SA-135:  Corrections-Navy  Locations 

17,346 

64,906 

64, 906 

64, 906 

H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 

ARMY 

AIR  EORCE 

96,059 

4,028 

96,059 

4,028 

96,059 

4,028 

96,059 

4,028 

TOTAL  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs 

100,087 

100,087 

100,087 

100,087 

H&SA-IO:  Joint  Basing-Charleston  AEB 

NAVY 

1,710 

1,710 

1,710 

1,710 

TOTAL  H&SA-IO:  Joint  Basing-Charleston  AEB 

1,710 

1,710 

1,710 

1,710 

H&SA-IO:  Joint  Basing-Et  Lewis 

ARMY 

AIR  EORCE 

16 

12,156 

16 

12,156 

16 

12,156 

16 

12,156 

TOTAL  H&SA-IO:  Joint  Basing-Et  Lewis 

12,172 

12,172 

12,172 

12,172 

H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Region 

NAVY 

702 

702 

702 

702 

State 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 

- Project  Name - 

TOTAL  H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Re 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


H&SA-IO:  Joint  Basing-Nav  Dist  Washington 
NAVY 


TOTAL  H&SA-IO:  Joint  Basing-Nav  Dist  Washin 


INT-4:  NGA  Activities 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

TOTAL  INT-4:  NGA  Activities 

MED-54:  Inpatient  Svs  to  Clinic-Keesler 
TRICARE  MANAGEMENT  ACTIVITY 

TOTAL  MED-54:  Inpatient  Svs  to  Clinic-Keesl 

TECH-6:  Est  Fix  Wing  RDAT&E  Ctr-Air  Force 
AIR  FORCE 

TOTAL  TECH-6:  Est  Fix  Wing  RDAT&E  Ctr-Air  F 

TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 
ARMY 

TOTAL  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  - 

ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 
UNDISTRIBUTED 

TOTAL  ENERGY  CONSERVATION  IMPROVEMENT  PROGR 

CONTINGENCY  CONSTRUCTION 
UNDISTRIBUTED 

TOTAL  CONTINGENCY  CONSTRUCTION 

NATO  SECURITY  INVESTMENT  PROGRAM 
UNDISTRIBUTED 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

DON-100:  PLANING,  DESIGN  AND  MANAGEMENT 
NAVY 

TOTAL  DON-100:  PLANING,  DESIGN  AND  MANAGEME 

DON-101:  VARIOUS  LOCATIONS 
NAVY 

TOTAL  DON-101:  VARIOUS  LOCATIONS 

MINOR  CONSTRUCTION 
ARMY 
NAVY 

AIR  FORCE 
DEFENSE-WIDE 

TRICARE  MANAGEMENT  ACTIVITY 

SPECIAL  OPERATIONS  COMMAND 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

MISSILE  DEFENSE  AGENCY 

THE  JOINT  STAFF 

DEFENSE  LOGISTICS  AGENCY 

UNDISTRIBUTED 

TOTAL  DEFENSE-WIDE 


255 

255 

255 

255 

255 

255 

255 

255 

212,428 

381,177 

381,177 

381,177 

212,428 

381,177 

381,177 

381,177 

22,400 

22,400 

22,400 

22,400 

22,400 

22,400 

22,400 

22,400 

2 

2 

2 

2 

2 

2 

2 

2 

5,934 

5,  934 

5,934 

5,  934 

5,934 

5,934 

5,  934 

5,934 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

10,000 

10,000 

10,000 

10,000 

10,000 

10,000 

276,314 

276,314 

276,314 

276,314 

276,314 

276,314 

276,314 

276,314 

28,134 

28,134 

28,134 

28,134 

28,134 

28,134 

28,134 

28,134 

3,354 

3,354 

3,354 

3,354 

3,354 

3,354 

3,354 

3,354 

23,000 

23,000 

23, 000 

12,483 

12,483 

12,483 

18,000 

18,000 

18,000 

4,525 

4,525 

4,525 

6,022 

6,022 

6,022 

6,800 

6,  800 

6,800 

3,717 

3,717 

3,717 

7,861 

7,861 

7,861 

4,100 

4,100 

4,100 

3,000 

3,000 

3,000 

36,025 

36,025 

36,025 
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($ 
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State/Component/ Installation 
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Appn  Amount 

Amount 

Amount 

ARMY  NATIONAL  GUARD 

10,300 

10,300 

10,300 

AIR  NATIONAL  GUARD 

9,000 

9,000 

9,000 

ARMY  RESERVE 

3,600 

3,600 

3,600 

AIR  FORCE  RESERVE 

800 

800 

800 

TOTAL  MINOR  CONSTRUCTION 

113,208 

113,208 

113,208 

PLANNING  AND  DESIGN 

ARMY 

178,029 

178,029 

178,029 

NAVY 

166,  896 

166,896 

166,896 

AIR  FORCE 

DEFENSE-WIDE 

82,363 

82,363 

82,363 

WASHINGTON  HEADQUARTERS  SERVICE 

3,575 

3,575 

3,575 

TRICARE  MANAGEMENT  ACTIVITY 

72,974 

72,974 

72,974 

SPECIAL  OPERATIONS  COMMAND 

4,425 

4,425 

4,425 

DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

8,855 

8,855 

8,855 

MISSILE  DEFENSE  AGENCY 

2,000 

2,000 

2,000 

NATIONAL  SECURITY  AGENCY 

10,534 

10,534 

10,534 

UNDISTRIBUTED 

35,579 

35,579 

35,579 

TOTAL  DEFENSE-WIDE 

137,942 

137,942 

137,942 

ARMY  NATIONAL  GUARD 

23,981 

23,981 

23,981 

AIR  NATIONAL  GUARD 

10,061 

10,061 

10,061 

ARMY  RESERVE 

22,262 

22,262 

22,262 

NAVY  RESERVE 

2,371 

2,371 

2,371 

AIR  FORCE  RESERVE 

1,  976 

1,  976 

1,  976 

TOTAL  PLANNING  AND  DESIGN 

625,881 

625,881 

625,881 

USA-221:  Operational  Army  (IGPBS) 

ARMY 

476,050 

476,050 

476,050 

476,050 

TOTAL  USA-221:  Operational  Army 

(IGPBS) 

476,050 

476,050 

476,050 

476,050 

BASE  REALIGNMENT  &  CLOSURE 

ARMY 

98,723 

98,723 

98,723 

98,723 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

98,723 

98,723 

98,723 

98,723 

BRAC  -  CLOSURE  IV 

DEFENSE  LOGISTICS  AGENCY 

2,681 

2,681 

2,681 

2,681 

TOTAL  BRAC  -  CLOSURE  IV 

2,  681 

2,681 

2,681 

2,681 

BASE  REALIGNMENT  &  CLOSURE 

AIR  FORCE 

127,364 

127,364 

127,364 

127,364 

NAVY 

168,000 

168,000 

168,000 

168,000 

TOTAL  BASE  REALIGNMENT  &  CLOSURE 

295,364 

295,364 

295,364 

295,364 

**WORLDWIDE  UNSPECIFIED 

7,656,  624 

8,991, 669 

8, 991, 669 

8, 

,  991,  669 

State  -  172 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Ham* 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Totals 

Army 

4,179,760 

4, 440, 932 

4,440, 932 

4,440, 932 

Navy 

712,012 

941, 322 

941,322 

941,322 

Air  Force 

545, 624 

667,824 

667,824 

667,824 

Defense-Wide 

2,219,228 

2, 941, 591 

2, 941,591 

2, 941, 591 

Unspecified  Worldwide 

7,656,  624 

8,991, 669 

8,991,669 

8,991,669 

State  -  173 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Family  Housing  Total  Obligational  Authority  as  Requested 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

ARMY 

FAMILY  HOUSING  REPLACEMENT  CONSTRU(138  UNITS) 

18,000 

18,000 

18,000 

18,000 

FAMILY  HOUSING  REPLACEMENT  CONST  INC  2 

10,000 

10,000 

10,000 

10,000 

FAMILY  HOUSING  REPLACEMENT  CONST  INC  2 

11,000 

11,000 

11,000 

11,000 

FAMILY  HOUSING  REPLACEMENT  CONST  INC  2 

11,000 

11,000 

11,000 

11,000 

CONSTRUCTION  IMPROVEMENTS  (2428  UNITS) 

219,300 

219,300 

219,300 

FAMILY  HOUSING  P&D 

3,936 

3,  936 

3,936 

UTILITIES  ACCOUNT 

81,650 

81,650 

81,650 

MISCELLANEOUS  ACCOUNT 

1,177 

1,177 

1,177 

OPERATIONS 

87,263 

87,263 

87,263 

LEASING 

205,685 

205,685 

205,685 

MAINTENANCE  OF  REAL  PROPERTY 

115,854 

115,854 

115,854 

PRIVATIZATION  SUPPORT  COSTS 

31,789 

31,789 

31,789 

TOTAL  FAMILY  HOUSING,  ARMY 

50,000 

796, 654 

796, 654 

796, 654 

GRAND  TOTAL  FAMILY  HOUSING,  ARMY 

50,000 

796, 654 

796, 654 

796, 654 

NAVY 

CONSTR  CHINHAE  WELCOME  CTR/WAREHOUSE 

4,376 

4,376 

4,376 

4,376 

REPLACE  GUAM  N.  TIPALAO  PH  III 

20,730 

20,730 

20,730 

20,730 

IMPROVEMENTS 

118, 692 

118, 692 

118, 692 

DESIGN 

2,771 

2,771 

2,771 

UTILITIES  ACCOUNT 

53,956 

53,956 

53,956 

FURNISHINGS  ACCOUNT 

14, 624 

14,624 

14,624 

MANAGEMENT  ACCOUNT 

60,278 

60,278 

60,278 

MISCELLANEOUS  ACCOUNT 

457 

457 

457 

SERVICES  ACCOUNT 

16,462 

16,  462 

16,  462 

LEASING 

101,432 

101,432 

101,432 

MAINTENANCE  OF  REAL  PROPERTY 

94,184 

94,184 

94,184 

PRIVATIZATION  SUPPORT  COSTS 

27,147 

27,147 

27,147 

TOTAL  FAMILY  HOUSING,  NAVY 

25,106 

515, 109 

515,109 

515,109 

GRAND  TOTAL  FAMILY  HOUSING,  NAVY 

25,106 

515, 109 

515,109 

515, 109 

AIR  FORCE 

CLASSIFIED  PROJECT 

50 

50 

50 

CONSTRUCTION  IMPROVMENTS 

61,737 

61,737 

61,737 

PLANNING  &  DESIGN 

4,314 

4,314 

4, 314 

UTILITIES  ACCOUNT 

81, 686 

81,686 

81,686 

FURNISHINGS  ACCOUNT 

39, 182 

39,182 

39,182 

MANAGEMENT  ACCOUNT 

1,557 

1, 557 

1, 557 

MANAGEMENT  ACCOUNT 

51,334 

51,334 

51,334 

MISCELLANEOUS  ACCOUNT 

1,543 

1,543 

1,543 

SERVICES  ACCOUNT 

20,183 

20,183 

20,183 

LEASING 

102,858 

102,858 

102,858 

State  -  174 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Family  Housing  Total  Obligational  Authority  as  Requested 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

LEASING  ACCOUNT 

548 

548 

548 

MAINTENANCE  (RPMA  &  RPMC) 

148,318 

148,318 

148,318 

MAINTENANCE  ACCOUNT 

1,911 

1,911 

1,  911 

HOUSING  PRIVATIZATION 

53,816 

53,816 

53,816 

TOTAL  FAMILY  HOUSING,  AIR  FORCE 

569,037 

569,037 

569, 037 

GRAND  TOTAL  FAMILY  HOUSING,  AIR  FORCE 

569,037 

569,037 

569,037 

ARMY  BUDGETED  BY  DOD 

HOMEOWNERS  ASSISTANCE  PROGRAM 

23,225 

23,225 

23,225 

23,225 

TOTAL  FAMILY  HOUSING,  ARMY  BUDGETED  BY  DOD 

23,225 

23,225 

23,225 

23,225 

GRAND  TOTAL  FAMILY  HOUSING,  ARMY  BUDGETED  BY  DOD 

23,225 

23,225 

23,225 

23,225 

NATIONAL  SECURITY  AGENCY 

OPERATIONS 

35 

35 

35 

LEASING 

10,108 

10,108 

10,108 

MAINTENANCE  OF  REAL  PROPERTY 

69 

69 

69 

TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

10,212 

10,212 

10,212 

GRAND  TOTAL  FAMILY  HOUSING,  NATIONAL  SECURITY  AGE 

10,212 

10,212 

10,212 

DEFENSE  INTELLIGENCE  AGENCY 

FURNISHINGS  ACCOUNT 

4,426 

4,426 

4,426 

LEASING 

33,579 

33,579 

33,579 

TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 

38,005 

38,005 

38,005 

GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  INTELLIGENCE 

38,005 

38,005 

38,005 

DEFENSE  LOGISTICS  AGENCY 

DEF  DISTRIBUTION  DEPOT  NEW  CUMBER 

2,859 

2,859 

2,859 

2,859 

UTILITIES  ACCOUNT 

274 

274 

274 

FURNISHINGS  ACCOUNT 

19 

19 

19 

MANAGEMENT  ACCOUNT 

309 

309 

309 

SERVICES  ACCOUNT 

29 

29 

29 

MAINTENANCE  OF  REAL  PROPERTY 

366 

366 

366 

TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 

2,859 

3,856 

3,856 

3,856 

GRAND  TOTAL  FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGE 

2,859 

3,856 

3,856 

3,  856 

UNDISTRIBUTED 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,600 

2,600 

2,600 

TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED 

2,600 

2,  600 

2,  600 

GRAND  TOTAL  FAMILY  HOUSING,  UNDISTRIBUTED 

2,600 

2,  600 

2,  600 

State  -  175 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military 

Construction 

Total 

Obligational  Authority 

Total  Construction  Program 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Suimaary  by  Facility 

OPERATIONAL  FACILITIES 

Auth 

Amount 

3,078,102 

Auth  for 

Appn  Amount 

3,257,750 

Appn 

Amount 

3,257,750 

TOA 

Amount 

3,257,750 

TRAINING  FACILITIES 

1, 163, 105 

1, 163, 105 

1, 163, 105 

1,163, 105 

MAINTENANCE  &  PRODUCTION  FACILITIES 

964,004 

1,107,930 

1,107,930 

1,107,930 

R&D  FACILITIES 

151, 310 

301,310 

301,310 

301,310 

SUPPLY  FACILITIES 

393,470 

309,170 

310, 670 

310,670 

HOSPITAL  AND  MEDICAL  FACILITIES 

1, 107, 506 

1, 148, 906 

1,  148,  906 

1,148,906 

ADMINSTRATIVE  FACILITIES 

668, 141 

610, 910 

615,277 

615,277 

TROOP  HOUSING  FACILITIES 

2, 450, 753 

2,481,893 

2,481,893 

2,481,893 

COMMUNITY  FACILITIES 

554,316 

554,316 

550, 849 

550, 849 

UTILITY  FACILITIES 

727, 463 

727, 463 

727, 463 

727,463 

REAL  ESTATE 

31, 660 

31, 660 

31, 660 

31,660 

SUPPORTING  ACTIVITIES 

208,061 

208,061 

208,061 

208,061 

ENERGY  CONSERVATION 

70,000 

70,000 

70,000 

70,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

114 

108, 698 

106,298 

106,298 

PLANNING  &  DESIGN 

877, 756 

877, 756 

877,756 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

11, 149, 909 

8, 781, 927 

8, 781, 927 

8,781,927 

NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506, 935 

506, 935 

506,935 

FAMILY  HOUSING  OPERATIONS 

1,860,428 

1,869,873 

1,869,873 

FAMILY  HOUSING  CONSTRUCTION 

160, 442 

1,039,000 

1, 117, 550 

1,117,550 

FAMILY  HOUSING  IMPROVEMENT  FUND 

473, 551 

OTHER 

31,767 

36,767 

175, 649 

175, 649 

***  Total  *** 

23, 417, 058 

25,183,985 

25,410,862 

25, 884,413 

Facility  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military 

Construction 

Total  Obligational  Authority 

Army 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

1,168,880 

Auth  for 

Appn  Amount 

1,207,380 

Appn 

Amount 

1,207,380 

TOA 

Amount 

1,207,380 

TRAINING  EACILITIES 

678,218 

678,218 

678,218 

678,218 

MAINTENANCE  &  PRODUCTION  EACILITIES 

483,766 

587, 942 

587, 942 

587,942 

R&D  FACILITIES 

40, 600 

40, 600 

40, 600 

40,600 

SUPPLY  FACILITIES 

147, 100 

147, 100 

147, 100 

147,100 

HOSPITAL  AND  MEDICAL  EACILITIES 

55,000 

55,000 

55,000 

55, 000 

ADMINSTRATIVE  FACILITIES 

295,033 

158,033 

161, 500 

161,500 

TROOP  HOUSING  FACILITIES 

1, 831, 753 

1, 815, 653 

1, 815, 653 

1,815, 653 

COMMUNITY  FACILITIES 

274, 917 

274, 917 

271, 450 

271,450 

UTILITY  FACILITIES 

385, 620 

385, 620 

385, 620 

385,620 

REAL  ESTATE 

14,600 

14,600 

14,600 

14,600 

SUPPORTING  ACTIVITIES 

162, 115 

162, 115 

162, 115 

162,115 

UNSPECIFIED  MINOR  CONSTRUCTION 

114 

47, 078 

47, 078 

47,078 

PLANNING  &  DESIGN 

450, 806 

450, 806 

450, 806 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

4,176, 734 

4,091,268 

4,091,268 

4,091,268 

FAMILY  HOUSING  OPERATIONS 

733, 981 

743, 426 

743, 426 

FAMILY  HOUSING  CONSTRUCTION 

57,000 

406,358 

406,358 

406,358 

OTHER 

76,858 

76,858 

***  Total  *** 

9,  771,  450 

11,256, 669 

11, 342, 972 

11,342,972 

Facility  -  2 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 
Navy 

By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

648, 022 

555, 860 

555, 860 

555, 860 

TRAINING  EACILITIES 

254,008 

254,008 

254,008 

254,008 

MAINTENANCE  &  PRODUCTION  EACILITIES 

214,790 

254,540 

254,540 

254,540 

R&D  FACILITIES 

89, 610 

89, 610 

89, 610 

89,610 

SUPPLY  FACILITIES 

57, 810 

57, 810 

57, 810 

57,810 

ADMINSTRATIVE  FACILITIES 

218, 974 

273, 743 

273, 743 

273, 743 

TROOP  HOUSING  FACILITIES 

560, 451 

607, 691 

607, 691 

607,691 

COMMUNITY  FACILITIES 

131,060 

131,060 

131,060 

131,060 

UTILITY  FACILITIES 

192,830 

192,830 

192,830 

192,830 

REAL  ESTATE 

9,560 

9,560 

9,560 

9,560 

SUPPORTING  ACTIVITIES 

20,750 

20,750 

20,750 

20,750 

UNSPECIFIED  MINOR  CONSTRUCTION 

10,000 

10,000 

10,000 

PLANNING  &  DESIGN 

131,389 

131,389 

131,389 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

838,845 

768, 022 

768, 022 

768,022 

FAMILY  HOUSING  OPERATIONS 

380,393 

380,393 

380,393 

FAMILY  HOUSING  CONSTRUCTION 

47, 167 

304,895 

307,095 

307,095 

OTHER 

29,880 

29,880 

52,080 

52,080 

***  Total  *** 

3,313,757 

4,072, 041 

4,096, 441 

4,096, 441 

Facility  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 
Air  Force 


By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount  i 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

755, 355 

798, 855 

798, 855 

798,855 

TRAINING  EACILITIES 

201,242 

201,242 

201,242 

201,242 

MAINTENANCE  &  PRODUCTION  EACILITIES 

242,237 

242,237 

242,237 

242,237 

R&D  FACILITIES 

21, 100 

21, 100 

21, 100 

21,100 

SUPPLY  FACILITIES 

13,560 

13,560 

15,060 

15, 060 

ADMINSTRATIVE  FACILITIES 

112,300 

137,300 

138,200 

138,200 

TROOP  HOUSING  FACILITIES 

58, 549 

58, 549 

58, 549 

58,549 

COMMUNITY  FACILITIES 

114,468 

114,468 

114,468 

114,468 

UTILITY  FACILITIES 

111, 100 

111, 100 

111, 100 

111,100 

REAL  ESTATE 

7,  500 

7,  500 

7,  500 

7,500 

SUPPORTING  ACTIVITIES 

25,196 

25,196 

25,196 

25,196 

UNSPECIFIED  MINOR  CONSTRUCTION 

28,809 

26,409 

26,409 

PLANNING  &  DESIGN 

94,533 

94,533 

94,533 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

1,485,241 

1,227,022 

1,227,022 

1,227,022 

FAMILY  HOUSING  OPERATIONS 

699,330 

699,330 

699,330 

FAMILY  HOUSING  CONSTRUCTION 

56,275 

327, 747 

404,097 

404,097 

OTHER 

22,296 

22,296 

***  Total  *** 

3,204,123 

4,108, 548 

4,207,194 

4,207,194 

Facility  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military 

Construction 

Total 

Obligational  Authority 

Defense  Wide 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

505, 845 

2 

Auth  for 
\.ppn  Amount 

695, 655 

Appn 

Amount 

695, 655 

TOA 

Amount 

695, 655 

TRAINING  EACILITIES 

29, 637 

29, 637 

29, 637 

29,637 

MAINTENANCE  &  PRODUCTION  EACILITIES 

23,211 

23,211 

23,211 

23,211 

R&D  FACILITIES 

150,000 

150,000 

150,000 

SUPPLY  FACILITIES 

175, 000 

90,700 

90,700 

90,700 

HOSPITAL  AND  MEDICAL  EACILITIES 

1, 052, 506 

1,093,906 

1,093,906 

1,093,906 

ADMINSTRATIVE  FACILITIES 

41, 834 

41, 834 

41, 834 

41,834 

COMMUNITY  FACILITIES 

33,871 

33,871 

33,871 

33,871 

UTILITY  FACILITIES 

37, 913 

37, 913 

37, 913 

37,913 

ENERGY  CONSERVATION 

70,000 

70,000 

70,000 

70,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

22, 811 

22, 811 

22,811 

PLANNING  &  DESIGN 

201, 028 

201, 028 

201,028 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

4,649, 089 

2, 695, 615 

2, 695, 615 

2,695,615 

NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506, 935 

506, 935 

506,935 

FAMILY  HOUSING  OPERATIONS 

46, 724 

46, 724 

46, 724 

FAMILY  HOUSING  IMPROVEMENT  FUND 

473, 551 

OTHER 

1,887 

6,887 

24,415 

24,415 

***  Total  *** 

7, 127, 728 

5, 746, 727 

5,764,255 

6,237,806 

Facility  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military 

Construction 

Total  Obligational  Authority 

Active  Forces 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

2, 467, 403 

2,457,241 

2,457,241 

2,457,241 

TRAINING  EACILITIES 

568, 987 

568, 987 

568, 987 

568,987 

MAINTENANCE  &  PRODUCTION  EACILITIES 

732, 111 

876,703 

876,703 

876,703 

R&D  FACILITIES 

151, 310 

151, 310 

151, 310 

151,310 

SUPPLY  FACILITIES 

203,070 

203,070 

203,070 

203,070 

HOSPITAL  AND  MEDICAL  EACILITIES 

55,000 

55,000 

55,000 

55, 000 

ADMINSTRATIVE  FACILITIES 

610,807 

553, 576 

557, 043 

557,043 

TROOP  HOUSING  FACILITIES 

2,430,250 

2,461,390 

2,461,390 

2,461,390 

COMMUNITY  FACILITIES 

510, 385 

510, 385 

506, 918 

506,918 

UTILITY  FACILITIES 

689, 550 

689,550 

689, 550 

689,550 

REAL  ESTATE 

31, 660 

31, 660 

31, 660 

31,660 

SUPPORTING  ACTIVITIES 

187, 170 

187, 170 

187, 170 

187,170 

UNSPECIFIED  MINOR  CONSTRUCTION 

50, 900 

50, 900 

50,900 

PLANNING  &  DESIGN 

582, 591 

582, 591 

582,591 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

6,201,013 

5,  786,  505 

5, 786, 505 

5,  786,  505 

FAMILY  HOUSING  OPERATIONS 

1, 813, 704 

1, 823, 149 

1,823, 149 

FAMILY  HOUSING  CONSTRUCTION 

160, 442 

1,039,000 

1, 117, 550 

1,117,550 

OTHER 

29,880 

29,880 

151,234 

151,234 

***  Total  *** 

15, 029, 704 

18, 048, 622 

18,257, 971 

18,257,971 

Facility  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 
National  Guard  and  Reserve  Forces 


Summary  by  Facility 

OPERATIONAL  FAOILITIES 

TRAINING  EACILITIES 

MAINTENANCE  &  PRODUCTION  EACILITIES 
SUPPLY  FACILITIES 
ADMINSTRATIVE  FACILITIES 
TROOP  HOUSING  FACILITIES 
COMMUNITY  FACILITIES 
SUPPORTING  ACTIVITIES 
UNSPECIFIED  MINOR  CONSTRUCTION 
PLANNING  &  DESIGN 
***  Total  *** 


Type  Of  Facility 


($  Thousands) 

Data  < 

Auth 

Amount 

104,854 

Auth  for 

Appn  Amount 

104,854 

Appn 

Amount 

104,854 

564,481 

564,481 

564,481 

208,016 

208,016 

208,016 

15, 400 

15, 400 

16, 900 

15, 500 

15, 500 

16, 400 

20,503 

20,503 

20,503 

10,060 

10,060 

10,060 

20,891 

20,891 

20,891 

34,873 

32,473 

94,137 

94,137 

959, 705 

1, 088, 715 

1, 088, 715 

Facility  -  7 


MAY  2009 

TOA 

Amount 

104,854 

564,481 

208,016 
16,900 
16, 400 
20,503 
10,060 
20,891 
32,473 
94,137 
1,088,715 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 

Military  Construction 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

3,078,102 

3,257,750 

3,257,750 

3,257,750 

TRAINING  EACILITIES 

1, 163, 105 

1, 163, 105 

1, 163, 105 

1,163, 105 

MAINTENANCE  &  PRODUCTION  EACILITIES 

964,004 

1,107,930 

1,107,930 

1,107,930 

R&D  FACILITIES 

151, 310 

301,310 

301,310 

301,310 

SUPPLY  FACILITIES 

393,470 

309,170 

310, 670 

310,670 

HOSPITAL  AND  MEDICAL  EACILITIES 

1,  107,  506 

1, 148, 906 

1,  148,  906 

1,148,906 

ADMINSTRATIVE  FACILITIES 

668, 141 

610, 910 

615,277 

615,277 

TROOP  HOUSING  FACILITIES 

2, 450, 753 

2,481,893 

2,481,893 

2,481,893 

COMMUNITY  FACILITIES 

554,316 

554,316 

550, 849 

550, 849 

UTILITY  FACILITIES 

727, 463 

727, 463 

727, 463 

727,463 

REAL  ESTATE 

31, 660 

31, 660 

31, 660 

31,660 

SUPPORTING  ACTIVITIES 

208,061 

208,061 

208,061 

208,061 

ENERGY  CONSERVATION 

70,000 

70,000 

70,000 

70,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

114 

108, 698 

106,298 

106,298 

PLANNING  &  DESIGN 

877, 756 

877, 756 

877,756 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

11, 149, 909 

8, 781, 927 

8, 781, 927 

8,781,927 

NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506, 935 

506, 935 

506,935 

OTHER 

31,767 

36,767 

175, 649 

175, 649 

***  Total  *** 

23,256, 616 

22,284,557 

22, 423, 439 

22,423, 439 

Facility  -  8 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 


Base  Realignment  and  Closing 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

11, 149, 909 

8, 781, 927 

8, 781, 927 

8,781,927 

***  Total  *** 

11, 149, 909 

8, 781, 927 

8, 781, 927 

8,781,927 

Facility  -  9 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 


Family  Housing 
By  Type  Of  Facility 
($  Thousands) 


Auth 

Summary  by  Facility  Amount 

FAMILY  HOUSING  OPERATIONS 

FAMILY  HOUSING  CONSTRUGTION  160,442 

FAMILY  HOUSING  IMPROVEMENT  FUND 

***  Total  ***  160,442 


Data  as  of  MAY  2009 


Auth  for 

Appn  Amount 

1,860,428 

Appn 

Amount 

1,869,873 

TOA 

Amount 

1,869,873 

1,039,000 

1, 117, 550 

1,117,550 

473, 551 

2,  899,  428 

2, 987, 423 

3, 460, 974 

Facility  -  10 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 


ARMY 

REDSTONE  ARSENAL 

AL 

SYSTEM  SW  ENGINEERING  ANNEX,  PH  2 

20,000 

20,000 

20,000 

20,000 

FORT  RICHARDSON 

AK 

CONSTRUCTION  UNIT  OPERATIONS  EACILITIES 

14,800 

14,800 

14,800 

14,800 

FORT  RICHARDSON 

AK 

MILITARY  POLICE  OPERATIONS  FACILITIES 

42,000 

42,000 

42,000 

42,000 

FORT  WAINWRIGHT 

AK 

COMPANY  OPERATIONS  FACILITY 

14,000 

14,000 

14,000 

14,000 

FORT  WAINWRIGHT 

AK 

EOD/MF  UNIT  OPERATIONS  FACILTIES 

11, 600 

11,600 

11,600 

11,600 

FORT  CARSON,  COLORADO 

CO 

ENGINEER  HQ/UNIT  OPERATIONS  FACILITIES 

59,000 

59,000 

59,000 

59, 000 

FORT  CARSON,  COLORADO 

CO 

MP  UNIT  OPERATIONS  FACILITIES 

13,000 

13,000 

13,000 

13, 000 

FORT  STEWART,  GEORGIA 

GA 

BRIGADE  COMPLEX-HEADQUARTERS 

26,000 

26,000 

26,000 

26, 000 

FORT  STEWART,  GEORGIA 

GA 

FIRE  STATION 

5,  500 

5,500 

5,  500 

5,  500 

FORT  STEWART,  GEORGIA 

GA 

HR  UNIT  OPERATIONS  FACILITIES 

15,000 

15,000 

15, 000 

15, 000 

FORT  STEWART,  GEORGIA 

GA 

QUARTERMASTER  UNIT  OPERATIONS  FACILITIES 

16,000 

16,000 

16,000 

16, 000 

FORT  LEAVENWORTH 

KS 

MQ  HQ  MPIR  UNIT  OPERATIONS  FACILITIES 

23,000 

23,000 

23,000 

23,000 

FORT  RILEY,  KANSAS 

KS 

ENG  BN  HQ/UNIT  OPERATIONS  FACILITIES 

43,000 

43,000 

43,000 

43, 000 

FORT  RILEY,  KANSAS 

KS 

MILITARY  WORKING  DOG  EAC 

1,  900 

1,900 

1,900 

1,900 

FORT  CAMPBELL,  KENTUCKY 

KY 

MP/CID  MEDICAL  UNIT  OPERATIONS  FACILITIES 

24,000 

24,000 

24,000 

24,000 

FORT  POLK,  LOUISIANA 

LA 

4TH  BRIGADE  HEADQUARTERS 

9,800 

9,800 

9,800 

9,  800 

FORT  LEONARD  WOOD 

MO 

MANEUVER  FINANCE  GF  UNIT  OPERATIONS  EAC 

56,000 

56,000 

56,000 

56, 000 

WHITE  SANDS 

NM 

ENG  BN  HQ/UNIT  OPERATIONS  FACILITIES 

71,000 

71,000 

71,000 

71,000 

FORT  DRUM,  NEW  YORK 

NY 

BN  FWD  SUPT/ENG  UNIT  OPERATIONS  FACILITIES 

41, 000 

41,000 

41,000 

41,000 

FORT  DRUM,  NEW  YORK 

NY 

BRIGADE  COMPLEX-COMPANY  OPERATIONS 

48, 400 

48,400 

48,400 

48,400 

FORT  DRUM,  NEW  YORK 

NY 

MP  BN  HQ/MP  UNIT  OPERATIONS  FACILITIES 

38,000 

38,000 

38,000 

38,000 

FORT  BLISS 

TX 

ARMY  EVAL  TASK  FORCE  UNIT  OPERATIONS  FAC 

84,000 

84,000 

84,000 

84,000 

FORT  HOOD,  TEXAS 

TX 

AIR  DEF  BDE  HQ/PATRIOT  BN  UNIT  OPER  EAC 

46,000 

46,000 

46,000 

46, 000 

FORT  HOOD,  TEXAS 

TX 

WIT  UNIT  OPERATIONS  FACILITIES 

9,100 

9,100 

9,100 

9,  100 

FORT  SAM  HOUSTON,  TEXAS 

TX 

MEDICAL  COMPANIES  UNIT  OPERATIONS  FAC 

10, 600 

10,600 

10,600 

10,600 

FORT  EUSTIS 

VA 

TRANSPORTATION  UNIT  OPERATIONS  FACILITIES 

43,000 

43,000 

43,000 

43, 000 

FORT  LEE 

VA 

POL  TRUCK  CO  UNIT  OPERATIONS  EACILITIES 

9,800 

9,800 

9,800 

9,  800 

FORT  MYER 

VA 

INFANTRY  COMPANY  OPERATIONS  FACILITIES 

8,400 

8,400 

8,400 

8,400 

FORT  LEWIS 

WA 

BATTLEFIELD  SURVEILL  BDE  UNIT  OPR  FAC 

51,000 

51,000 

51,000 

51,000 

FORT  LEWIS 

WA 

BRIGADE  COMPLEX,  INCR  2 

102,000 

102,000 

102,000 

FORT  LEWIS 

WA 

EOD/ENG/MED/MP  UNIT  OPERATIONS  FACILITIES 

62,000 

62,000 

62,000 

62,000 

GHAZNI,  AEGHANISTAN 

AF 

ROTARY  WING  PARKING 

5,000 

5,000 

5,000 

5,  000 

AL  ASAD,  IRAQ 

IR 

HOT  CARGO  RAMP 

18, 500 

18,500 

18,500 

18,500 

AL  ASAD,  IRAQ 

IR 

SOUTH  AIREIELD  APRON  (INDIA  RAMP) 

28,000 

28,000 

28,000 

28,000 

CAMP  ADDER,  IRAQ 

IR 

CONVOY  SUPPORT  CENTER  RELOCATION,  PHASE  II 

39,000 

39,000 

39,000 

39, 000 

CAMP  SPEICHER,  IRAQ 

IR 

AVIATION  NAVIGATION  FACILITIES 

13,400 

13,400 

13,400 

13,400 

CAMP  SPEICHER,  IRAQ 

IR 

MILITARY  CONTROL  POINT 

5,800 

5,800 

5,800 

5,  800 

CAMP  WARRIOR,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

Q-WEST,  IRAQ 

IR 

NORTH  ENTRY  CONTROL  POINT 

11, 400 

11,400 

11,400 

11,400 

SCANIA,  IRAQ 

IR 

ENTRY  CONTROL  POINT 

5,000 

5,000 

5,000 

5,  000 

VICENZA 

IT 

BDE  COMPLEX-OPERATIONS  SPT  FACILITY 

87,000 

23,500 

23,500 

23,500 

CAMP  ARIF JAN,  KUWAIT 

KU 

COMMUNICATION  CENTER 

30,000 

30,000 

30,000 

30,000 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  AND  DESIGN  -  GWOT 

6,000 

6,000 

6,000 

6,  000 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

**  ARMY 

***  ARMY  TOTAL  FOR  OPERATIONAL  FACILITIES 

ZU 

PLANNING  AND  DESIGN  -  GWPT 

2,000 

1,168,880 

1,168,880 

2,000 

1,207,380 

1,207,380 

2,000 

1,207,380 

1,207,380 

2,000 

1,207,380 

1,207,380 

NAVY 

YUMA 

AZ 

TOWWAY  "G" 

10, 740 

10, 740 

10, 740 

10,740 

CAMP  PENDLETON,  CALIFORNIA 

CA 

EOD  OPERATIONS  COMPLEX 

13,090 

13,090 

13,090 

13, 090 

CAMP  PENDLETON,  CALIFORNIA 

CA 

HANGAR  ADDITIONS 

4,400 

4,400 

4,400 

4,400 

CAMP  PENDLETON,  CALIFORNIA 

CA 

TACTICAL  SUPPORT  VAN  PADS  EXPANSION 

6,050 

6,050 

6,050 

6,  050 

CAMP  PENDLETON,  CALIFORNIA 

CA 

TRAFFIC  IMPROVEMENTS 

5,830 

5,830 

5,830 

5,  830 

MONTEREY 

CA 

COMPUTER  CENTER  ADDITION  B700 

9,780 

9,780 

9,780 

9,780 

SAN  DIEGO 

CA 

MAGNETIC  SILENCING  FACILITY  MODIFICATION 

14,590 

14,590 

14,590 

14,590 

SAN  DIEGO 

CA 

MAIN  GATE  (GATE  6)  IMPROVEMENTS 

3,000 

3,000 

3,000 

3,  000 

SAN  DIEGO 

CA 

PIER  5002  SUB  FENDER  INSTALLATION 

9,040 

9,040 

9,040 

9,  040 

NEW  LONDON 

CT 

WATERERONT  OPERATIONS  SMALL  CRAFT  FACILITY 

11, 900 

11,900 

11,900 

11,900 

BLOUNT  ISLAND 

FL 

MAIN  GATE  IMPROVEMENTS 

7,  570 

7,570 

7,570 

7,570 

BLOUNT  ISLAND 

FL 

SLIPWAY  BARRIER  -  BLOUNT  ISLAND 

2,  670 

2,670 

2,670 

2,670 

PEARL  HARBOR 

HI 

DRY  DOCK  SHIP  SUPPORT  SERVICES 

30,200 

30,200 

30,200 

30,200 

PEARL  HARBOR 

HI 

PACFLT  SUB  DRIVE-IN  MAG  SILENCING  FAC  (INC) 

99,860 

49,860 

49,860 

49,  860 

Facility  -  11 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority 

Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 
($  Thousands) 

as  Enacted 

Auth 

Auth  for 

Data  as  of 

Appn 

MAY  2009 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

WAHIAWA 

HI 

COMMUNICATION  CENTER 

65, 410 

65, 410 

65, 410 

65, 410 

KITTERY 

ME 

CONSOLIDATED  EMERGENCY  CONTROL  CENTER 

9,700 

9,700 

9,700 

9,700 

MERIDIAN 

MS 

FIRE  STATION 

6,770 

6,770 

6,770 

6,770 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

MAIN  GATE  PHYSICAL  SECURITY  UPGRADE 

7,  920 

7,920 

7,920 

7,920 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

PHYSICAL  SECURITY  UPGRADES  -  PINEY  GREEN 

6,  660 

6,660 

6,660 

6,  660 

NEW  RIVER 

NC 

MAIN  GATE  SECURITY  UPGRADES 

4,270 

4,270 

4,270 

4,270 

NEWPORT 

RI 

RECONSTRUCT  WHARF  BETWEEN  PIERS  1  AND  2 

9,  900 

9,900 

9,900 

9,  900 

CHESAPEAKE 

VA 

MOBILE  USER  OBJECTIVE  SYSTEM  INSTALLATION 

8,  450 

8,450 

8,450 

8,450 

BREMERTON 

WA 

CVN  MAINTENANCE  PIER  REPLACEMENT  (INC  2) 

91,070 

91,070 

91,070 

91,070 

WHIDBEY  ISLAND 

WA 

EA-18G  FACILITY  IMPROVEMENTS 

23, 910 

23,910 

23,910 

23,910 

SW  ASIA 

BI 

WATERFRONT  DEVELOPMENT  PHASE  1 

35,500 

35,500 

35,500 

35,500 

YOKOSUKA 

JA 

WHARF  UPGRADES  (INCREMENTED) 

8,750 

8,750 

8,750 

GUAM 

ML 

KILO  WHARF  EXTENSION 

101, 828 

50,916 

50,916 

50,916 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

WHARF  UTILITIES  UPGRADE 

8,  900 

8,900 

8,900 

8,900 

CAMP  LEMONIER,  DJIBOUTI 

DJ 

FULL  LENGTH  TAXIWAY 

15, 490 

15, 490 

15, 490 

15,490 

CAMP  LEMONIER,  DJIBOUTI 

DJ 

NETWORK  INFRASTRUCTURE  EXPANSION 

6,270 

6,270 

6,270 

6,270 

CAMP  LEMONIER,  DJIBOUTI 

**  NAVY 

DJ 

WESTERN  TAXIWAY 

2,  900 

633, 668 

2,900 

541,506 

2,900 

541,506 

2,900 

541,506 

NAVY  RESERVE 

PORTLAND 

OR 

OPERATIONAL  FACILITIES  MIUW  110/IBU  13 

1,  900 

1,900 

1,900 

1,900 

FORT  WORTH 

**  NAVY  RESERVE 

TX 

JOINT  CONTROL  TOWER 

12, 454 

14,354 

12,454 

14,354 

12,454 

14,354 

12,454 

14,354 

***  NAVY  TOTAL  FOR  OPERATIONAL  FACILITIES 

648, 022 

555, 860 

555, 860 

555, 860 

AIR  FORCE 

ELMENDORF  AFB 

AK 

F-22  7  BAY  A/C  SHELTER 

21, 400 

21,400 

21,400 

21,400 

ELMENDORF  AFB 

AK 

F-22  TAXIWAY,  TAXILANE  &  ARM/DE-ARM  PAD 

15,139 

15,139 

15,139 

15, 139 

LUKE  AFB 

AZ 

REPAIR  AIRFIELD  PAVEMENTS  PH  1 

5,  500 

5,  500 

5,  500 

5,  500 

LITTLE  ROCK  AFB 

AR 

REPAIR  RUNWAY 

9,800 

9,800 

9,800 

9,  800 

EDWARDS  AIR  FORCE  BASE 

CA 

MAIN  BASE  RUNWAY  INCREMENT  #3 

35,000 

35,000 

35, 000 

EDWARDS  AIR  FORCE  BASE 

CA 

MAIN  BASE  RUNWAY  INCREMENT  #4 

8,500 

8,500 

8,500 

TRAVIS  AFB 

CA 

C-17  SOUTHWEST  LANDING  ZONE 

22, 000 

22,000 

22,000 

22,000 

TRAVIS  AFB 

CA 

GLOBAL  SPT  SQUAD  FACILITY 

10,800 

10,800 

10,800 

10,800 

FORT  CARSON,  COLORADO 

CO 

AIR  SUPT  OPS  SQUADRON  COMPLEX 

13,500 

13,500 

13,500 

13,500 

SCHRIEVER  AFB 

CO 

AIR  AND  SPACE  INTEGRATION  FACILITY 

24,500 

24,500 

24,500 

24,500 

BOLLING  AFB 

DC 

COMMUNICATION  SWITCH  FACILITY 

2,500 

2,500 

2,500 

2,500 

MACDILL  AFB 

FL 

EOD  FACILITY 

3,500 

3,500 

3,500 

3,500 

TYNDALL  AFB 

FL 

REPAIR  AIRFIELD 

19,000 

19,000 

19,000 

19, 000 

HICKAM  AFB 

HI 

C-17  PARKING  RAMP 

15, 471 

15, 471 

15, 471 

15, 471 

HICKAM  AFB 

HI 

DCGS  INTELLIGENCE  SQUADRON  OPS  FACILITY 

16, 500 

16,500 

16,500 

16,500 

SCOTT  AFB 

IL 

SECURITY  FORCES  OPERATIONS  FACILITY 

16,700 

16,700 

16,700 

16,700 

FORT  RILEY,  KANSAS 

KS 

AIR  SUPPORT  OPS  SQUADRON  COMPLEX 

12, 515 

12,515 

12,515 

12,515 

WHITEMAN  AFB 

MO 

CONSOLIDATED  COMMUNICATION  CENTER 

11, 400 

11,400 

11,400 

11,400 

OFFUTT  AFB 

NE 

ADAL  INTELL  SQUADRON  FAC 

16, 952 

16,952 

16,952 

16,  952 

GRAND  FORKS  AFB 

ND 

CONTROL  TOWER/RAPCON 

13,000 

13,000 

13,000 

13, 000 

RANDOLPH  AFB 

TX 

TAXIWAY  WEST  FLIGHTLINE 

2,  950 

2,950 

2,950 

2,950 

SHEPPARD  AFB 

TX 

BASE  OPERATIONS  RAMP  PHASE  1 

7,000 

7,000 

7,000 

7,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

EAST  SIDE  HELO  RAMP 

44,400 

44,400 

44,400 

44,400 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

PARALLEL  TAXIWAY  PH  2 

21, 400 

21,400 

21,400 

21,400 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

STRATEGIC  RAMP 

43,000 

43,000 

43,000 

43,000 

KANDAHAR,  AFGHANISTAN 

AF 

ISR  RAMP 

26,300 

26,300 

26,300 

26,300 

RAMSTEIN  AB 

GY 

JOINT  MOBILITY  PROCESSING  CENTER 

24,000 

24,000 

24,000 

24,000 

BALAD  AIR  BASE,  IRAQ 

IR 

FIGHTER  RAMP 

11,000 

11,000 

11,000 

11,000 

BALAD  AIR  BASE,  IRAQ 

IR 

FOXTROT  TAXIWAY 

12, 700 

12,700 

12,700 

12,700 

BALAD  AIR  BASE,  IRAQ 

IR 

HELICOPTER  MAINTENANCE  FACS 

34,600 

34,600 

34,600 

34,600 

AL  UDEID,  QATAR 

QA 

CLOSE  AIR  SUPPORT  PARKING  APRON 

60,400 

60,400 

60,400 

60,400 

AL  UDEID,  QATAR 

QA 

FACILITY  REPLACMENTS 

30,000 

30,000 

30,000 

30,000 

MASIRAH  AIR  BASE,  OMAN 

OM 

EXPEDITIONARY  BEDDOWN  SITE 

6,300 

6,300 

6,300 

6,300 

MENWITH  HILL  STATION 

UK 

ADAL  OPS  AND  TECHNICAL  FAC 

31,000 

31,000 

31,000 

31,000 

ROYAL  AIR  FORCE  LAKENHEATH 

UK 

F-15C  SQUAD  OPS/AMU 

15, 500 

15, 500 

15, 500 

15, 500 

CLASSIFIED  LOCATION 

ZC 

CLASSIFIED  MILCON  PROJECT 

1,  500 

1,500 

1,500 

1,500 

CLASSIFIED  LOCATION 

ZC 

SPECIAL  EVALUATION  PROGRAM 

9,889 

9,889 

9,889 

9,  889 

Facility  -  12 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 
($  Thousands) 

Auth 

Auth  for 

Data  as  of 

Appn 

MAY  2009 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

CLASSIFIED  LOCATION 

ZC 

SPECIAL  EVALUATION  PROGRAM 

2,439 

2,439 

2,439 

2,439 

MANAS  AIR  BASE,  KYRGYZSTAN 

**  AIR  FORCE 

KN 

STRATEGIC  RAMP 

30,300 

664,855 

30,300 

708,355 

30,300 

708,355 

30,300 

708,355 

AIR  NATIONAL  GUARD 

BUOKLEY  AIR  FORCE  BASE 

CO 

SQUADRON  OPERATIONS  FAGILITY 

7,300 

7,300 

7,300 

7,300 

HULMAN  REGIONAL  AIRPORT 

IN 

TFI-DISTRIBUTED  GROUND  STA  (DGS)  BDDN 

7,700 

7,700 

7,700 

7,700 

SMOKEY  HILL  ANG  RANGE 

KS 

TFI-AIR  SUPT  OPS  SQUADRON  BEDDOWN 

9,000 

9,000 

9,000 

9,  000 

BARNES  MAP 

MA 

FIRE  GRASH/RESGUE  STATION 

7,300 

7,300 

7,300 

7,300 

OTIS  ANGB 

MA 

TFI-DIGITAL  GROUND  STA  (DGS)  IOC  BEDDN 

1,800 

1,800 

1,800 

1,800 

ATLANTIC  CITY  lAP 

NJ 

TFI-ASOS  BEDDOWN 

9,800 

9,800 

9,800 

9,  800 

FORT  INDIANTOWN  GAP 

PA 

AIR  SUPT  OPS  SQUADRON  (ASOS)  BDWN  (TFI) 

6,400 

6,400 

6,400 

6,400 

HARRISBURG  lAP 

PA 

EXPAND  PARKING  APRON/RELOCATE  TAXIWAY 

1,000 

1,000 

1,000 

1,000 

MGGHEE-TYSON  AIRPORT 

TN 

MILSTAR  BDWN-RELOGATE  BASE  AGGESS  RD  (TFI) 

3,200 

3,200 

3,200 

3,200 

MEMPHIS  lAP 

TN 

C-5  GROUND  RUN-UP  ENCLOSURE 

3,200 

3,200 

3,200 

3,200 

ELLINGTON  FIELD 

TX 

MULTI-USE  AVIATION  FIRE  STATION 

7,200 

7,200 

7,200 

7,200 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD 

FIELD 

WV 

C-5  PARKING  APRON  ADD/RUNWAY 

12,000 

12,000 

12,000 

12,000 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD 

FIELD 

WV 

C-5  SQUADRON  OPERATIONS  FAGILITY 

7,  600 

7,600 

7,600 

7,600 

TRUAX  FIELD 

**  AIR  NATIONAL  GUARD 

WI 

FIRE  GRASH/RESGUE  STATION 

7,000 

90,500 

7,000 

90,500 

7,000 

90,500 

7,000 

90,500 

***  AIR  FORCE  TOTAL  FOR  OPERATIONAL 

FACILITIES 

755, 355 

798,855 

798,855 

798,855 

SPECIAL  OPERATIONS  OOMMAND 

CORONA 

CA 

SOF  SPECIAL  BOAT  TEAM  OPERATIONS  FACILITY  (NS 

12,000 

12,000 

12,000 

12,000 

HURLBURT  FIELD 

FL 

SOF  COMBAT  WEATHER  OPERATIONS  FACILITY  (10  CW 

14,900 

14,900 

14,900 

14,900 

HURLBURT  FIELD 

FL 

SOF  SQUADRON  OPERATIONS  ADDITION  (1  SOW) 

4,000 

4,000 

4,000 

4,000 

MAODILL  AFB 

FL 

SOF  501-D  BUILDING  ADDITION  PHASE  2  (SCSO) 

12,200 

12,200 

12,200 

12,200 

FORT  BENNING 

GA 

SOF  BATTALION  GOMPLEX  (75  RGR) 

18, 512 

18,512 

18,512 

18,512 

FORT  BENNING 

GA 

SOF  HQ  AND  MOTOR  POOL  GOMPLEX  75RGR 

38,416 

38,416 

38,416 

38,416 

FORT  BENNING 

GA 

SOF  HQ  BUILDING  ADDITION  (75  RGR 

5,  663 

5,663 

5,663 

5,  663 

FORT  BENNING 

GA 

SOF  TAGTIGAL  EQUIPMENT  SHOP  (75  RGR) 

9,000 

9,000 

9,000 

9,  000 

FORT  STEWART,  GEORGIA 

GA 

SOF  SUPPORT  COMPANY  FAGILITY  (GSST,  1/75  RGR) 

14,709 

14,709 

14,709 

14,709 

PEARL  HARBOR 

HI 

SOF  SPECIAL  BOAT  TEAM  OPERATIONS  FACILITY  (NS 

14,000 

14,000 

14,000 

14,000 

FORT  OAMPBELL,  KENTUCKY 

KY 

SOF  BATTALION  OPERATIONS  COMPLEX  (2/5  SFG) 

35,000 

35,000 

35,000 

35, 000 

S TENNIS 

MS 

SOF  RIVERINE  &  COMBINED  CRAFT  OPS  FAC  (SBT-22 

10,200 

10,200 

10,200 

10,200 

FORT  BRAGG 

NO 

SOF  OPERATIONS/INTEL  ADDITION 

8,000 

8,000 

8,000 

8,000 

DAM  NEGK 

VA 

SOF  OPERATIONAL  TRAINING  FACILITY  (CDANXXXXXX 

14,000 

14,000 

14,000 

14,000 

DAM  NEGK 

VA 

SOF  OPERATIONS  FACILITY  (CDANXXXXXXX) 

94,500 

47,250 

47,250 

47,250 

DAM  NEGK 

VA 

SOF  PARACHUTE  DRYINGTOWER 

5,300 

5,300 

5,300 

5,300 

LITTLE  CREEK 

VA 

SOF  SEAL  TEAM  OPS  AND  SUPPORT  FACILITY  (NSWG2 

34,000 

34,000 

34,000 

34,000 

FORT  LEWIS 

WA 

SOF  BATTALION  OPERATIONS  COMPLEX  (4/1  SFG) 

46, 459 

46, 459 

46, 459 

46,  459 

FORT  LEWIS 

WA 

SOF  SUPPORT  BATTALION  GOMPLEX  (CSST,  ISFG) 

31, 457 

31,457 

31,457 

31,457 

SW  ASIA 

BI 

SOF  OPERATIONS  FACILITY  (UNIT  3,  NSWGl) 

19,000 

19,000 

19,000 

19, 000 

AL  UDEID,  QATAR 

QA 

SOF  AIR  OPERATIONS  CENTER  (SOCCENT  FORWARD  PR 

8,332 

8,332 

8,332 

8,332 

AL  UDEID,  QATAR 

QA 

SOF  AIRCRAFT  PARKING  RAMP  (SOCCENT  FWD  PRES) 

18, 515 

18,515 

18,515 

18,515 

AL  UDEID,  QATAR 

**  SPECIAL  OPERATIONS  COMMAND 

QA 

SOF  OPERATIONS  COMPLEX  (SOCCENT  FWD  PRES) 

18, 908 

487, 071 

18,908 

439, 821 

18,908 

439, 821 

18,908 

439, 821 

NATIONAL  SECURITY  AGENCY 

AUGUSTA 

KUNIA 

**  NATIONAL  SECURITY  AGENCY 

GA 

HI 

REGIONAL  SECURITY  OPERATION  CENTER  INC  III 
REGIONAL  SECURITY  OPERATION  CENTER  INC  III 

— 

100, 742 
136,318 

237,060 

100, 742 
136,318 

237,060 

100,742 

136,318 

237,060 

DEFENSE  LOGISTICS  AGENCY 

KEY  WEST 

FL 

REPLACE  FUEL  PUMP  HOUSE 

1,  874 

1,874 

1,874 

1,  874 

HICKAM  AFB 

HI 

REPLAGE  HYDRANT  FUELS  SYSTEM 

11, 900 

11,900 

11,900 

11,900 

FORT  BELVOIR 

**  DEFENSE  LOGISTICS  AGENCY 

VA 

ENTRANGE  GATE  SECURITY  ENHANCEMENTS 

5,000 

18, 774 

5,000 

18,774 

5,000 

18,774 

5,  000 

18,774 

***  DEFENSE-WIDE  TOTAL  FOR  OPERATIONAL  FAGILITIES 

505, 845 

695, 655 

695, 655 

695, 655 
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UNCLASSIFIED 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

TOTAL  OPERATIONAL  FACILITIES 

3,078,102 

3,257,750 

3, 257,750 

3,257,750 

TRAINING  FACILITIES 

ARMY 

FORT  HUACHUCA 

AZ  GENERAL  INSTRUCTIONAL  BUILDING 

13, 600 

13,600 

13,600 

13,600 

FORT  IRWIN 

CA  MILITARY  OPERATIONS  URBAN  TERRAIN,  PH  2 

18, 500 

18,500 

18,500 

18,500 

PRESIDIO  MONTEREY 

CA  GENERAL  INSTRUCTION  BUILDING 

28,000 

28,000 

28,000 

28,000 

FORT  CARSON,  COLORADO 

CO  INDOOR  RANGE 

4,900 

4,900 

4,900 

4,900 

FORT  BENNING 

GA  MODIFIED  RECORD  FIRE  RANGE 

5,800 

5,800 

5,800 

5,  800 

FORT  BENNING 

GA  SIMULATIONS  TRAINING  FACILITY 

56,000 

56,000 

56,000 

56, 000 

FORT  RILEY,  KANSAS 

KS  DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

28,000 

28,000 

28,000 

28,000 

FORT  CAMPBELL,  KENTUCKY 

KY  INDOOR  RANGE 

5,000 

5,000 

5,000 

5,  000 

FORT  LEONARD  WOOD 

MO  AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

4,150 

4,150 

4,150 

4,150 

FORT  LEONARD  WOOD 

MO  AUTOMATED  PISTOL  RANGE 

2,700 

2,700 

2,700 

2,700 

FORT  LEONARD  WOOD 

MO  MODIFIED  RECORD  FIRE  RANGE 

3,800 

3,800 

3,800 

3,800 

FORT  LEONARD  WOOD 

MO  MODIFIED  RECORD  FIRE  RANGE 

4,000 

4,000 

4,000 

4,000 

FORT  DRUM,  NEW  YORK 

NY  AUTOMATED  QUALIFICATION  TRAINING  RANGE 

9,  600 

9,600 

9,600 

9,  600 

FORT  BRAGG 

NC  INDOOR  RANGE 

4,800 

4,800 

4,800 

4,800 

FORT  SILL 

OK  FIRE  AND  MOVEMENT  RANGE 

1,300 

1,300 

1,300 

1,300 

FORT  SILL 

OK  MODIFIED  RECORD  FIRE  RANGE 

2,  900 

2,900 

2,900 

2,900 

FORT  SILL 

OK  MULTIPURPOSE  MACHINE  GUN  RANGE  (MPMG) 

3,300 

3,300 

3,300 

3,300 

CAMP  BULLIS 

TX  URBAN  ASSAULT  COURSE 

1,  600 

1,600 

1,600 

1,600 

FORT  SAM  HOUSTON,  TEXAS 

TX  BATTLE  COMMAND  TRAINING  CENTER,  PH  1 

1,  950 

1,950 

1,950 

1,950 

FORT  LEWIS 

WA  INDOOR  RANGE 

5,000 

5,000 

5,000 

5,  000 

YAKIMA 

WA  DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

29,000 

29,000 

29,000 

29, 000 

**  ARMY 

233, 900 

233,900 

233,900 

233,900 

ARMY  NATIONAL  GUARD 

SPRINGVILLE 

AL  READINESS  CENTER,  ADD/ALT  (ADRS) 

3,300 

3,300 

3,300 

3,300 

CAMP  ROBINSON 

AR  PROF  ED  CTR/GED  PLUS  TNG  CPLX  (GROW  THE  FORCE 

18, 423 

18,423 

18,423 

18,423 

CAMP  ROBINSON 

AR  URBAN  ASSAULT  COURSE 

1,  900 

1,900 

1,900 

1,900 

CAMP  ROBERTS 

CA  INFANTRY  PLATOON  BATTLE  COURSE 

2,850 

2,850 

2,850 

2,850 

SACRAMENTO  ARMY  DEPOT 

CA  READINESS  CENTER 

21,000 

21,000 

21,000 

21,000 

NIANTIC 

CT  READINESS  CENTER  (ADRS) 

13, 600 

13,600 

13,600 

13,600 

CAMP  BLANDING 

FL  RTI  PH3  -  JOINT  OPS  CENTER  TRAINING  FACILITY 

15, 524 

15, 524 

15, 524 

15, 524 

ORCHARD  TRAINIG  AREA 

ID  URBAN  ASSAULT  COURSE 

1,700 

1,700 

1,700 

1,700 

ST  CLAIR  COUNTY 

IL  READINESS  CENTER  (ADRS) 

8,100 

8,100 

8,100 

8,100 

MUSCATATUCK 

IN  SECURITY  FENCE 

4,996 

4,996 

4,996 

4,996 

IOWA  CITY 

lA  READINESS  CENTER 

13,186 

13,186 

13,186 

13, 186 

LONDON 

KY  READINESS  CENTER  PH2  -  JOINT  SUPPORT  OPERATIO 

2,  427 

2,427 

2,427 

2,427 

CAMP  GRAYLING  RANGE 

MI  INFANTRY  PLATOON  BAT  CSE  W/CONVOY  LIVE  FIRE  R 

2,450 

2,450 

2,450 

2,450 

LANSING 

MI  USPFO  &  READINESS  CENTER  RENOVATION  PH2 

4,239 

4,239 

4,239 

4,239 

CAMP  RIPLEY 

MN  COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

4,850 

4,850 

4,850 

4,850 

CAMP  RIPLEY 

MN  COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY  PH 

12, 600 

12,600 

12,600 

12,600 

CAMP  SHELBY 

MS  LIVE  FIRE  SHOOT  HOUSE/URBAN  ASSAULT  COURSE 

4,000 

4,000 

4,000 

4,000 

CAMP  GRAFTON 

ND  REGIONAL  TRAINING  INSTITUTE  PHI 

33,416 

33,416 

33,416 

33,416 

ONTARIO 

OR  READINESS  CENTER 

11,000 

11,000 

11,000 

11,000 

CARLISLE 

PA  READINESS  CENTER  (SECT) 

7,800 

7,800 

7,800 

7,800 

EAST  FALLOWFIELD  TOWNSHIP 

PA  READINESS  CENTER  (SECT) 

8,300 

8,300 

8,300 

8,300 

GETTYSBURG 

PA  READINESS  CENTER  (SECT) 

6,300 

6,300 

6,300 

6,300 

HANOVER 

PA  READINESS  CENTER,  ADD/ALT  (SECT) 

5,  500 

5,  500 

5,  500 

5,  500 

HAZELTON 

PA  READINESS  CENTER  ADD/ALT  (SECT) 

5,  600 

5,600 

5,600 

5,  600 

HOLIDAYSBURG 

PA  READINESS  CENTER  (SECT) 

9,400 

9,400 

9,400 

9,400 

HUNTINGDON 

PA  READINESS  CENTER  (SECT) 

7,  500 

7,500 

7,500 

7,500 

KUTZTOWN 

PA  READINESS  CENTER,  ADD/ALT  (SECT) 

6,800 

6,800 

6,800 

6,  800 

LEBANON 

PA  READINESS  CENTER,  ADD/ALT  (SECT) 

7,800 

7,800 

7,800 

7,800 

PHILADELPHIA 

PA  READINESS  CENTER,  ALTERATION  (SECT) 

10,000 

10,000 

10,000 

10,000 

WAYNESBURG 

PA  READINESS  CENTER 

9,000 

9,000 

9,000 

9,  000 

EAST  GREENWICH 

RI  READINESS  CENTER 

8,200 

8,200 

8,200 

8,200 

CAMP  BOWIE 

TX  MODIFIED  RECORD  FIRE  RANGE 

1,  500 

1,500 

1,500 

1,500 

FORT  WOLTERS 

TX  MODIFIED  RECORD  FIRE  RANGE 

2,100 

2,100 

2,100 

2,100 

NORTH  SALT  LAKE 

UT  READINESS  CENTER 

12,200 

12,200 

12,200 

12,200 

ETHAN  ALLEN 

VT  MULTIPURPOSE  MACHINE  GUN  RANGE 

1,  996 

1,996 

1,996 

1,996 
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Active,  National  Guard,  and  Reserve  Forces 
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SC  Proiect 
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FORT  PICKETT 

VA  COMBAT  PISTOL  QUALIFICATION  COURSE 

1,050 

1,050 

1,050 

1,050 

FORT  PICKETT 

VA  REGIONAL  TRAINING  INSTITUTE  PHI 

25,161 

25, 161 

25, 161 

25, 161 

CAMP  DAWSON 

WV  MODIFIED  RECORD  FIRE  RANGE  (REMOTED  TARGET  SY 

4,500 

4,500 

4,500 

4,500 

CAMP  DAWSON 

WV  MULTI-PURPOSE  BUILDING 

4,900 

4,900 

4,900 

4,900 

CAMP  GUERNSEY 

WY  QUALIFICATION  TRAINING  RANGE 

2,  650 

2,650 

2,650 

2,650 

**  ARMY  NATIONAL  GUARD 

327,818 

327,818 

327,818 

327,818 

ARMY  RESERVE 

BT  COLLINS  ARMY  RESERVE  CENTER 

CA  REGIONAL  COMMUNICATIONS  TRAINING  CTR 

6,  874 

6,  874 

6,  874 

6,  874 

FORT  HUNTER  LIGGETT 

CA  CONVOY  LIVE  FIRE  RANGE 

2,534 

2,534 

2,534 

2,534 

FORT  HUNTER  LIGGETT 

CA  RANGE  CONTROL  FACILITY 

4,501 

4,501 

4,501 

4,501 

GARDEN  GROVE 

CA  ARMY  RESERVE  CENTER 

25, 440 

25, 440 

25, 440 

25, 440 

BUTTE 

MT  ARMY  RESERVE  CENTER/ LAND 

7,  629 

7,629 

7,629 

7,629 

FORT  DIX 

NJ  TACTICAL  TRAINING  BASE  PHASE  I 

5,  900 

5,900 

5,900 

5,  900 

FORT  DRUM,  NEW  YORK 

NY  ARMY  RESERVE  CENTER 

15, 923 

15,923 

15,923 

15, 923 

ELLINGTON  FIELD 

TX  AFR  CTR/BPC/VMF/UHS  PHASE  II 

15,000 

15,000 

15, 000 

15, 000 

FORT  WORTH 

TX  ARMY  RESERVE  CENTER 

15, 076 

15, 076 

15, 076 

15, 076 

ELLSWORTH 

WI  ARMY  RESERVE  CENTER/ LAND 

9,100 

9,100 

9,100 

9,  100 

FORT  MCCOY 

WI  REGIONAL  MEDICAL  TRAINING  FACILITY 

8,523 

8,523 

8,523 

8,523 

**  ARMY  RESERVE 

116, 500 

116, 500 

116, 500 

116, 500 

***  ARMY  TOTAL  FOR  TRAINING  FACILITIES 

678,218 

678,218 

678,218 

678,218 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  JIEDDO  BATTLE  COURSES 

9,270 

9,270 

9,270 

9,270 

CAMP  PENDLETON,  CALIFORNIA 

CA  MARSOC  TRAINING  FACILITIES 

17,730 

17,730 

17,730 

17,730 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  JIEDDO  BATTLE  COURSES 

11,250 

11,250 

11,250 

11,250 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  MOUT  FACILITY  (PHASE  3) 

21,390 

21,390 

21,390 

21,390 

GREAT  LAKES 

IL  SMALL  ARMS  MARKMANSHIP  TRAINER 

10,221 

10,221 

10,221 

10,221 

FALLON 

NV  RANGE  IMPROVEMENTS  TGTB-20 

11, 460 

11,460 

11,460 

11,460 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  ACADEMIC  INSTRUCTION  FACILITY 

16, 460 

16, 460 

16, 460 

16,  460 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  FIELD  MEDICAL  SERVICE  SCHOOL 

8,080 

8,080 

8,080 

8,080 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  JIEDDO  BATTLE  COURSES 

11, 980 

11,980 

11,980 

11,980 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MARSOC  FITNESS  CENTER/TRAINING  TANK 

14,480 

14,480 

14,480 

14,480 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MARSOC  TRAINING  FACILITIES 

12,590 

12,590 

12,590 

12,590 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MOUT  ENHANCEMENTS 

14,120 

14,120 

14,120 

14, 120 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MULTI-PURPOSE  MACHINE  GUN  RANGE  -  GIO 

17,250 

17,250 

17,250 

17,250 

BEAUFORT 

SC  NUCLEAR/BIOLOGICAL/CHEMICAL  FACILITY 

3,500 

3,500 

3,500 

3,500 

HOUSTON 

TX  AVIATION  TRAINER/SQUADRON  OPERATIONS  FACILITY 

14,290 

14,290 

14,290 

14,290 

NORFOLK 

VA  E2/C2  AIRCREW  TRAINING  FACILITY 

11, 510 

11,510 

11,510 

11,510 

EVERETT 

WA  FLEET  REGION  READINESS  CENTER 

10, 940 

10, 940 

10, 940 

10,940 

**  NAVY 

216, 521 

216, 521 

216, 521 

216, 521 

NAVY  RESERVE 

MIRAMAR 

CA  RESERVE  CENTER  ADDITIONS  -  MIRAMAR  CA 

5,  580 

5,  580 

5,  580 

5,  580 

DETROIT 

MI  RESERVE  TRAINING  CENTER  -  SELFRIDGE  MI 

4,030 

4,030 

4,030 

4,030 

WRIGHT-PATTERSON  AFB 

OH  RESERVE  TRAINING  CENTER  -  DAYTON  OH 

10,277 

10,277 

10,277 

10,277 

SIOUX  FALLS 

SD  JOINT  ARMED  FORCES  RESERVE  CENTER 

3,730 

3,730 

3,730 

3,730 

AUSTIN 

TX  RESERVE  TRAINING  CENTER  -  AUSTIN,  TX 

6,490 

6,490 

6,490 

6,490 

FORT  WORTH 

TX  JOINT  TRAINING  TANK 

4,970 

4,970 

4,970 

4,970 

QUANTICO 

VA  RESERVE  CENTER  ADDITIONS  -  QUANTICO  VA 

2,  410 

2,410 

2,410 

2,410 

**  NAVY  RESERVE 

37, 487 

37,487 

37,487 

37,487 

***  NAVY  TOTAL  FOR  TRAINING  FACILITIES 

254,008 

254,008 

254,008 

254,008 

AIR  FORCE 

ELMENDORF  AFB 

AK  REPLACE  PROF  MIL  EDUC  CTR  PH  1 

13,000 

13,000 

13,000 

13, 000 

U.S.  AIR  FORCE  ACADEMY 

CO  UPGRADE  ACADEMIC  FACILITY  PH  IVB 

15,000 

15,000 

15, 000 

15, 000 

EGLIN  AFB 

FL  F-35  INTEGRATED  TRAINING  CENTER 

39,000 

39,000 

39,000 

39, 000 

NELLIS  AFB 

NV  JOINT  TERMINAL  AIR  CONTROL  VIRTUAL  TRNG  FAC 

4,950 

4,950 

4,950 

4,950 

MCGUIRE  AFB 

NJ  USAF  EC  JIEDDO  TRAINING  FACILITY 

6,200 

6,200 

6,200 

6,200 

KIRTLAND  AFB 

NM  PJ/CRO  RESCUE/RECOVERY  TRAINING  CENTER 

11, 400 

11,400 

11,400 

11,400 
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LACKLAND  AFB 

TX  BASIC  EXPEDITIONARY  AIRMAN  SKILL  TRNG  PHASE  2 

14,000 

14,000 

14,000 

14,000 

FAIRCHILD  AFB 

WA  PHYSIOLOGICAL  TRAINING  FACILITY 

6,200 

6,200 

6,200 

6,200 

RAMSTEIN  AB 

GY  FIRE  TRAINING  FACILITY 

3,000 

3,000 

3,000 

3,  000 

ANDERSEN  AFB 

GU  TECHNICAL  TRAINING  FACILITY 

5,816 

5,  816 

5,  816 

5,  816 

**  AIR  FORCE 

118, 566 

118, 566 

118,566 

118,566 

AIR  NATIONAL  GUARD 

JACKSONVILLE  lAP 

FL  COMMUNICATIONS  TRAINING  FACILITY 

6,000 

6,000 

6,000 

6,  000 

KEY  FIELD  ANG 

MS  ASOS/ATCS  TRAINING  CENTER 

6,100 

6,100 

6,100 

6,  100 

LINCOLN  MAP 

NE  ADD/ALTER  SECURITY  FORCES/COMM  FAC 

8,  900 

8,900 

8,900 

8,900 

FRANCIS  S.  GABRESKI  AIRPORT 

NY  PARARESCUE  FAC  ILITY,  PHASE  I 

8,400 

8,400 

8,400 

8,400 

HANCOCK  FIELD 

NY  UPGRADE  BASE  EACILITY/INFRASTRUCTURE  SYS 

5,100 

5, 100 

5, 100 

5,  100 

STANLY  COUNTY  AIRPORT 

NC  235TH  AIR  TRAEFIC  CONTROL  SQUADRON  FACILITY 

4,000 

4,000 

4,000 

4,000 

RICKENBACKER  ANGB 

OH  SECURITY  FORCES  COMPLEX 

7,  600 

7,600 

7,600 

7,600 

FORT  INDIANTOWN  GAP 

PA  OPERATIONS  AND  TRAINING  FACILITY 

6,300 

6,300 

6,300 

6,300 

QUONSET  STATE  AIRPORT 

RI  SPECIAL  OPERATIONS  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,  000 

LOVELL  FIELD 

TN  COMMUNICATIONS  TRAINING  COMPLEX 

8,200 

8,200 

8,200 

8,200 

MEMPHIS  lAP 

TN  C-5  FINAL  INFRASTRUCTURE  SUPPORT 

6,  676 

6,676 

6,676 

6,  676 

**  AIR  NATIONAL  GUARD 

72,276 

72,276 

72,276 

72,276 

AIR  FORCE  RESERVE 

ELMENDORF  AFB 

AK  GROUP  HEADQUARTERS 

10, 400 

10, 400 

10, 400 

10,400 

**  AIR  FORCE  RESERVE 

10, 400 

10, 400 

10, 400 

10,400 

***  AIR  FORCE  TOTAL  EOR  TRAINING 

FACILITIES 

201,242 

201,242 

201,242 

201,242 

SPECIAL  OPERATIONS  COMMAND 

CAMP  PENDLETON,  CALIFORNIA 

CA  SOF  PARALOFT/DIVE  LOCKER  (MARSOB-W) 

5,  770 

5,  770 

5,  770 

5,  770 

CANNON  AFB 

NM  SOF  FLIGHT  SIMULATOR  FACILITY 

7,  500 

7,500 

7,500 

7,500 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  SOF  ACADEMIC  INSTRCUTIONAL  FACILITY  (MARSOS) 

6,  910 

6,910 

6,910 

6,  910 

CAMP  PENDLETON  ANGB 

VA  SOF  ACADEMIC  INSTRCUTIONAL  FACILITY  (MARSOS) 

5,  950 

5,950 

5,950 

5,  950 

AL  UDEID,  QATAR 

QA  SOF  VEHCILE  MAINTENANCE  FAC  (SOCCENT  FWD  PRES 

3,507 

3,507 

3,507 

3,507 

**  SPECIAL  OPERATIONS  COMMAND 

29, 637 

29,637 

29,  637 

29, 637 

***  DEFENSE-WIDE  TOTAL  FOR  TRAINING  FACILITIES 

29, 637 

29,637 

29,  637 

29, 637 

TOTAL  TRAINING  FACILITIES 

1, 163, 105 

1,163, 105 

1,163, 105 

1,163,105 

MAINTENANCE  &  PRODUCTION  FACILITIES 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

CO  AMMUNITION  DEMILITARIZATION 

FACILITY  PH  IX 

35,159 

35,159 

35, 159 

**  ARMY  BUDGETED  BY  DOD 

35,159 

35,159 

35, 159 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE 

&  PRODUCTION  EACILITIES 

35,159 

35,159 

35, 159 

ARMY 

KAHUKU 

HI  TACTICAL  VEHICLE  WASH  FACILITY 

10,200 

10,200 

10,200 

10,200 

**  ARMY 

10,200 

10,200 

10,200 

10,200 

***  ARMY  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  EACILITIES 

10,200 

10,200 

10,200 

10,200 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

KY  AMMUNITION  DEMILITARIZATION 

FACILITY  PH  VIII 

69,017 

69,017 

69, 017 

**  ARMY  BUDGETED  BY  DOD 

69,017 

69,017 

69, 017 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES  69,017  69,017  69,017 


ARMY 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

FORT  CAMPBELL,  KENTUCKY 

KY 

VEHICLE  MAINTENANCE  SHOP 

49,000 

49,000 

49,000 

49, 000 

FORT  DRUM,  NEW  YORK 

NY 

BRIGADE  COMPLEX  MAINTENANCE  FACILITY 

44,000 

44,000 

44,000 

44, 000 

FORT  BRAGG 

NC 

AMMUNITION  SUPPLY  POINT/VEH  MAIN  FAC 

88,000 

88,000 

88,000 

88,000 

FORT  BRAGG 

NC 

SURVEY  SIGNAL/QTR/ENG  UNIT  OPERATIONS  FAC 

54,000 

54,000 

54,000 

54,000 

CORPUS  CHRISTI 

TX 

ROTORBLADE  PROCESSING  FACILITY 

11,200 

11,200 

11,200 

11,200 

FORT  HOOD,  TEXAS 

TX 

CH47  MAINTENANCE  HANGAR 

18,000 

18,000 

18,000 

18,000 

RED  RIVER  ARMY  DEPOT 

TX 

MANEUVER  SYSTEMS  SUSTAINMENT  CTR,  PHASE  2 

9,200 

9,200 

9,200 

9,200 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

AIRCRAFT  MAINTENANCE  HANGAR 

5,100 

5, 100 

5, 100 

5,  100 

GRAFENWOEHR 

GY 

BRIGADE  COMPLEX-MAINTENANCE/OPERATIONS 

34,000 

34,000 

34,000 

34,000 

GRAFENWOEHR 

GY 

BRIGADE  COMPLEX-MAINTENANCE/OPERATIONS 

28,000 

28,000 

28,000 

28,000 

**  ARMY 

340,500 

340,500 

340,500 

340,500 

ARMY  NATIONAL  GUARD 

FLORENCE 

AZ 

FIELD  MAINTENANCE  SHOP 

10,870 

10,870 

10,870 

10,870 

JACKSONVILLE 

FL 

ARMY  AVN  SUPPORT  FACILITY  ADD/ALT 

12,200 

12,200 

12,200 

12,200 

CAMP  ATTERBURY 

IN 

DEPARTMENT  OF  PUBLIC  WORKS  FACILITY 

12,200 

12,200 

12,200 

12,200 

WHITEMAN  AFB 

MO 

ARMY  AVIATION  SUPPORT  FACILITY 

30,000 

30,000 

30,000 

30,000 

ASHEVILLE 

NC 

FIELD  MAINTENANCE  SHOP 

3,733 

3,733 

3,733 

3,733 

GRATERFORD 

PA 

FIELD  MAINTENANCE  SHOP  (SBCT) 

7,300 

7,300 

7,300 

7,300 

PHILADELPHIA 

PA 

FIELD  MAINTENANCE  SHOP,  ADD/ALT  (SBCT) 

3,  650 

3,650 

3,650 

3,650 

N.  KINGSTOWN 

RI 

ARMY  AVIATION  SUPPORT  FACILITY 

33,000 

33,000 

33,000 

33, 000 

WINCHESTER 

VA 

FIELD  MAINTENANCE  SHOP 

3,113 

3,113 

3,113 

3,113 

**  ARMY  NATIONAL  GUARD 

116,066 

116,066 

116,066 

116, 066 

ARMY  RESERVE 

FORT  DIX 

NJ 

COMBINED  MAINTENANCE  FACILITY 

17,000 

17,000 

17,000 

17,000 

**  ARMY  RESERVE 

17,000 

17,000 

17,000 

17,000 

***  ARMY  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION 

FACILITIES 

473, 566 

473, 566 

473, 566 

473, 566 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

CONSOLIDATED  COMM/ELECTRONICS  SHOP 

16, 840 

16, 840 

16, 840 

16,  840 

MIRAMAR 

CA 

HANGAR  MODIFICATION 

26,760 

26,760 

26,760 

26,760 

CRANE 

IN 

SECURED  ENGINEERING  FACILITY 

12,000 

12,000 

12,000 

12,000 

CHERRY  POINT  MARINE  CORPS  AIR 

STATION 

NC 

HANGER  RENOVATION  &  FAC  UPGRADES  F/A18E/F 

16, 500 

16,500 

16,500 

16,500 

CHERRY  POINT  MARINE  CORPS  AIR 

STATION 

NC 

UAV  OPERATIONS  AND  MAINTENANCE 

12, 110 

12,110 

12,110 

12, 110 

NEW  RIVER 

NC 

HANGAR  ADDITION  (PHASE  2) 

17,330 

17,330 

17,330 

17,330 

NEW  RIVER 

NC 

JET  ENGINE  TEST  CELL 

14,570 

14,570 

14,570 

14,570 

PARRIS  ISLAND 

SC 

MOTOR  TRANSPORTATION  COMPLEX 

5,530 

5,530 

5,530 

5,530 

NORFOLK 

VA 

MH-60S  HANGER  &  AIRFIELD  IMPROVEMENTS 

53,850 

53,850 

53,850 

53,850 

BANGOR 

WA 

LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

39,750 

39,750 

39,750 

BREMERTON 

WA 

MISSILE  ASSEMBLY  BUILDING  3 

28, 690 

28,690 

28,690 

28,690 

WHIDBEY  ISLAND 

WA 

INDOOR  WASHRACK 

10, 610 

10,610 

10,610 

10,610 

**  NAVY 

214,790 

254,540 

254,540 

254,540 

***  NAVY  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION 

FACILITIES 

214,790 

254,540 

254,540 

254,540 

AIR  FORCE 

ELMENDORF  AFB 

AK 

F-22  JET  ENGINE  INSPECTION  &  MAINT 

13,800 

13,800 

13,800 

13,800 

DAVIS -MONTHAN  AFB 

AZ 

CSAR  EC130  MAINT  HANGAR/AMU 

11,200 

11,200 

11,200 

11,200 

EGLIN  AFB 

FL 

F-35  SQUADRON  OPS /AMU /HANGAR 

27,000 

27,000 

27,000 

27,000 

ROBINS  AFB 

GA 

AIRCRAFT  COMPONENT  REPAIR  FAC 

14,700 

14,700 

14,700 

14,700 

MCCONNELL  AFB 

KS 

MXG  CONSOL  &  FORWARD  LOGISTICS  CENTER 

6,300 

6,300 

6,300 

6,300 

CANNON  AFB 

NM 

ADAL  HANGAR  09  FOR  C-130 

1,  688 

1,688 

1,688 

1,688 

ALTUS  AFB 

OK 

C-17  SHEET  METAL  COMPOSITE  SHOP 

2,000 

2,000 

2,000 

2,000 

TINKER  AFB 

OK 

CONSOLIDATED  FUEL  0/H  REPAIR  &  TEST  FAC 

34,600 

34,600 

34,600 

34,600 

VANCE  AFB 

OK 

FUELS  SYSTEM  MAINTENANCE  HANGAR 

7,700 

7,700 

7,700 

7,700 

HILL  AFB 

UT 

AIRCRAFT  POWER  SYSTEMS  REPAIR  FACILITY 

8,399 

8,399 

8,399 

8,399 

HILL  AFB 

UT 

HYDRAULIC  FLIGHT  CONTROL  FACILITY 

8,400 

8,400 

8,400 

8,400 

HILL  AFB 

UT 

MUNITIONS  MAINTENANCE  FACILITY 

9,200 

9,200 

9,200 

9,200 

AL  UDEID,  QATAR 

QA 

MULTI  AIRCRAFT  MAINTENANCE  HANGAR 

22,300 

22,300 

22,300 

22,300 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

**  AIR  FORCE 

167,287 

167,287 

167,287 

167,287 

AIR  NATIONAL  GUARD 

NEW  CASTLE  COUNTY  AIRPORT 

DE 

REPLACE  AIRCRAFT  MAINT  HANGAR 

10,800 

10,800 

10,800 

10,800 

RENO-TAHOE  lAP 

NV 

VEHICLE  MAINTENANCE  SHOP 

5,200 

5,200 

5,200 

5,200 

JOE  FOSS  FIELD 

SD 

BASE  CIVIL  ENGR  MAINT  FACILITY 

7,  900 

7,900 

7,900 

7,900 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD  FIELD 

WV 

C-5  FUEL  CELL  MAINT  HANGAR  AND  SHOPS 

26,000 

26,000 

26,000 

26, 000 

YEAGER  AIRPORT 

WV 

RPL  AIRCRAFT  MAINTENANCE  HANGAR/SHOPS 

17,300 

17,300 

17,300 

17,300 

**  AIR  NATIONAL  GUARD 

67,200 

67,200 

67,200 

67,200 

AIR  FORCE  RESERVE 

ELMENDORF  AFB 

AK 

AIRCRAFT  MAINTENANCE  SQUADRON  FACILITY 

4,550 

4,550 

4,550 

4,550 

HILL  AFB 

UT 

WING  SUPPORT  FACILITY 

3,200 

3,200 

3,200 

3,200 

**  AIR  FORCE  RESERVE 

7,  750 

7,750 

7,750 

7,750 

***  AIR  FORCE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES 

242,237 

242,237 

242,237 

242,237 

SPECIAL  OPERATIONS  COMMAND 

HURLBURT  FIELD 

FL 

SOF  MAINTENANCE  STORAGE  FACILITY  (DASH-21) 

4,711 

4,711 

4,711 

4,711 

FORT  CAMPBELL,  KENTUCKY 

KY 

SOF  GROUP  SUPPORT  BATTALION  (CSST,  5SFG) 

18, 500 

18,500 

18,500 

18,500 

**  SPECIAL  OPERATIONS  COMMAND 

23,211 

23,211 

23,211 

23, 211 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

23,211 

23,211 

23,211 

23, 211 

TOTAL  MAINTENANCE  &  PRODUCTION  FACILITIES 

964,004 

1,107,930 

1,107,930 

1,107,930 

R&D  FACILITIES 

ARMY 

ABERDEEN  PROVING  GROUND 

MD  AUTOMOTIVE  TECHNOLOGY  EVALUATING  FAC 

12,200 

12,200 

12,200 

12,200 

DETROIT 

MI  GROUND  SYS  PWR&ENERGY  LAB 

18, 500 

18,500 

18,500 

18,500 

PICATINNY  ARSENAL 

NJ  ARMAMENT  INTEGRATION  FACILITY 

9,  900 

9,900 

9,900 

9,  900 

**  ARMY 

40, 600 

40,600 

40,600 

40,600 

***  ARMY  TOTAL  FOR  R&D  FACILITIES 

40, 600 

40,600 

40,600 

40,600 

NAVY 

PANAMA  CITY 

FL  LITTORAL  WARFARE  SYSTEMS  FACILITY 

13,870 

13,870 

13,870 

13, 870 

CRANE 

IN  SPECIAL  WEAPONS  ASSESSMENT  FACILITY 

11,800 

11,800 

11,800 

11,800 

INDIAN  HEAD 

MD  NEXT  GENERATION  ENERGETICS  RESEARCH  LAB 

9,  450 

9,  450 

9,  450 

9,  450 

PATUXENT  RIVER 

MD  AIRCRAFT  PROTOTYPE  FACILITY  PHASE  1 

17, 990 

17,990 

17,990 

17,990 

PATUXENT  RIVER 

MD  E-2  ADVANCED  HAWKEYE  RDT&E  FACILITY 

13, 650 

13,650 

13,650 

13,650 

PATUXENT  RIVER 

MD  JPALS  ADDITION  TO  BUILDING  2110/2122 

6,720 

6,720 

6,720 

6,720 

DAHLGREN 

VA  ELECTROMAGNETIC  LAUNCH  RDT&E  FACILITY 

10,000 

10,000 

10,000 

10,000 

KITSAP 

WA  OCEAN  ENGINEERING  SUPPORT  FACILITY 

6,130 

6,130 

6,130 

6,  130 

**  NAVY 

89, 610 

89,610 

89,610 

89,  610 

***  NAVY  TOTAL  FOR  R&D  FACILITIES 

89, 610 

89,610 

89,610 

89, 610 

AIR  FORCE 

EGLIN  AFB 

FL  F-35  ADAL  53RD  JOINT  REPROGRAMMING  FAC 

8,300 

8,300 

8,300 

8,300 

HANSCOM  AFB 

MA  RENOVATE  ACQUISITION  MANAGEMENT  FAC  BI102C 

12,800 

12,800 

12,800 

12,800 

**  AIR  FORCE 

21, 100 

21,100 

21,100 

21,100 

***  AIR  FORCE  TOTAL  FOR  R&D  FACILITIES 

21, 100 

21,100 

21,100 

21,100 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  DETRICK 

MD  USAMRIID  STAGE  I,  INC  II 

150,000 

150, 000 

150,000 

**  TRICARE  MANAGEMENT  ACTIVITY 

150,000 

150, 000 

150,000 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

***  DEFENSE-WIDE  TOTAL  FOR  R&D  FACILITIES 

150,000 

150, 000 

150,000 

TOTAL  R&D  FACILITIES 

151, 310 

301,310 

301,310 

301,310 

SUPPLY  FACILITIES 

ARMY 

DOVER  AFB 

DE  JOINT  PERSONAL  EFFECTS  DEPOT 

17, 500 

17,500 

17,500 

17,500 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  AMMUNITION  SUPPLY  POINT 

62,000 

62,000 

62,000 

62,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  3 

23,000 

23,000 

23,000 

23,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  4 

21,000 

21,000 

21,000 

21,000 

CAMP  ADDER,  IRAQ 

IR  PETROLEUM  OIL  &  LUBRICANT  STORAGE  AREA 

10,000 

10,000 

10,000 

10,000 

**  ARMY 

133,500 

133,500 

133,500 

133,500 

ARMY  NATIONAL  GUARD 

CAMP  ROBINSON 

AR  AMMUNITION  SUPPLY  POINT 

4,100 

4,100 

4,100 

4,100 

FORT  INDIANTOWN  GAP 

PA  AMMUNITION  SUPPLY  POINT  UPGRADE  (SBCT) 

9,500 

9,500 

9,500 

9,500 

**  ARMY  NATIONAL  GUARD 

13, 600 

13,600 

13,600 

13,600 

***  ARMY  TOTAL  FOR  SUPPLY  FACILITIES 

147, 100 

147,100 

147,100 

147, 100 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  1ST  MLG  ARMORY 

8,150 

8,150 

8,150 

8,150 

CAMP  PENDLETON,  CALIFORNIA 

CA  ARMORY  -  INTEL  BATTALION 

4,180 

4,180 

4,180 

4,180 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  ARMORY 

5,  920 

5,920 

5,920 

5,  920 

ALBANY 

GA  WAREHOUSE  -  COMBAT  VEHICLE 

9,  980 

9,980 

9,980 

9,  980 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MARSOC  SUPPORT  FACILITY 

21, 720 

21,720 

21,720 

21,720 

NEWPORT 

RI  HAZARDOUS  MATERIAL  STORAGE  FACILITY 

3,860 

3,860 

3,860 

3,  860 

CAMP  LEMONIER,  DJIBOUTI 

DJ  FUEL  EARM 

4,000 

4,000 

4,000 

4,000 

**  NAVY 

57, 810 

57,810 

57,810 

57,810 

***  NAVY  TOTAL  FOR  SUPPLY  FACILITIES 

57, 810 

57,810 

57,810 

57,810 

AIR  FORCE 

KIRTLAND  AFB 

NM  PJ/CRO  LOGISTICS  BUILDING 

3,700 

3,700 

3,700 

3,700 

RAMSTEIN  AB 

GY  SMALL  DIAMETER  BOMB  FACILITIES  PH  2 

6,260 

6,260 

6,260 

6,260 

ROYAL  AIR  FORCE  LAKENHEATH 

UK  SMALL  DIAMETER  BOMB  -  STORAGE  IGLOO 

1,800 

1,800 

1,800 

1,800 

**  AIR  FORCE 

11, 760 

11,760 

11,760 

11,760 

AIR  NATIONAL  GUARD 

CAMP  BEAUREGARD 

LA  TFI-  UPGRADE  ASOS  FACILITY 

1,800 

1,800 

1,800 

1,800 

DULUTH  lAP 

MN  REPLACE  BASE  STORAGE  EACILITIES 

1,500 

1,500 

**  AIR  NATIONAL  GUARD 

1,800 

1,800 

3,300 

3,300 

***  AIR  FORCE  TOTAL  FOR  SUPPLY  FACILITIES 

13,560 

13,560 

15, 060 

15, 060 

SPECIAL  OPERATIONS  COMMAND 

CAMP  PENDLETON,  CALIFORNIA 

CA  SOF  SUPPLY  FACILITY  (MARSOC) 

8,310 

8,310 

8,310 

8,310 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  SOF  EQUIPMENT  FACILITY  (MARSOC) 

10,800 

10,800 

10,800 

10,800 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  SOF  SUPPLY  &  PRE-DEPLOYMENT  FAC  (MARSOC) 

10, 500 

10, 500 

10,500 

10,500 

AL  UDEID,  QATAR 

QA  SOF  STORAGE  FACILITY  (SOCCENT  FWD  PRES) 

3,590 

3,590 

3,590 

3,590 

**  SPECIAL  OPERATIONS  COMMAND 

33,200 

33,200 

33,200 

33,200 

DEFENSE  LOGISTICS  AGENCY 

POINT  LOMA  ANNEX 

CA  REPLACE  FUEL  STORAGE  EACILITIES 

140, 000 

55, 700 

55, 700 

55, 700 

KIRTLAND  AFB 

NM  REPLACE  FUEL  UNLOAD  FACILITY 

1,800 

1,800 

1,800 

1,800 

**  DEFENSE  LOGISTICS  AGENCY 

141, 800 

57,500 

57,500 

57,500 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

***  DEFENSE- 

-WIDE  TOTAL  FOR  SUPPLY  FACILITIES 

175, 000 

90,700 

90,700 

90,700 

TOTAL  SUPPLY 

EACILITIES 

393,470 

309,170 

310,670 

310,670 

HOSPITAL  AND  MEDICAL  EACILITIES 

ARMY 

FORT  CARSON,  COLORADO 

CO 

HOSPITAL  ADDITION  AND  DENTAL  CLINIC 

18,000 

18,000 

18,000 

18,000 

FORT  RILEY,  KANSAS 

KS 

HEALTH  AND  DENTAL  CLINIC 

8,800 

8,800 

8,800 

8,800 

FORT  BRAGG 

NC 

BLOOD  DONOR  CENTER 

4,800 

4,800 

4,800 

4,800 

FORT  BLISS 

TX 

HEALTH  AND  DENTAL  CLINIC 

10,000 

10,000 

10,000 

10,000 

CAMP  VICTORY,  IRAQ 

IR 

LEVEL  3  HOSPITAL 

13,400 

13,400 

13,400 

13,400 

**  ARMY 

55,000 

55, 000 

55, 000 

55, 000 

***  ARMY  TOTAL  FOR  HOSPITAL  AND  MEDICAL 

FACILITIES 

55,000 

55, 000 

55, 000 

55, 000 

TRICARE  MANAGEMENT  ACTIVITY 

MACDILL  AEB 

FL 

CLINIC  REPLACEMENT,  INC  II 

41,400 

41,400 

41,400 

MACDILL  AEB 

FL 

PHARMACARE  ADDITION/ALTERATION 

5,000 

5,000 

5,000 

5,  000 

FORT  BENNING 

GA 

HOSPITAL  REPLACEMENT  PHASE  II 

350,000 

350,000 

350,000 

350,000 

GREAT  LAKES 

IL 

FEDERAL  HEALTHCARE  FACILITY 

99,000 

99,000 

99,000 

99, 000 

FORT  RILEY,  KANSAS 

KS 

HOSPITAL  REPLACEMENT  PHASEI 

404,000 

404,000 

404,000 

404,000 

FORT  DRUM,  NEW  YORK 

NY 

MEDICAL  CLINIC  ADD/ALT 

41, 000 

41,000 

41,000 

41,000 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

HOSPITAL  ADDITION 

64,300 

64,300 

64,300 

64,300 

CAMP  BULLIS 

TX 

HEALTH  CLINIC  REPLACEMENT 

7,  400 

7,400 

7,400 

7,400 

FORT  SAM  HOUSTON,  TEXAS 

TX 

BURN  REHABILITATION  CENTER 

21,000 

21,000 

21,000 

21,000 

NORFOLK 

VA 

ENVIORNMENTAL  PREVENTIVE  MEDICINE  UNIT  2  REPL 

6,  450 

6,  450 

6,  450 

6,  450 

FORT  LEWIS 

WA 

MEDICAL/DENTAL  CLINIC 

21,000 

21,000 

21,000 

21,000 

SPANGDAHLEM  AB 

GY 

MEDICAL  CLINIC  REPLACEMENT 

33,356 

33,356 

33,356 

33,356 

**  TRICARE  MANAGEMENT  ACTIVITY 

1,  052,  506 

1,093,906 

1,093,906 

1,093,906 

***  DEFENSE-WIDE  TOTAL  FOR  HOSPITAL  AND 

MEDICAL  EACILITIES 

1,  052,  506 

1,093,906 

1,093,906 

1,093,906 

TOTAL  HOSPITAL  AND  MEDICAL  FACILITIES 

1,  107,  506 

1,148,906 

1,148,906 

1,148,906 

ADMINSTRATIVE  FACILITIES 

ARMY 

MIAMI  DORAL 

FL 

SOUTHCOM  HEADQUARTERS  FACILITY 

233,533 

96,533 

100,000 

100,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

ADMINISTRATIVE  BUILDING 

13,800 

13,800 

13,800 

13, 800 

KABUL,  AFGHANISTAN 

AF 

CONSOLIDATED  COMPOUND 

36,000 

36,000 

36,000 

36, 000 

CAMP  CONSTITUTION,  IRAQ 

IR 

JUVENILE  TIFRIC 

11, 700 

11,700 

11,700 

11,700 

**  ARMY 

***  ARMY  TOTAL  FOR  ADMINSTRATIVE 

FACILITIES 

295,033 

295,033 

158,033 

158,033 

161,500 

161,500 

161,500 

161,500 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

1ST  MLG  GROUP  AND  BATTALION  HQ 

22,220 

22,220 

22,220 

22,220 

CAMP  PENDLETON,  CALIFORNIA 

CA 

1ST  MLG  HEADQUARTERS 

18,160 

18,160 

18,160 

18,160 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ARMORY  -  5TH  MARINE  REGIMENT 

10,890 

10,890 

10,890 

10,890 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ARMORY  -  REGIMENTAL  AND  BN  HEADQUARTERS 

5,160 

5, 160 

5, 160 

5,  160 

CAMP  PENDLETON,  CALIFORNIA 

CA 

COMPANY  HQ  -  MP  COMPANY 

8,240 

8,240 

8,240 

8,240 

CAMP  PENDLETON,  CALIFORNIA 

CA 

FORCE  INTEL  OPS  CENTER  -  HQ  AREA 

24,990 

24,990 

24,990 

24,990 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ISR  CAMP  -  INTEL  BATTALION 

19, 094 

19, 094 

19, 094 

19,  094 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

MULTI-BATTALION  OPERATIONS  CENTER 

33, 650 

33,650 

33,650 

33,650 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

MULTI-BATTALION  OPERATIONS  CENTER 

33,770 

33,770 

33,770 

33,770 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

RCT  HQ  FACILITY 

4,440 

4,440 

4,440 

4,440 

NEW  LONDON 

CT 

SUBMARINE  LEARNING  CENTER 

9,260 

9,260 

9,260 

9,260 

CAPE  CANAVERAL  AFS 

EL 

ENGINEERING  SERVICES  BUILDING 

9,  900 

9,900 

9,900 

9,  900 

SUITLAND 

MD 

NATIONAL  MARITIME  INTEL  CENTER  (INC  3) 

52,069 

52,069 

52,069 

NORFOLK 

VA 

JOINT  FORCES  COMMAND  HQ  FACILITY,  BLDG  1 

14,200 

14,200 

14,200 

14,200 

QUANTICO 

VA 

WARFARE  PROGRAMS  SUPPORT  CENTER 

5,000 

5,000 

5,000 

5,  000 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

HOST  NATION  INFRASTRUCTURE 

2,700 

2,700 

2,700 

Facility  -  20 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 

($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

**  NAVY 

218, 974 

273, 743 

273, 743 

273,743 

***  NAVY  TOTAL  FOR 

ADMINSTRATIVE  FACILITIES 

218, 974 

273, 743 

273, 743 

273,743 

AIR  FORCE 

MACDILL  AFB 

FL 

ALTER  USCENTCOM  HEADQUARTERS 

57,000 

57,000 

57,000 

57,000 

MACDILL  AFB 

FL 

CENTCOM  JOINT  INTELLIGENCE  CENTER 

25,000 

25,000 

25, 000 

TYNDALL  AFB 

FL 

1ST  AIR  FORCE  FORCES  FACILITY  HQ 

8,400 

8,400 

8,400 

8,400 

ROBINS  AFB 

GA 

COMMAND  POST 

5,000 

5,000 

5,000 

5,  000 

COLUMBUS  AFB 

MS 

MISSION  SUPPORT  COMPLEX  PH  2 

9,800 

9,800 

9,800 

9,  800 

ELLSWORTH  AFB 

SD 

BASE  CIVIL  ENGINEERING  ADMIN  FACILITY 

16, 600 

16,600 

16,600 

16, 600 

**  AIR  FORCE 

96,800 

121,800 

121,800 

121,800 

AIR  NATIONAL  GUARD 

PEASE  INTERNATIONAL  TRADE  PORT  NH 

REPLACE  OPERATIONS  AND  TRAINING  FACILITY 

8,  900 

8,900 

8,900 

8,900 

GRIFFISS 

NY 

NEADS  SUPPORT  FACILITY  PHASE  II 

6,  600 

6,600 

6,600 

6,  600 

JOE  FOSS  FIELD 

SD 

ANG  PORTION  OF  JNT  FORCES  HDQTRS  FAC 

900 

900 

**  AIR  NATIONAL  GUARD 

15, 500 

15, 500 

16, 400 

16,  400 

***  AIR  FORCE  TOTAL 

FOR  ADMINSTRATIVE  FACILITIES 

112,300 

137,300 

138,200 

138,200 

SPECIAL  OPERATIONS 

COMMAND 

HURLBURT  FIELD 

FL 

SOF  OPERATIONS  FACILITY  (DCGS) 

5,  500 

5,  500 

5,  500 

5,  500 

MACDILL  AFB 

FL 

SOF  ACQUISITION  CENTER  (SOAL) 

36,334 

36,334 

36,334 

36,334 

**  SPECIAL  OPERATIONS  COMMAND 

41, 834 

41,834 

41,834 

41, 834 

***  DEFENSE-WIDE  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 

41, 834 

41,834 

41,834 

41, 834 

TOTAL  ADMINSTRATIVE 

FACILITIES 

668, 141 

610,910 

615,277 

615, 277 

TROOP  HOUSING  FACILITIES 

ARMY 

FORT  RICHARDSON 

AK  BARRACKS 

36,000 

36,000 

36,000 

36, 000 

FORT  WAINWRIGHT 

AK  BARRACKS 

20,000 

20,000 

20,000 

20,000 

FORT  HUACHUCA 

AZ  AIT  TRAINEE  COMPLEX 

105,000 

105, 000 

105, 000 

105, 000 

FORT  CARSON,  COLORADO 

CO  BARRACKS 

53,000 

53,000 

53,000 

53,000 

FORT  BENNING 

GA  RECEPTION  STATION,  PH  1 

51,000 

51,000 

51,000 

51,000 

FORT  BENNING 

GA  TRAINEE  BARRACKS  COMPLEX 

73,000 

73,000 

73,000 

73, 000 

FORT  STEWART,  GEORGIA 

GA  BARRACKS 

25,000 

25,000 

25,000 

25, 000 

FORT  STEWART,  GEORGIA 

GA  BARRACKS  COMPLEX 

36,000 

36,000 

36,000 

36, 000 

FORT  SHAFTER 

HI  BARRACKS  COMPLEX 

31,000 

31,000 

31,000 

31,000 

SCHOFIELD  BARRACKS 

HI  BARRACKS  COMPLEX 

43,000 

43,000 

43,000 

43,000 

SCHOFIELD  BARRACKS 

HI  BARRACKS  COMPLEX 

45, 000 

45, 000 

45, 000 

45, 000 

WHEELER  AFB 

HI  BARRACKS  COMPLEX 

51,000 

51,000 

51,000 

51,000 

FORT  LEAVENWORTH 

KS  BARRACKS 

12,800 

12,800 

12,800 

12,800 

FORT  LEAVENWORTH 

KS  BARRACKS  COMPLEX 

55,000 

55, 000 

55, 000 

55, 000 

FORT  RILEY,  KANSAS 

KS  BARRACKS 

50,000 

50,000 

50,000 

50,000 

FORT  RILEY,  KANSAS 

KS  TRANSITIONING  WARRIOR  SUPPORT  COMPLEX 

50,000 

50,000 

50,000 

50,000 

FORT  CAMPBELL,  KENTUCKY 

KY  BARRACKS 

27,000 

27,000 

27,000 

27,000 

FORT  LEONARD  WOOD 

MO  BARRACKS 

26,000 

26,000 

26,000 

26, 000 

FORT  LEONARD  WOOD 

MO  DINING  FACILITY-BASIC  COMBAT  TRNG  COMPLEX 

22, 000 

22,000 

22,000 

22,000 

FORT  LEONARD  WOOD 

MO  STARBASE  COMPLEX  6,  PHASE  1 

50,000 

50,000 

50,000 

50,000 

FORT  DRUM,  NEW  YORK 

NY  BARRACKS 

61,000 

61,000 

61,000 

61,000 

FORT  DRUM,  NEW  YORK 

NY  BRIGADE  COMPLEX-BARRACKS/OPERATIONS 

40,000 

40,000 

40,000 

40,000 

FORT  DRUM,  NEW  YORK 

NY  WARRIOR  IN  TRANSITION  FACILITIES 

38,000 

38,000 

38,000 

38,000 

FORT  BRAGG 

NC  BARRACKS 

73,000 

73,000 

73,000 

73,000 

FORT  BRAGG 

NC  BARRACKS  COMPLEX 

55,000 

55, 000 

55, 000 

55, 000 

FORT  BRAGG 

NC  BARRACKS  COMPLEX  BUTNER  ROAD 

42,000 

42,000 

42,000 

42,000 

FORT  BRAGG 

NC  BARRACKS  COMPLEX,  INCR  3 

47,400 

47,400 

47,400 

FORT  BRAGG 

NC  ENLISTED  UPH 

30,000 

30,000 

30,000 

30,000 

FORT  BRAGG 

NC  STUDENT  BARRACKS 

51,000 

51,000 

51,000 

51,000 

Facility  -  21 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Installation  SC 

FORT  JACKSON  SC 

FORT  BLISS  TX 

FORT  HOOD,  TEXAS  TX 

FORT  HOOD,  TEXAS  TX 

FORT  SAM  HOUSTON,  TEXAS  TX 

FORT  EUSTIS  VA 

FORT  LEE  VA 

FORT  MYER  VA 

FORT  LEWIS  WA 

FORT  LEWIS  WA 

FORT  LEWIS  WA 

NEVO  SELO  FOS  BG 

HONDURAS  VARIOUS  HO 

VICENZA  IT 

CAMP  HUMPHREYS  KR 

CAMP  HUMPHREYS  KR 

ROMANIA,  VARIOUS  RO 

**  ARMY 

ARMY  NATIONAL  GUARD 

CAMP  SHELBY  MS 


**  ARMY  NATIONAL  GUARD 
***  ARMY  TOTAL  FOR  TROOP  HOUSING  FACILITIES 


NAVY 

YUMA  AZ 
CAMP  PENDLETON,  CALIFORNIA  CA 
CAMP  PENDLETON,  CALIFORNIA  CA 
CAMP  PENDLETON,  CALIFORNIA  CA 
CAMP  PENDLETON,  CALIFORNIA  CA 
CAMP  PENDLETON,  CALIFORNIA  CA 
CAMP  PENDLETON,  CALIFORNIA  CA 
TWENTYNINE  PALMS,  CALIFORNIA  CA 
KANEOHE  BAY  HI 
CAMP  LEJEUNE,  NORTH  CAROLINA  NC 
CAMP  LEJEUNE,  NORTH  CAROLINA  NC 
CAMP  LEJEUNE,  NORTH  CAROLINA  NC 
CAMP  LEJEUNE,  NORTH  CAROLINA  NC 
NEW  RIVER  NC 
PARRIS  ISLAND  SC 
PARRIS  ISLAND  SC 
PARRIS  ISLAND  SC 
QUANTICO  VA 
QUANTICO  VA 
BREMERTON  WA 
CAMP  LEMONIER,  DJIBOUTI  DJ 


**  NAVY 

***  NAVY  TOTAL  FOR  TROOP  HOUSING  FACILITIES 


AIR  FORCE 

MINOT  AFB  ND 
F.  E.  WARREN  AFB  WY 
RAMSTEIN  AB  GY 
MORON  SP 


**  AIR  FORCE 

AIR  NATIONAL  GUARD 

SAVANNAH/HILTON  HEAD  lAP  GA 

**  AIR  NATIONAL  GUARD 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 


Project 

BASIC  TRAINING  COMPLEX 

BARRACKS 

BARRACKS 

BARRACKS  COMPLEX 

BARRACKS 

BARRACKS 

BARRACKS 

BARRACKS 

BARRACKS 

BARRACKS  COMPLEX 
BARRACKS  COMPLEX 
BASE  CAMP 
DINING  FACILITY 

BDE  COMPLE-BARRACKS/COMMUNITY  FAC 
BARRACKS  COMPLEX 
BARRACKS  COMPLEX 
BASE  CAMP,  PH  2 


BATTALION  BILLETING  SPACE  AND  SUPPLY  BUILDING 


BEQ 

BEQ  -  CHAPPO 
BEQ  -  HEADQUARTERS 
BEQ  -  MARGARITA 

BEQ  -  WOUNDED  WARRIOR  BATTALION 
BEQ  AND  ARMORY  -  PULGAS 

BEQ  AND  ENLISTED  DINING  FACILITY  -  HQ  AREA 

BEQ  AND  PARKING  STRUCTURE 

BEQ 

BEQ  -  FRENCH  CREEK 

BEQ  -  HADNOT  POINT 

BEQ  -  WOUNDED  WARRIOR  BATTALION 

MAINTENANCE/OPERATIONS  COMPLEX  -  2/9 

BEQ 

ENLISTED  DINING  FACILITY  CONSOLIDATION 
RECRUIT  BARRACKS  -  3RD  BATTALION 
RECRUIT  BARRACKS  -  3RD  BATTALION  (I) 

BEQ  -  MSGBN  HEADQUARTERS 
STUDENT  QUARTERS  -  TBS  (PHASE  2) 

BEQ  HOMEPORT  ASHORE  (INCREMENTED) 

DINING  FACILITY 


DORMITORY  (144  RM) 

RENOVATE  HISTORIC  DORMITORIES 
DORMITORY  -  128  RM 

TACT  LEADERSHIP  PROGRAM  DORM  (400  RM) 


REPLACE  TROOP  TRAINING  QUARTERS 


Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

85,000 

85,000 

85,000 

85, 000 

11, 400 

11,400 

11,400 

11,400 

45, 000 

45, 000 

45, 000 

45, 000 

47, 000 

47,000 

47,000 

47,000 

6,  600 

6,600 

6,600 

6,  600 

32,000 

32,000 

32,000 

32,000 

6,  900 

6,900 

6,900 

6,  900 

12, 400 

12,400 

12,400 

12,400 

32,000 

32,000 

32,000 

32,000 

46,000 

46,000 

46,000 

46, 000 

25,000 

25,000 

25,000 

25, 000 

61,000 

61,000 

61,000 

61,000 

2,  550 

2,550 

2,550 

2,550 

86,000 

22,500 

22,500 

22,500 

22, 000 

22,000 

22,000 

22,000 

35,000 

35,000 

35,000 

35, 000 

12, 600 

12,600 

12,600 

12,600 

1,820,250 

1,804,150 

1,804,150 

1,804,150 

11, 

,503 

11, 

■  503 

11, 

,503 

11,503 

11, 

,503 

11, 

■  503 

11, 

,503 

11,503 

1,831, 

,753 

1,815, 

■  653 

1,815, 

,653 

1,815, 653 

22, 980 

22,980 

22,980 

22,980 

29,050 

29,050 

29,050 

29, 050 

31, 980 

31,980 

31,980 

31,980 

26,530 

26,530 

26,530 

26,530 

25, 940 

25, 940 

25, 940 

25, 940 

34,970 

34,970 

34,970 

34,970 

24,390 

24,390 

24,390 

24,390 

34,329 

34,329 

34,329 

34,329 

37, 961 

37,961 

37,961 

37,961 

27,800 

27,800 

27,800 

27,800 

29, 970 

29,970 

29,  970 

29,  970 

27,270 

27,270 

27,270 

27,270 

43,340 

43,340 

43,340 

43,340 

22,530 

22,530 

22,530 

22,530 

24,430 

24,430 

24,430 

24,430 

25,360 

25,360 

25,360 

25,360 

25, 322 

25, 322 

25, 322 

25,322 

18,839 

18,839 

18,839 

18,839 

26, 680 

26,680 

26,680 

26,  680 

47,240 

47,240 

47,240 

20,780 

20,780 

20,780 

20,780 

560, 451 

607,691 

607,691 

607,691 

560, 451 

607,691 

607,691 

607,691 

18,200 

18,200 

18,200 

18,200 

14,600 

14,600 

14,600 

14,600 

14, 949 

14,949 

14,949 

14,949 

1,800 

1,800 

1,800 

1,800 

49, 549 

49,  549 

49,  549 

49,  549 

9,000 

9,000 

9,000 

9,  000 

9,000 

9,000 

9,000 

9,  000 

Facility  -  22 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active , 

National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 

Data  as  of 

MAY  2009 

Installation 

SC  Proiect 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

***  AIR  FORCE  TOTAL  FOR  TROOP 

HOUSING  FACILITIES 

58, 549 

58,549 

58,549 

58,549 

TOTAL  TROOP  HOUSING  FACILITIES 

2,  450,  753 

2,481,893 

2,481,893 

2,481,893 

COMMUNITY  FACILITIES 

ARMY 

REDSTONE  ARSENAL 

AL  CHILD  DEVELOPMENT  CENTER 

2,000 

2,000 

2,000 

2,000 

FORT  WAINWRIGHT 

AK  CHILD  DEVELOPMENT  CENTER 

17,000 

17,000 

17,000 

17,000 

FORT  IRWIN 

CA  CHILD  DEVELOPMENT  CENTER 

11,800 

11,800 

11,800 

11,800 

FORT  CARSON,  COLORADO 

CO  CHILD  DEVELOPMENT  CENTER 

8,400 

8,400 

8,400 

8,400 

FORT  CARSON,  COLORADO 

CO  SOLIDER  FAMILY  ASSISTANCE  CENTER 

8,100 

8,100 

8,100 

8,100 

MIAMI  DORAL 

FL  CHILD  DEVELOPMENT  CENTER 

3,467 

3,467 

FORT  BENNING 

GA  CHILD  DEV  CTR  UNDER  6 

3,700 

3,700 

3,700 

3,700 

FORT  BENNING 

GA  CHILD  DEVELOPMENT  CENTER 

7,800 

7,800 

7,800 

7,800 

FORT  STEWART,  GEORGIA 

GA  SOLIDER  FAMILY  ASSISTANCE  CENTER 

6,000 

6,000 

6,000 

6,  000 

SCHOFIELD  BARRACKS 

HI  CHILD  DEVELOPMENT  CENTER 

12,500 

12,500 

12,500 

12,500 

ROCK  ISLAND 

IL  COMBINED  FIRE  POLICE  FACILITY  PH2 

3,350 

3,350 

3,350 

3,350 

FORT  LEAVENWORTH 

KS  CHAPEL  COMPLEX,  PH  1 

11, 600 

11,600 

11,600 

11,600 

FORT  RILEY,  KANSAS 

KS  CHILD  DEVELOPMENT  CENTER 

8,500 

8,500 

8,500 

8,500 

FORT  CAMPBELL,  KENTUCKY 

KY  CHILD  DEVELOPMENT  CENTER 

8,  600 

8,600 

8,600 

8,600 

FORT  CAMPBELL,  KENTUCKY 

KY  CHILD  DEVELOPMENT  CENTER 

9,  900 

9,900 

9,900 

9,  900 

FORT  CAMPBELL,  KENTUCKY 

KY  SOLDIER  FAMILY  ASSISTANCE  CENTER  (SFAC) 

7,  400 

7,400 

7,400 

7,400 

FORT  KNOX 

KY  CHILD  DEVELOPMENT  CENTER  -  SCHOOL  AGE 

7,  400 

7,400 

7,400 

7,400 

FORT  POLK,  LOUISIANA 

LA  CHILD  DEVELOPMENT  CENTER 

6,100 

6,100 

6,100 

6,  100 

FORT  POLK,  LOUISIANA 

LA  SOLIDER  FAMILY  ASSISTANCE  CENTER 

4,900 

4,900 

4,900 

4,900 

FORT  LEONARD  WOOD 

MO  CHAPEL 

10, 400 

10, 400 

10, 400 

10,400 

FORT  LEONARD  WOOD 

MO  CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

FORT  DRUM,  NEW  YORK 

NY  CHILD  DEVELOPMENT  CENTER 

10, 600 

10,600 

10,600 

10,600 

FORT  BRAGG 

NC  CHILD  DEVELOPMENT  CENTER 

8,700 

8,700 

8,700 

8,700 

FORT  BRAGG 

NC  CHILD  YOUTH  SERVICE  CENTER 

8,500 

8,500 

8,500 

8,500 

FORT  BRAGG 

NC  COMMUNITY  EMERGENCY  SERVICE  FACILITY 

2,  900 

2,900 

2,900 

2,900 

FORT  SILL 

OK  CHILD  DEVELOPMENT  CENTER 

9,000 

9,000 

9,000 

9,  000 

FORT  BLISS 

TX  CHILD  DEVELOPMENT  CENTER  -  SCHOOL  AGE 

5,  900 

5,900 

5,900 

5,  900 

FORT  BLISS 

TX  CHILD  DEVELOPMENT  CENTER  UNDER  SIX  YRS  OLD 

5,700 

5,  700 

5,  700 

5,  700 

FORT  BLISS 

TX  CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS  OLD 

5,700 

5,  700 

5,  700 

5,  700 

FORT  BLISS 

TX  CHILD  YOUTH  SERVICES  FACILITY 

6,500 

6,500 

6,500 

6,500 

FORT  HOOD,  TEXAS 

TX  CHILD  DEVELOPMENT  CENTER 

7,200 

7,200 

7,200 

7,200 

FORT  HOOD,  TEXAS 

TX  CHILD  DEVELOPMENT  CENTER 

7,  400 

7,400 

7,400 

7,400 

FORT  SAM  HOUSTON,  TEXAS 

TX  CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

FORT  LEE 

VA  CHAPEL 

5,  900 

5,900 

5,900 

5,  900 

FORT  LEE 

VA  CHILD  DEVELOPMENT  CENTER 

7,  400 

7,400 

7,400 

7,400 

FORT  LEWIS 

WA  CHILD  DEVELOPMENT  CENTER 

10, 600 

10,600 

10,600 

10,600 

**  ARMY 

274, 917 

274,917 

271,450 

271,450 

***  ARMY  TOTAL  FOR  COMMUNITY  FACILITIES 

274, 917 

274,917 

271,450 

271,450 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  PHYSICAL  FITNESS  CENTER 

8,  510 

8,510 

8,510 

8,510 

SAN  DIEGO 

CA  CHILD  DEVELOPMENT  CENTER 

17, 930 

17,930 

17,930 

17,930 

PENSACOLA 

FL  FIRE  STATION  EXPANSION  -  CORRY  STATION 

3,140 

3,140 

3,140 

3,140 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  CHILD  DEVELOPMENT  CENTER 

14,200 

14,200 

14,200 

14,200 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  CHILD  DEVELOPMENT  CENTER,  TARAWA  TERRACE 

16,000 

16,000 

16,000 

16, 000 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  MARSOC  COMMUNITY  SUPPORT  FACILITIES 

9,170 

9,170 

9,170 

9,  170 

BEAUFORT 

SC  STRUCTURAL  FIRE  STATION 

6,800 

6,800 

6,800 

6,  800 

GUAM 

ML  FITNESS  CENTER  GUAM 

45,250 

45,250 

45,250 

45, 250 

**  NAVY 

121, 000 

121,000 

121,000 

121,000 

NAVY  RESERVE 

FORT  WORTH 

TX  AIRCRAFT  MAIINTENANCE  DEPARTMENT  PARKING  FAC 

5, 140 

5, 140 

5, 140 

5,  140 

FORT  WORTH 

TX  CHILD  DEVELOPMENT  CENTER 

4,  920 

4,920 

4,920 

4,920 

**  NAVY  RESERVE 

10,060 

10,060 

10,060 

10,060 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

***  NAVY  TOTAL  FOR  COMMUNITY  FACILITIES 

131,060 

131,060 

131,060 

131,060 

AIR  FORCE 

LITTLE  ROCK  AFB 

AR  MULTI-PURPOSE  EDUCATION  CENTER 

9,800 

9,800 

9,800 

9,  800 

BEALE  AFB 

CA  CHILD  DEVELOPMENT  CENTER 

17, 600 

17,600 

17,600 

17,600 

EGLIN  AFB 

FL  CHILD  DEVELOPMENT  CENTER 

11,000 

11,000 

11,000 

11,000 

PATRICK  AFB 

FL  CHILD  DEVELOPMENT  CENTER 

11, 854 

11,854 

11,854 

11,854 

TYNDALL  AFB 

FL  FITNESS  CENTER 

19, 014 

19, 014 

19, 014 

19,  014 

SCOTT  AFB 

IL  CHILD  DEVELOPMENT  CENTER 

8,200 

8,200 

8,200 

8,200 

MALMS TROM  AFB 

MT  CONSTRUCT  COMMUNITY  ACTIVITY  CENTER 

7,000 

7,000 

7,000 

7,000 

CANNON  AFB 

NM  CHILD  DEVELOPMENT  CENTER 

8,000 

8,000 

8,000 

8,000 

CHARLESTON  AFB 

SC  CHILD  DEVELOPMENT  CENTER 

11,000 

11,000 

11,000 

11,000 

GOODFELLOW  AFB 

TX  ADDITION  TO  FITNESS  CTR 

5,800 

5,800 

5,800 

5,  800 

LAUGHLIN  AFB 

TX  STUDENT  ACTIVITY  CENTER  &  LIBRARY 

5,200 

5,200 

5,200 

5,200 

**  AIR  FORCE 

114,468 

114,468 

114,468 

114,468 

***  AIR  FORCE  TOTAL  FOR  COMMUNITY  FACILITIES 

114,468 

114,468 

114,468 

114,468 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  DELALIO  ES  -  CONSTRUCT  GYMNASIUM 

2,  014 

2,014 

2,014 

2, 014 

CASTEU 

BE  BRUSSELS  AMERCIAN  SCHOOL  ADDITION 

5,  992 

5,992 

5,992 

5,  992 

RAMSTEIN  AB 

GY  RAMSTEIN  INTERMEDIATE  SCHOOL  ADDITION 

5,393 

5,393 

5,393 

5,393 

WEISBADEN 

GY  H.H.  ARNOLD  HS  ADDITION 

15,379 

15,379 

15,379 

15,379 

WEISBADEN 

GY  HAINERBER  ES/WEIS  MS  ADDITION 

5,093 

5,093 

5,093 

5,  093 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

33,871 

33,871 

33,871 

33,871 

***  DEFENSE-WIDE  TOTAL  FOR  COMMUNITY  FACILITIES 

33,871 

33,871 

33,871 

33,871 

TOTAL  COMMUNITY  FACILITIES 

554,316 

554,316 

550, 849 

550,849 

UTILITY  FACILITIES 
ARMY 


ANNISTON  ARMY  DEPOT 

AL 

INDUSTRIAL  WASTE  WATER  TREATMENT  PLANT 

26,000 

26,000 

26,000 

26, 000 

FORT  WAINWRIGHT 

AK 

REPLACE  SUBSTATION/UPGRADE  ELECTRIC 

60,000 

60,000 

60,000 

60,000 

FORT  HUACHUCA 

AZ 

EFFLUENT  REUSE  SYSTEM 

11,000 

11,000 

11,000 

11,000 

HAWTHORNE  ARMY  AMMUNITION  PLANT 

NV 

GROUND  WATER  TREATMENT  PLANT 

8,300 

8,300 

8,300 

8,300 

FORT  DRUM,  NEW  YORK 

NY 

INFRASTRUCTURE  UPGRADES 

12,000 

12,000 

12,000 

12,000 

FORT  LEWIS 

WA 

FUELING  FACILITY 

3,300 

3,300 

3,300 

3,300 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

POWER  PLANT 

41, 000 

41,000 

41,000 

41,000 

AL  ASAD,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

3,100 

3,100 

3,100 

3, 100 

BAGHDAD 

IR 

WATER  SUPPLY,  TREATMENT  &  STORAGE,  PH  III 

13,000 

13,000 

13,000 

13,000 

CAMP  ADDER,  IRAQ 

IR 

WASTE  WATER  TREATMENT  AND  COLLECTION  SYS 

9,800 

9,800 

9,800 

9,  800 

CAMP  ANACONDA,  IRAQ 

IR 

HAZARDOUS  WASTE  INCINERATOR 

4,300 

4,300 

4,300 

4,300 

CAMP  ANACONDA,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

6,200 

6,200 

6,200 

6,200 

CAMP  MAREZ,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

CAMP  RAMADI,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

CAMP  SPEICHER,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

5,  900 

5,900 

5,900 

5,  900 

CAMP  TAQQADUM,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

CAMP  VICTORY,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

6,200 

6,200 

6,200 

6,200 

CAMP  VICTORY,  IRAQ 

IR 

WASTE  WATER  TREATMENT  &  COLLECTION  SYSTE 

9,800 

9,800 

9,800 

9,  800 

CAMP  VICTORY,  IRAQ 

IR 

WATER  TREATMENT  AND  STORAGE,  PHASE  II 

18,000 

18,000 

18,000 

18,000 

FALLUJAH,  IRAQ 

IR 

LANDFILL  CONSTRUCTION 

880 

880 

880 

880 

SCANIA,  IRAQ 

IR 

WATER  STORAGE  TANKS 

9,200 

9,200 

9,200 

9,200 

VARIOUS  WORLDWIDE  LOCATIONS 

IR 

E-GLASS  OVERHEAD  COVER,  PHASE  IV 

105,000 

105, 000 

105, 000 

105, 000 

VARIOUS  WORLDWIDE  LOCATIONS 

IR 

OVERHEAD  COVER-E  GLASS 

30,000 

30,000 

30,000 

30,000 

**  ARMY 

385, 620 

385,620 

385,620 

385, 620 

***  ARMY  TOTAL  FOR  UTILITY  FACILITIES 

385, 620 

385,620 

385,620 

385, 620 

NAVY 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

LANDFILL 

13,560 

13,560 

13,560 

13,560 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  LANDFILL  CELL 

14,170 

14,170 

14,170 

14, 170 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  WASTEWATER  SYSTEM  MODIFICATION 

7,070 

7,070 

7,070 

7,070 

DIEGO  GARCIA 

DG  SEWAGE  LAGOON,  AIR  OPS 

7, 150 

7,150 

7,150 

7,150 

GUAM 

ML  HARDEN  BASE  ELECTRICAL  SYSTEMS  PHASE  1 

59, 420 

59,420 

59,420 

59, 420 

GUAM 

ML  POTABLE  WATER  DISTRIBUTION  SYSTEM  PHASE  1 

31, 450 

31,450 

31,450 

31,450 

GUAM 

ML  WASTEWATER  TREATMENT  PLANT  REPAIRS  &  UPGRADE 

40, 870 

40, 870 

40, 870 

40,870 

CAMP  LEMONIER,  DJIBOUTI 

DJ  WATER  PRODUCTION 

19, 140 

19, 140 

19, 140 

19,  140 

**  NAVY 

192,830 

192,830 

192,830 

192,830 

***  NAVY  TOTAL  FOR  UTILITY  FACILITIES 

192,830 

192,830 

192,830 

192,830 

AIR  FORCE 

ELMENDORF  AFB 

AK  F-22  FIGHTER  TOWN  EAST  INFRA  PH  2 

7,100 

7,100 

7,100 

7,100 

EGLIN  AFB 

FL  CONSTRUCT  SEAWALLS  SANTA  ROSA  IS  RANGE  COMP 

35,000 

35,000 

35,000 

35, 000 

EGLIN  AFB 

FL  REPAIR  ROADS  SANTA  ROSA  IS  RANGE  COMPLEX 

49,000 

49,000 

49,000 

49, 000 

ANDERSEN  AFB 

GU  UPGRADE  NW  FIELD  INFRASTRUCTURE 

10,000 

10,000 

10,000 

10,000 

MENWITH  HILL  STATION 

UK  POWER  AVAIL  &  INFRASTRUC  IMPROVEMENTS 

10,000 

10,000 

10,000 

10,000 

**  AIR  FORCE 

111, 100 

111,100 

111,100 

111, 100 

***  AIR  FORCE  TOTAL  FOR  UTILITY  FACILITIES 

111, 100 

111,100 

111,100 

111, 100 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

MD  NSAW  OPSl  SOUTH  STAIR  TOWER 

4,000 

4,000 

4,000 

4,000 

FORT  MEADE 

MD  NSAW  PSC  UTILITY  MGMT  SYSTEM  PH  II 

7,  901 

7,901 

7,901 

7,901 

**  NATIONAL  SECURITY  AGENCY 

11, 901 

11,901 

11,901 

11,901 

DEFENSE  INTELLIGENCE  AGENCY 

BOLLING  AFB 

DC  INSTALL  BACKUP  WATER  SYSTEM 

1,  012 

1,012 

1,012 

1,012 

**  DEFENSE  INTELLIGENCE  AGENCY 

1,  012 

1,012 

1,012 

1,012 

DEFENSE  LOGISTICS  AGENCY 

COLUMBUS 

OH  DECENTRALIZE  HEAT  PLANT 

4,000 

4,000 

4,000 

4,000 

DEF  DISTRIBUTION  DEPOT  NEW  CUMBERLAND 

PA  REPLACE  CENTRAL  HEAT  PLANT 

21,000 

21,000 

21,000 

21,000 

**  DEFENSE  LOGISTICS  AGENCY 

25,000 

25,000 

25,000 

25, 000 

***  DEFENSE-WIDE  TOTAL  FOR  UTILITY  FACILITIES 

37, 913 

37,913 

37,913 

37,913 

TOTAL  UTILITY  FACILITIES 

727, 463 

727,463 

727,463 

727,463 

REAL  ESTATE 

ARMY 

Q-WEST,  IRAQ 

IR  PERIMETER  SECURITY  UPRADE 

14,600 

14,600 

14,600 

14,600 

**  ARMY 

14,600 

14,600 

14,600 

14,600 

***  ARMY  TOTAL  FOR  REAL  ESTATE 

14,600 

14,600 

14,600 

14,600 

NAVY 

EVERGREEN 

AL  NOLF  EVERGREEN  RUNWAY  EXTENSION 

9,560 

9,560 

9,560 

9,560 

**  NAVY 

9,560 

9,560 

9,560 

9,560 

***  NAVY  TOTAL  FOR  REAL  ESTATE 

9,560 

9,560 

9,560 

9,560 

AIR  FORCE 

MOODY  AFB 

GA  COMMERCIAL  ACCESS  GATE 

7,  500 

7,500 

7,500 

7,500 

**  AIR  FORCE 

7,  500 

7,500 

7,500 

7,500 

***  AIR  FORCE  TOTAL  FOR  REAL  ESTATE 

7,  500 

7,500 

7,500 

7,500 
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FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

TOTAL  REAL  ESTATE 

31, 660 

31,660 

31,660 

31,660 

SUPPORTING  ACTIVITIES 

ARMY 

FORT  WAINWRIGHT 

AK  RAILHEAD  OPERATIONS  FACILITY,  PHASE  1 

8,  900 

8,900 

8,900 

8,900 

FORT  IRWIN 

CA  TRAINING  LAND  IMPROVEMENTS 

5,  500 

5,  500 

5,  500 

5,  500 

FORT  CARSON,  COLORADO 

CO  DEFENSE  ACCESS  ROAD 

8,300 

8,300 

8,300 

8,300 

FORT  KNOX 

KY  CANTONMENT  AREA  ROADS,  PAVED 

6,700 

6,700 

6,700 

6,700 

FORT  BELVOIR 

VA  DEFENSE  ACCESS  ROAD  PH  3 

13,000 

13,000 

13,000 

13,000 

FORT  LEWIS 

WA  RAILROAD  YARD  UPGRADE 

14,600 

14,600 

14,600 

14,600 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  CIED  ROAD  -  RTE  ALASKA 

16, 500 

16,500 

16,500 

16,500 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  NEW  ROADS 

27,000 

27,000 

27,000 

27,000 

VARIOUS  LOCATIONS 

AF  CIED  ROAD  -  RTE  CONNECTICUT 

54,000 

54,000 

54,000 

54,000 

**  ARMY 

154,500 

154,500 

154,500 

154,500 

ARMY  NATIONAL  GUARD 

GOWEN  FIELD 

ID  RAILHEAD,  PH  II 

7,  615 

7,615 

7,615 

7,615 

**  ARMY  NATIONAL  GUARD 

7,  615 

7,615 

7,615 

7,615 

***  ARMY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

162, 115 

162,115 

162,115 

162, 115 

NAVY 

GREAT  LAKES 

IL  RTC  INFRASTRUCTURE  UPGRADE,  GREAT  LAKES 

16, 650 

16,650 

16,650 

16, 650 

LAKEHURST 

NJ  JOINT  INSTALLATION  ROAD  IMPROVEMENTS 

4,100 

4,100 

4,100 

4,100 

**  NAVY 

20,750 

20,750 

20,750 

20,750 

***  NAVY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

20, 750 

20,750 

20,750 

20,750 

AIR  FORCE 

TRAVIS  AFB 

CA  C-17  ROAD  IMPROVEMENTS 

2,  620 

2,620 

2,620 

2,620 

SHAW  AFB 

SC  BASE  INFRASTRUCTURE 

9,300 

9,300 

9,300 

9,300 

**  AIR  FORCE 

11, 920 

11,920 

11,920 

11,920 

AIR  NATIONAL  GUARD 

MEMPHIS  lAP 

TN  C-5  MUNITIONS  STORAGE  COMPLEX 

1,  500 

1,500 

1,500 

1,500 

BURLINGTON  lAP 

VT  POOR  FARM  RD  SECURITY  IMPROVEMENTS 

6,  600 

6,600 

6,600 

6,  600 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD  FIELD 

WV  C-5  FINAL  INFRASTRUCTURE  UPGRADE 

5, 176 

5, 176 

5, 176 

5,  176 

**  AIR  NATIONAL  GUARD 

13,276 

13,276 

13,276 

13,276 

***  AIR  FORCE  TOTAL  FOR  SUPPORTING  ACTIVITIES 

25,196 

25,196 

25,196 

25, 196 

TOTAL  SUPPORTING  ACTIVITIES 

208,061 

208,061 

208,061 

208,061 

ENERGY  CONSERVATION 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 

70,000 

70,000 

70,000 

70,000 

**  UNDISTRIBUTED 

70,000 

70,000 

70,000 

70,000 

***  DEFENSE-WIDE  TOTAL  FOR  ENERGY  CONSERVATION 

70,000 

70,000 

70,000 

70,000 

TOTAL  ENERGY  CONSERVATION 

70,000 

70,000 

70,000 

70,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION  FY  08 

25,900 

25,900 

25, 900 
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Active,  National  Guard,  and  Reserve  Forces 
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Installation 

**  ARMY 

SC 

Proiect 

Auth  Auth  for 

Amount  Appn  Amount 

25,900 

Appn 

Amount 

25,900 

TOA 

Amount 

25, 900 

ARMY 

BASE  REALIGNMENT  &  CLOSURE,  ARMY 

ZU 

BASE  REALIGNMENT  &  CLOSURE 

114  114 

114 

114 

**  ARMY 

114  114 

114 

114 

ARMY  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONSTRUCTION 

18,064 

18,064 

18,064 

**  ARMY  NATIONAL  GUARD 

18,064 

18,064 

18,064 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONSTRUCTION 

3,000 

3,000 

3,000 

**  ARMY  RESERVE 

3,000 

3,000 

3,  000 

***  ARMY  TOTAL  FOR  UNSPECIFIED  MINOR 

CONSTRUCTION 

114  47,078 

47,078 

47, 078 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONSTR 

10,000 

10,000 

10,000 

**  NAVY 

10,000 

10,000 

10,000 

***  NAVY  TOTAL  FOR  UNSPECIFIED  MINOR 

CONSTRUCTION 

10,000 

10,000 

10,000 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

MINOR  CONSTRUCTION 

15,000 

15, 000 

15, 000 

**  AIR  FORCE 

15,000 

15, 000 

15, 000 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONSTRUCTION 

8,900 

6,500 

6,500 

**  AIR  NATIONAL  GUARD 

8,900 

6,500 

6,500 

AIR  FORCE  RESERVE 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

UNSPEC  MINOR  CONST 

4,909 

4,909 

4,909 

**  AIR  FORCE  RESERVE 

4,909 

4,909 

4,909 

***  AIR  FORCE  TOTAL  FOR  UNSPECIFIED 

MINOR  CONSTRUCTION 

28,809 

26,409 

26,409 

TRICARE  MANAGEMENT  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

MINOR  CONSTRUCTION 

3,499 

3,499 

3,499 

**  TRICARE  MANAGEMENT  ACTIVITY 

3,499 

3,499 

3,499 

SPECIAL  OPERATIONS  COMMAND 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONST 

3,693 

3,693 

3,693 

**  SPECIAL  OPERATIONS  COMMAND 

3,693 

3,693 

3,693 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  MINOR  CONSTRUCTION 

666 

666 

666 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

666 

666 

666 

THE  JOINT  STAFF 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

JEP  EXERCISE  RELATED  CONSTRUCTION 

7,853 

7,853 

7,853 

**  THE  JOINT  STAFF 

7,853 

7,853 

7,853 

DEFENSE  LOGISTICS  AGENCY 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

UNSPECIFIED  MINOR  CONSTRUCTION  (S) 

4,100 

4,100 

4,100 

Facility  -  27 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

**  DEFENSE  LOGISTICS  AGENCY 

4,100 

4,100 

4,100 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

UNSPECIFIED  MINOR  CONSTRUCTION 

3,000 

3,000 

3,  000 

**  UNDISTRIBUTED 

3,000 

3,000 

3,  000 

***  DEFENSE-WIDE  TOTAL  FOR  UNSPECIFIED  MINOR  CONSTRUCTION 

22,811 

22,811 

22,811 

TOTAL  UNSPECIEIED  MINOR  CONSTRUCTION 

114 

108,698 

106,298 

106,298 

PLANNING  &  DESIGN 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

HOST  NATION  SUPPORT 

23,000 

23,000 

23,000 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  &  DESIGN  OTHER 

283,183 

283,183 

283, 183 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN  -  GWOT 

52,800 

52,800 

52,800 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN  -  WT 

14,600 

14,600 

14,600 

**  ARMY 

373,583 

373,583 

373,583 

ARMY  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

65,590 

65,590 

65,590 

**  ARMY  NATIONAL  GUARD 

65, 590 

65,590 

65,590 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

11,633 

11,633 

11,633 

**  ARMY  RESERVE 

11,633 

11,633 

11,633 

***  ARMY  TOTAL  FOR  PLANNING  &  DESIGN 

450, 806 

450, 806 

450,806 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

128,860 

128,860 

128,860 

**  NAVY 

128,860 

128,860 

128,860 

NAVY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

2,529 

2,529 

2,529 

**  NAVY  RESERVE 

2,529 

2,529 

2,529 

***  NAVY  TOTAL  FOR  PLANNING  &  DESIGN 

131,389 

131,389 

131,389 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  &  DESIGN 

2,200 

2,200 

2,200 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  &  DESIGN 

77,948 

77,948 

77, 948 

**  AIR  FORCE 

80, 148 

80, 148 

80,148 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  &  DESIGN 

9,085 

9,085 

9,  085 

**  AIR  NATIONAL  GUARD 

9,085 

9,085 

9,  085 

AIR  FORCE  RESERVE 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

5,300 

5,300 

5,300 

**  AIR  FORCE  RESERVE 

5,300 

5,300 

5,300 

***  AIR  FORCE  TOTAL  FOR  PLANNING  &  DESIGN 

94,533 

94,533 

94,533 

TRICARE  MANAGEMENT  ACTIVITY 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

114,281 

114,281 

114,281 

Facility  -  28 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Installation 

**  TRICARE  MANAGEMENT  ACTIVITY 

SC 

Proiect 

Auth 

Amount 

Auth  for 
Appn  Amount 

114,281 

Appn 

Amount 

114,281 

TOA 

Amount 

114,281 

SPECIAL  OPERATIONS  COMMAND 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

20,390 

20,390 

20,390 

**  SPECIAL  OPERATIONS  COMMAND 

20,390 

20,390 

20,390 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

PLANNING 

AND 

DESIGN 

3,400 

3,400 

3,400 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

3,400 

3,400 

3,400 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

NSA  P&D 

26,007 

26,007 

26, 007 

**  NATIONAL  SECURITY  AGENCY 

26,007 

26,007 

26, 007 

THE  JOINT  STAFF 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

900 

900 

900 

**  THE  JOINT  STAFF 

900 

900 

900 

DEFENSE  LOGISTICS  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

150 

150 

150 

**  DEFENSE  LOGISTICS  AGENCY 

150 

150 

150 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

35,900 

35,900 

35, 900 

**  UNDISTRIBUTED 

35,900 

35,900 

35, 900 

***  DEFENSE-WIDE  TOTAL  FOR  PLANNING 

&  DESIGN 

201,028 

201,028 

201,028 

TOTAL  PLANNING  &  DESIGN 

877,756 

877,756 

877,756 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

DoN-165 : 

MCLB  Barstow,  CA 

5,338 

2,888 

2,888 

2,888 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-14 

Jnt  Ctr  Excel  Religious  Trng  &  Ed 

11, 600 

11,600 

11,600 

11,600 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-16 

Jnt  Ctr  of  Excel  for  Culinary  Trng 

7,800 

7,800 

7,800 

7,800 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-53 

Joint  Ctr  for  Cons  Trans  Mgmt  Trng 

41,216 

41,216 

41,216 

41,216 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-61 

Net  Fires  Center 

28,560 

29,206 

29,206 

29,206 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-64 

Combat  Service  Support  Center 

458,296 

412,549 

412,549 

412,549 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-IO : 

Joint  Basing-Ft  Lewis 

162 

162 

162 

162 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-132 

:  Misc  AF/NG  HQs  Leased  Locations 

16,100 

16,000 

16,000 

16, 000 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-135 

:  Corrections-Ft  Leavenworth,  KS 

97, 841 

94,049 

94,049 

94,049 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-145 

:  Act/Res  Pers  &  Recruit  Ctrs-USA 

60,473 

110,000 

110,000 

110,000 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-14 

Transportation  Command  Components 

15, 345 

15, 345 

15, 345 

15, 345 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-53 

Misc  DoD/Def  Ags/FOA  Leased  Logs 

3,406 

3,406 

3,406 

3,406 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-65 

Army  Test  &  Evaluation  Cmnd  HQs 

1,861 

1,861 

1,861 

1,861 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-69 

Misc  Army  leased  locations 

9,  622 

9,622 

9,622 

9,  622 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-71 

New  Defense  Media  Agency 

1, 119 

1,119 

1,119 

1,119 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-92 

Army  HQs  &  Other  FOAs 

65, 447 

131,547 

131,547 

131,547 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-106 

Kansas  Army  Ammunition  Plant,  KS 

14,398 

9,863 

9,863 

9,  863 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-110 

Mississippi  Army  Ammo  Plant,  MS 

2,  511 

261 

261 

261 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-112 

River  Bank  Army  Ammo  Plant,  CA 

57, 871 

21,997 

21,997 

21,997 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-113 

Sierra  Army  Depot,  CA 

614 

614 

614 

614 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-117 

Deseret  Chemical  Depot,  UT 

10, 743 

1,074 

1,074 

1,  074 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-119 

Newport  Chemical  Depot,  IN 

2,750 

276 

276 

276 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-120 

Umatilla  Chemical  Depot,  OR 

1,  041 

191 

191 

191 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-122 

Lone  Star  Army  Ammo  Plant,  TX 

21,281 

3,532 

3,532 

3,532 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-83A 

Rock  Island  Arsenal,  IL 

1,  591 

1,591 

1,591 

1,591 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-83B 

NWS  Seal  Beach,  CA 

596 

19 

19 

19 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

MED-28 

Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

4,823 

4,823 

4,823 

4,823 

Facility  -  29 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation  SC 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU 

**  ARMY 

ARMY 

BASE  REALIGNMENT  &  CLOSURE,  ARMY  ZU 

BASE  REALIGNMENT  &  CLOSURE,  ARMY  ZU 


**  ARMY 


Project 

MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 
MED-54:  Inpatient  Svs  to  Clinic-USAF  Acad 
PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 
S&S-35:  DLR  Procurement  Mgmt  Consolidation 
TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 
TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 
USA-113:  Fort  Monroe,  VA 
USA-114:  RC  Transformation  in  HI 
USA-121:  Fort  Gillem,  GA 
USA-131:  USAR  Gommand  and  Control  -SE 
USA-132:  Fort  Wainwright,  AK 
USA-158:  RC  Transformation  in  RI 
USA-166:  USAR  Command  and  Control  -  NW 
USA-167:  USAR  Command  and  Control  -  NE 
USA-168:  USAR  Command  and  Control  -  SW 
USA-171:  RC  Transformation  in  NC 

USA-178:  RC  Transformation  in  LA 

USA-193:  RC  Transformation  in  WY 

USA-202:  RC  Transformation  in  MA 

USA-210:  RC  Transformation  in  ND 

USA-212:  USAR  Cmd  &  Cntrl  -  New  England 
USA-215:  RC  Transformation  in  NM 

USA-219:  RC  Transformation  in  NH 

USA-221:  Operational  Army  (IGPBS) 

USA-222:  Fort  McPherson,  GA 
USA-223:  Fort  Monmouth,  NJ 
USA-224:  Fort  Hood,  TX 
USA-225:  RG  Transformation  in  TX 

USA-228:  RG  Transformation  in  AR 

USA-229  :  RC  Transformation  in  OK 
USA-230:  RC  Transformation  in  MD 

USA-231:  RC  Transformation  in  WV 

USA-232:  RC  Transformation  in  WA 

USA-233:  RC  Transformation  in  AL 

USA-234:  RC  Transformation  in  PR 

USA-235:  RC  Transformation  in  MI 

USA-236:  RC  Transformation  in  CT 

USA-237:  RC  Transformation  in  KY 

USA-238:  RC  Transformation  in  TN 

USA-239:  RC  Transformation  in  VT 

USA-240:  RC  Transformation  in  CA 

USA-241:  RC  Transformation  in  NE 

USA-242:  RC  Transformation  in  NY 

USA-243:  Maneuver  Training 

USA-244:  RC  Transformation  in  lA 

USA-245:  RC  Transformation  in  IL 

USA-246:  RC  Transformation  in  IN 

USA-247:  RC  Transformation  in  AZ 

USA-248:  RC  Transformation  in  OH 

USA-249:  RC  Transformation  in  MN 

USA-250:  RC  Transformation  in  MT 

USA-251:  RC  Transformation  in  MT 

USA-253:  RC  Transformation  in  PA 

USA-36:  Red  River  Army  Depot 
USA-40:  Army  Modular  Transformation 
USA-46:  Single  Drill  SGT  School 
USA-63:  U.S.  Army  Garrison  (Selfridge) 
USA-76:  RC  Transformation  in  NJ 


BASE  REALIGNMENT  &  CLOSURE 
DEFENSE  LEVEL  ACTIVITIES  -  ARMY 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

26, 917 

27,600 

27,600 

27,600 

327 

327 

327 

327 

258, 542 

319,178 

319,178 

319, 178 

785 

785 

785 

785 

94 

94 

94 

94 

623 

623 

623 

623 

5,802 

5,802 

5,802 

5,  802 

49, 464 

49,200 

49,200 

49,200 

1,389 

542 

542 

542 

2,867 

2,867 

2,867 

2,867 

552 

552 

552 

552 

190 

190 

190 

190 

33, 444 

5,  444 

5,  444 

5,  444 

93,163 

66,773 

66,773 

66,773 

1, 179 

1,179 

1,179 

1,179 

95 

95 

95 

95 

49, 342 

49, 107 

49, 107 

49, 107 

34,041 

34,041 

34,041 

34, 041 

88,242 

89,028 

89,028 

89,  028 

50 

50 

50 

50 

117 

117 

117 

117 

1,  579 

1,579 

1,579 

1,579 

95 

95 

95 

95 

743, 599 

814,466 

814,466 

814,466 

34,361 

34,243 

34,243 

34,243 

294,736 

397,641 

397,641 

397,641 

197, 771 

152,802 

152,802 

152,802 

128, 734 

128,734 

128,734 

128,734 

48, 019 

31,684 

31,684 

31,684 

172, 851 

136, 476 

136, 476 

136, 476 

11, 129 

1,112 

1,112 

1,  112 

464 

224 

224 

224 

25,390 

23,626 

23,626 

23, 626 

38,120 

46, 050 

46, 050 

46, 050 

170 

170 

170 

170 

95 

95 

95 

95 

649 

124 

124 

124 

562 

562 

562 

562 

121 

121 

121 

121 

24,886 

1,696 

1,696 

1,696 

5,305 

530 

530 

530 

312 

237 

237 

237 

95,399 

92,890 

92,890 

92,890 

315,807 

256,028 

256,028 

256, 028 

2,  512 

242 

242 

242 

53, 471 

45,033 

45,033 

45, 033 

29,015 

26,955 

26,955 

26,  955 

211 

211 

211 

211 

56, 077 

46, 555 

46, 555 

46,  555 

17,299 

16, 178 

16, 178 

16,  178 

19, 653 

17,807 

17,807 

17,807 

27, 488 

27,232 

27,232 

27,232 

59, 714 

26,064 

26,064 

26,  064 

16,202 

13,965 

13,965 

13,965 

35,865 

34,363 

34,363 

34,363 

24,000 

24,000 

24,000 

24,000 

1,270 

1,270 

1,270 

1,270 

401 

231 

231 

231 

, 072, 962 

3,987,496 

3,987,496 

3,987,496 

103, 577 

103, 577 

103, 577 

103, 577 

195 

195 

195 

195 

103, 772 

103, 772 

103, 772 

103, 772 

Facility  -  30 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

***  ARMY  TOTAL 

FOR  BASE  REALIGNMENT 

&  CLOSURE  ACCOUNT 

4,176, 734 

4,091,268 

4,091,268 

4,091,268 

NAVY 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-100:  PLANING,  DESIGN  AND  MANAGEMENT 

57, 634 

57,634 

57,634 

57,634 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-101:  VARIOUS  LOCATIONS 

3,186 

3,186 

3,186 

3,  186 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-113:  NMCRC  AKRON,  OH 

126 

126 

126 

126 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-43 

NMCRC  ALBANY,  NY 

5 

5 

5 

5 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-48 

NMCRC  AMARILLO,  TX 

95 

95 

95 

95 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-52 

NMCRC  HOUSTON,  TX 

536 

536 

536 

536 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-53 

FT.  LEWIS,  WA 

7,333 

7,333 

7,333 

7,333 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-85 

OTC  PENSACOLA,  FL 

91 

91 

91 

91 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-126:  NSCS,  Athens,  GA 

3,561 

3,561 

3,561 

3,561 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-129:  NMCRC  Tulsa 

6 

6 

6 

6 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-138:  NAS  Brunswick,  ME 

50,859 

50,859 

50,859 

50,859 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-13 

NRC  Cape  Girardeau,  MO 

81 

81 

81 

81 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-157:  MCSA  Kansas  City,  MO 

90 

90 

90 

90 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-158:  NSA  New  Orleans,  LA 

26,334 

26,334 

26,334 

26,334 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-165:  MCLB  Barstow,  CA 

3 

3 

3 

3 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-168:  NS  Newport,  RI 

15 

15 

15 

15 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-172 :  NWS  Seal  Beach,  Concord,  CA 

9,  687 

9,687 

9,687 

9,  687 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-17 

NMCRC  Reading,  PA 

8,820 

8,820 

8,820 

8,820 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-19 

NRC  Adelphi,  MD 

246 

246 

246 

246 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-20 

NRC  Duluth,  MN 

74 

74 

74 

74 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-21 

NRC  Lexington,  KY 

50 

50 

50 

50 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-22 

NRC  Lincoln,  NE 

174 

174 

174 

174 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-23 

NRF  Marquette,  MI 

10 

10 

10 

10 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-2 : 

NS  Pascagoula,  MS 

1,113 

1,113 

1,113 

1,113 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-32 

NAS  Ingleside,  NAS  Corpus  Christ! 

44,212 

44,212 

44,212 

44,212 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-49 

NRC  Forest  Park,  IL 

13 

13 

13 

13 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-50 

NRC  St  Petersburg,  FL 

100 

100 

100 

100 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-55 

NMCRC  Grissom  ARB 

62 

62 

62 

62 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-68 

NAS  Atlanta,  GA 

9,132 

9,132 

9,132 

9,  132 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-74 

Engineering  Field  Div/Activity 

11,230 

11,230 

11,230 

11,230 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-84 

JRB  Willow  Grove  &  Cambria  Reg  AP 

158, 420 

87,597 

87,597 

87,597 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-89 

NMCRC  Los  Angeles 

5 

5 

5 

5 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-14 

Jnt  Ctr  Excel  Religious  Trng  &  Ed 

30 

30 

30 

30 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

E&T-52 

JSF  Initial  Flight  Training  Site 

190 

190 

190 

190 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

143, 580 

143, 580 

143, 580 

143,580 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-IO:  Joint  Basing-Marianas  Guam 

10,328 

10,328 

10,328 

10,328 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-IO:  Joint  Basing-Nav  Dist  Washington 

1,  442 

1,442 

1,442 

1,442 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-135 :  Corrections -Navy  Locations 

151 

151 

151 

151 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pacific 

99 

99 

99 

99 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-71:  New  Defense  Media  Agency 

602 

602 

602 

602 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

H&SA-78 :  Misc  DoN  Leased  Locations 

2,025 

2,025 

2,025 

2,025 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-103:  Fleet  Readiness  Centers 

15,380 

15,380 

15,380 

15,380 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-24 

SIMA  Norfolk,  VA 

19, 450 

19, 450 

19, 450 

19,  450 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

IND-95 

Naval  Shipyard  Detachments 

11,130 

11,130 

11,130 

11,130 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

MED-16 

San  Antonio  Regional  Med  Ctr,  TX 

10, 661 

10,661 

10,661 

10,661 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

MED-28 

Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

21,095 

21,095 

21,095 

21,095 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

MED-2 : 

Walter  Reed  NMMC,  Bethesda,  MD 

720 

720 

720 

720 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

S&S-35 

DLR  Procurement  Mgmt  Consolidation 

311 

311 

311 

311 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

S&S-43 

Commodity  Management  Privatization 

36 

36 

36 

36 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

S&S-51 

Supply,  Storage  &  Dist  Mgmt  Reconf 

13 

13 

13 

13 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 

644 

644 

644 

644 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

TECH-18D:  Nav  Integrated  W&A  R,D&A,T&E  Ctr 

140, 762 

140, 762 

140, 762 

140,762 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

TEGH-42:  Maritime  G4ISR  R,D&A,T&E 

427 

427 

427 

427 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

TECH-5 

Est  Rotary  Wing  RDAT&E  Ctr  -  DoN 

521 

521 

521 

521 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

TECH- 6 

Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

10, 410 

10, 410 

10, 410 

10,410 

**  NAVY 

783,310 

712,487 

712,487 

712,487 

NAVY 

BASE  REALIGNMENT  &  CLOSURE,  NAVY 

ZU 

BASE  REALIGNMENT  &  CLOSURE 

50, 049 

50, 049 

50, 049 

50,049 

BASE  REALIGNMENT  &  CLOSURE,  NAVY 

ZU 

DEFENSE  LEVEL  ACTIVITES  -  NAVY 

5,  486 

5,  486 

5,  486 

5,  486 

Facility  -  31 


UNCLASSIFIED 


UNCLASSIFIED 


**  NAVY 

***  NAVY  TOTAL 

AIR  FORCE 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

**  AIR  FORCE 

AIR  FORCE 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

55, 535 

55, 535 

55, 535 

55, 535 

FOR  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

838,845 

768,022 

768,022 

768,022 

WORLDWIDE  LOCATIONS 

ZU  COMM  ADD 

3:  Galena  FOL,  AK 

1,800 

1,800 

1,800 

1,800 

WORLDWIDE  LOCATIONS 

ZU  DoN-84 

JRB  Willow  Grove  &  Cambria  Reg  AP 

1,233 

1,233 

1,233 

1,233 

WORLDWIDE  LOCATIONS 

ZU  E&T-14 

Jnt  Ctr  Excel  Religious  Trng  &  Ed 

10 

10 

10 

10 

WORLDWIDE  LOCATIONS 

ZU  E&T-46 

Undergrad  Pilot  and  Nav  Training 

55, 476 

55, 476 

55, 476 

55, 476 

WORLDWIDE  LOCATIONS 

ZU  E&T-52 

JSF  Initial  Flight  Training  Site 

44, 645 

27,845 

27,845 

27, 845 

WORLDWIDE  LOCATIONS 

ZU  H&SA-IO: 

Joint  Basing-Ft  Lewis 

250 

250 

250 

250 

WORLDWIDE  LOCATIONS 

ZU  H&SA-122 

AF  Real  Property  Agency  (AFRPA) 

3,011 

3,011 

3,011 

3,  011 

WORLDWIDE  LOCATIONS 

ZU  H&SA-132 

Misc  AF/NG  HQs  Leased  Locations 

54,209 

3,209 

3,209 

3,209 

WORLDWIDE  LOCATIONS 

ZU  H&SA-145 

Act/Res  Pers  &  Recruit  Ctrs-USAF 

10, 758 

10, 758 

10, 758 

10,758 

WORLDWIDE  LOCATIONS 

ZU  H&SA-14 : 

Transportation  Command  Components 

86,331 

2,531 

2,531 

2,531 

WORLDWIDE  LOCATIONS 

ZU  H&SA-31 : 

CPOs-5  Air  Force  Bases 

10, 900 

10,900 

10,900 

10,900 

WORLDWIDE  LOCATIONS 

ZU  MED-16 

San  Antonio  Regional  Med  Ctr,  TX 

435, 662 

360,762 

360,762 

360,762 

WORLDWIDE  LOCATIONS 

ZU  MED-57 

Brooks  City  Base,  TX 

266,566 

236,566 

236,566 

236,566 

WORLDWIDE  LOCATIONS 

ZU  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

36, 606 

36,606 

36,606 

36, 606 

WORLDWIDE  LOCATIONS 

ZU  S&S-35 

DLR  Procurement  Mgmt  Consolidation 

8,502 

8,502 

8,502 

8,502 

WORLDWIDE  LOCATIONS 

ZU  S&S-51 

Supply,  Storage  &  Dist  Mgmt  Reconf 

2,008 

2,008 

2,008 

2,008 

WORLDWIDE  LOCATIONS 

ZU  TECH- 6 

Est  Fix  Wing  RDAT&E  Ctr-Air  Force 

4,018 

2,299 

2,299 

2,299 

WORLDWIDE  LOCATIONS 

ZU  TECH-9 

Defense  Research  Service  Led  Labs 

89,580 

89,580 

89,580 

89,580 

WORLDWIDE  LOCATIONS 

ZU  USA-193: 

RC  Transformation  in  WY 

4,700 

4,700 

4,700 

4,700 

WORLDWIDE  LOCATIONS 

ZU  USA-212 : 

USAR  Cmd  &  Cntrl  -  New  England 

500 

500 

500 

500 

WORLDWIDE  LOCATIONS 

ZU  USA-222 : 

Fort  McPherson,  GA 

15, 185 

15, 185 

15, 185 

15, 185 

WORLDWIDE  LOCATIONS 

ZU  USA-40 

7th  SFG  to  Eglin  AFB 

1,592 

1,592 

1,592 

1,592 

WORLDWIDE  LOCATIONS 

ZU  USAF-102 

USAF  Logistics  Support  Centers 

1,  623 

1,623 

1,623 

1,623 

WORLDWIDE  LOCATIONS 

ZU  USAF-106 

F-lOO  Engine  CIRF 

115 

115 

115 

115 

WORLDWIDE  LOCATIONS 

ZU  USAF-111 

Capital  AGS,  Springfield,  IL 

4,085 

4,085 

4,085 

4,085 

WORLDWIDE  LOCATIONS 

ZU  USAF-112 

Richmond  AGS  Sandston,  VA 

4,714 

4,714 

4,714 

4,714 

WORLDWIDE  LOCATIONS 

ZU  USAF-113 

Hill  AFB,  UT 

7,  401 

7,401 

7,401 

7,401 

WORLDWIDE  LOCATIONS 

ZU  USAF-114 

Cannon  AFB,  NM 

1,  715 

1,715 

1,715 

1,715 

WORLDWIDE  LOCATIONS 

ZU  USAF-117 

Grand  Forks  AFB,  ND 

25, 145 

25, 145 

25, 145 

25, 145 

WORLDWIDE  LOCATIONS 

ZU  USAF-11 : 

Onizuka  AFS,  CA 

1,389 

1,389 

1,389 

1,389 

WORLDWIDE  LOCATIONS 

ZU  USAF-120 

Robins  AFB,  GA 

2,100 

2,100 

2,100 

2,100 

WORLDWIDE  LOCATIONS 

ZU  USAF-121 

Niagara  Falls  ARS,  NY 

2,  021 

2,021 

2,021 

2,021 

WORLDWIDE  LOCATIONS 

ZU  USAF-122 

Pope  AFB,  NC 

16, 406 

16, 406 

16, 406 

16,  406 

WORLDWIDE  LOCATIONS 

ZU  USAF-128 

Boise  Air  Terminal  AGS,  ID 

452 

452 

452 

452 

WORLDWIDE  LOCATIONS 

ZU  USAF-129 

Martin  State  APT  AGS,  MD 

592 

592 

592 

592 

WORLDWIDE  LOCATIONS 

ZU  USAF-130 

General  Mitchell  ARS,  WI 

122 

122 

122 

122 

WORLDWIDE  LOCATIONS 

ZU  USAF-33: 

Bradley  lAP,  AGS,  CT 

7,526 

7,526 

7,526 

7,526 

WORLDWIDE  LOCATIONS 

ZU  USAF-36: 

Fort  Smith  MAP  AGS,  AR 

200 

200 

200 

200 

WORLDWIDE  LOCATIONS 

ZU  USAF-37: 

Great  Falls  lAP  AGS,  MT 

4,455 

4,455 

4,455 

4,455 

WORLDWIDE  LOCATIONS 

ZU  USAF-39: 

Hector  lAP  AGS,  ND 

1,  817 

1,817 

1,817 

1,  817 

WORLDWIDE  LOCATIONS 

ZU  USAF-44: 

Otis  ANGB,  MA 

34,471 

34,471 

34,471 

34,471 

WORLDWIDE  LOCATIONS 

ZU  USAF-47 : 

Springf ield-Beckley  MPT  AGS,  OH 

560 

560 

560 

560 

WORLDWIDE  LOCATIONS 

ZU  USAF-49: 

W.  K.  Kellogg  AGS 

1,246 

1,246 

1,246 

1,246 

WORLDWIDE  LOCATIONS 

ZU  USAF-50: 

Ellington  Field  AGS,  TX 

1,206 

1,206 

1,206 

1,206 

WORLDWIDE  LOCATIONS 

ZU  USAF-54: 

Mountain  Home  AFB,  ID 

4,040 

4,040 

4,040 

4,  040 

WORLDWIDE  LOCATIONS 

ZU  USAF-55: 

NAS  New  Orleans  ARS,  LA 

4,092 

4,092 

4,092 

4,092 

WORLDWIDE  LOCATIONS 

ZU  USAF-56: 

Eielson  AFB,  AK 

10, 415 

10, 415 

10, 415 

10,415 

WORLDWIDE  LOCATIONS 

ZU  USAF-60: 

Nashville  lAP  AGS,  TN 

4,212 

4,212 

4,212 

4,212 

WORLDWIDE  LOCATIONS 

ZU  USAF-63: 

Andrews  AFB,  MD 

4,369 

4,369 

4,369 

4,369 

WORLDWIDE  LOCATIONS 

ZU  USAF-66: 

Mansfield  Lahm  MAP  AGS,  OH 

3,200 

3,200 

3,200 

3,200 

WORLDWIDE  LOCATIONS 

ZU  USAF-77: 

Key  Field  AGS,  MS 

75 

75 

75 

75 

WORLDWIDE  LOCATIONS 

ZU  USAF-79: 

Portland  lAP  AGS,  OR 

11, 858 

11,858 

11,858 

11,858 

WORLDWIDE  LOCATIONS 

ZU  USAF-81 : 

Beale  AFB,  CA 

3,  464 

3,  464 

3,  464 

3,464 

WORLDWIDE  LOCATIONS 

ZU  USAF-8 

Fairchild  AFB,  WA 

611 

611 

611 

611 

WORLDWIDE  LOCATIONS 

ZU  USAF-8 

Kulis  AGS,  AK 

43, 400 

43, 400 

43, 400 

43,400 

WORLDWIDE  LOCATIONS 

ZU  USAF-99: 

Lackland  AFB,  TX 

268 

268 

268 

268 

WORLDWIDE  LOCATIONS 

ZU  USAF083: 

March  ARB,  CA 

1,834 

1,834 

1,834 

1,834 

1, 344,741 

1,086,522 

1,086,522 

1,086,522 

Facility  -  32 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Installation 

BASE  REALIGNMENT  &  CLOSURE,  AIR  FORCE 

SC 

zu 

Proiect 

BASE  REALIGNMENT  &  CLOSURE 

Auth 

Amount 

140, 500 

Auth  for 
Appn  Amount 

140, 500 

Appn 

Amount 

140, 500 

TOA 

Amount 

140,500 

**  AIR  FORCE 

140, 500 

140, 500 

140, 500 

140,500 

***  AIR  FORCE  TOTAL  FOR  BASE  REALIGNMENT  & 

CLOSURE  ACCOUNT 

1,485,241 

1,227,022 

1,227,022 

1, 

,  227,022 

WASHINGTON  HEADQUARTERS  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Logs 

704,335 

329,826 

329,826 

329,  826 

**  WASHINGTON  HEADQUARTERS  SERVICE 

704,335 

329,826 

329,826 

329,  826 

TRICARE  MANAGEMENT  AGTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

ZU 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 
MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

538,081 
1, 445, 910 

226,816 
885, 110 

226,816 
885, 110 

226,  816 
885, 110 

**  TRICARE  MANAGEMENT  ACTIVITY 

1, 983, 991 

1,111,926 

1, 111,926 

1, 

,  111,926 

DEFENSE  COMMISSARY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-109:  Commissary  Agency  Consolidation 

31,530 

31,530 

31,530 

31,530 

**  DEFENSE  COMMISSARY  AGENCY 

31,530 

31,530 

31,530 

31,530 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-18:  Def  Finance  and  Accounting  Svs 

129, 152 

129, 152 

129, 152 

129, 152 

**  DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 

129, 152 

129, 152 

129, 152 

129, 152 

DEFENSE  CONTRACT  MANAGEMENT  AGENGY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Logs 

4,000 

4,000 

4,000 

4,000 

**  DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

4,000 

4,000 

4,000 

4,000 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

ZU 

INT-4:  NGA  Activities 

INT-4:  NGA  Activities 

112,247 

1,012,533 

112,247 

326,633 

112,247 

326,633 

112,247 
326, 633 

**  NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

1, 124,780 

438,880 

438,880 

438,880 

DEFENSE  THREAT  REDUCTION  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

1,  750 

1,750 

1,750 

1,750 

**  DEFENSE  THREAT  REDUCTION  AGENCY 

1,  750 

1,750 

1,750 

1,750 

COUNTER  INTELLIGENCE  FIELD  ACTIVITY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

2,  779 

2,779 

2,779 

2,779 

**  COUNTER  INTELLIGENCE  FIELD  ACTIVITY 

2,  779 

2,779 

2,779 

2,779 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-47:  Missile  and  Space  Def  Agencies 

110, 019 

110, 019 

110, 019 

110,019 

**  MISSILE  DEFENSE  AGENCY 

110, 019 

110, 019 

110, 019 

110,019 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

2,831 

2,831 

2,831 

2,831 

**  NATIONAL  SECURITY  AGENCY 

2,831 

2,831 

2,831 

2,831 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

275, 979 

275, 979 

275, 979 

275, 979 

**  DEFENSE  INFORMATION  SYSTEMS  AGENCY 

275, 979 

275, 979 

275, 979 

275, 979 

DEFENSE  INTELLIGENCE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 
INT-10:  Defense  Intelligence  Agency 

1,315 

62,000 

1,315 

41,000 

1,315 

41,000 

1,315 

41,000 

Facility  -  33 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Agpn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

**  DEFENSE  INTELLIGENCE  AGENCY 

63,315 

42,315 

42,315 

42,315 

DEFENSE  LOGISTICS  AGENCY 

BASE  REALIGNMENT  &  CLOSURE  ACCT  PART  IV 

zu 

BRAC  -  CLOSURE  IV 

3,  643 

3,643 

3,643 

3,643 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

30,092 

30,092 

30,092 

30,092 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-43:  Commodity  Management  Privatization 

2,783 

2,783 

2,783 

2,783 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

174,025 

174,025 

174,025 

174, 025 

**  DEFENSE  LOGISTICS  AGENCY 

210, 543 

210, 543 

210, 543 

210,543 

DEFENSE  SECURITY  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

2,043 

2,043 

2,043 

2,043 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

2,  042 

2,042 

2,042 

2,042 

**  DEFENSE  SECURITY  SERVICE 

4,085 

4,085 

4,085 

4,085 

***  DEFENSE-WIDE  TOTAL  FOR  BASE  REALIGNMENT 

&  CLOSURE  ACCOUNT 

4,649, 089 

2,695,615 

2 

695, 615 

2,695, 615 

TOTAL  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

11, 149, 909 

8,781,927 

8 

781,927 

8,781, 927 

NATO  SECURITY  INVESTMENT  PROGRAM 

UNDISTRIBUTED 

NATO  SECURITY  INVESTMENT  PROGRAM 

ZU 

NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506,935 

506,935 

506, 935 

**  UNDISTRIBUTED 

506, 935 

506,935 

506,935 

506, 935 

***  DEFENSE-WIDE  TOTAL  FOR  NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506,935 

506,935 

506, 935 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

506, 935 

506,935 

506,935 

506, 935 

OTHER 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

FOREIGN  CURRENCY  FLUCATION  ACCOUNT 

76,858 

76, 858 

**  ARMY 

76,858 

76, 858 

***  ARMY  TOTAL  FOR  OTHER 

76,858 

76, 858 

NAVY 

CHINA  LAKE 

CA 

JIEDDO  BATTLE  COURSES 

7,210 

7,210 

7,210 

7,210 

POINT  MUGU 

CA 

JIEDDO  BATTLE  COURSES 

7,250 

7,250 

7,250 

7,250 

WHITING  FIELD 

FL 

JIEDDO  BATTLE  COURSES 

780 

780 

780 

780 

GULFPORT 

MS 

JIEDDO  BATTLE  COURSES 

6,  570 

6,570 

6,570 

6,570 

CHEATHAM  ANNEX 

VA 

JIEDDO  BATTLE  COURSES 

8,070 

8,070 

8,070 

8,070 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

FOREIGN  CURRENCY  FLUCTUATION,  CMA 

22,200 

22,200 

**  NAVY 

29,880 

29,880 

52,080 

52,080 

***  NAVY  TOTAL  FOR  OTHER 

29,880 

29,880 

52,080 

52,080 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

FOREIGN  CURRENCY  FLUCTUATION 

22,296 

22,296 

**  AIR  FORCE 

22,296 

22,296 

***  AIR  FORCE  TOTAL  FOR  OTHER 

22,296 

22,296 

SPECIAL  OPERATIONS  COMMAND 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

CLASSIFIED 

1,887 

1,887 

1,887 

1,887 

**  SPECIAL  OPERATIONS  COMMAND 

1,887 

1,887 

1,887 

1,887 

UNDISTRIBUTED 


Facility  -  34 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of  MAY 

2009 

Installation 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

SC 

zu 

zu 

Proiect 

CONTINGENCY  CONSTRUCTION 

FOREIGN  CURRENCY  ADJUSTMENT 

Auth 

Amount 

Auth  for 
Appn  Amount 

5,000 

Appn 

Amount 

5,000 

17,528 

TOA 

Amount 

5,  000 
17,528 

**  UNDISTRIBUTED 

5,000 

22,528 

22,528 

***  DEFENSE-WIDE  TOTAL  FOR  OTHER 

1,887 

6,887 

24,415 

24,415 

TOTAL  OTHER 

31,767 

36,767 

175, 649 

175, 649 

Facility  -  35 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Family  Housing  Total  Obligational  Authority  as  Enacted 


Installation 

FAMILY  HOUSING,  ARMY 

DUGWAY  PROVING  GROUND 
ANSBACH 

UNSPECIFIED  WORLDWIDE  LOCATIONS 


TOTAL  ARMY 


FAMILY  HOUSING,  NAVY 
GUAM 

UNSPECIFIED  WORLDWIDE  LOCATIONS 


TOTAL  NAVY 


FAMILY  HOUSING,  AIR  FORCE 
RAMSTEIN  AB 

UNSPECIFIED  WORLDWIDE  LOCATIONS 


TOTAL  AIR  FORCE 

FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

TOTAL  NATIONAL  SECURITY  AGENCY 

FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 


By  Type  Of  Facility 
($  Thousands) 


SC  Project 

UT  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

GY  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

ZU  CONSTRUCTION  IMPROVEMENTS  (1449  UNITS) 

ZU  UTILITIES  ACCOUNT 

ZU  MISCELLANEOUS  ACCOUNT 

ZU  OPERATIONS 

ZU  LEASING 

ZU  MAINTENANCE  OF  REAL  PROPERTY 
ZU  PRIVATIZATION  SUPPORT  COSTS 


ML  REPL  GUAM  OLD  APRA  PH  II,  MARIANAS 
ZU  IMPROVEMENTS 
ZU  DESIGN 

ZU  UTILITIES  ACCOUNT 
ZU  FURNISHINGS  ACCOUNT 
ZU  MANAGEMENT  ACCOUNT 
ZU  MISCELLANEOUS  ACCOUNT 
ZU  SERVICES  ACCOUNT 
ZU  LEASING 

ZU  JUDGEMENT  FUND  REIMBURSEMENTS 
ZU  MAINTENANCE  OF  REAL  PROPERTY 
ZU  PRIVATIZATION  SUPPORT  COSTS 
ZU  FOREIGN  CURRENCY  FLUCTUATION,  CMA 


GY  REPLACE  FAMILY  HOUSING  (117  UNITS) 

ZU  FOREIGN  CURRENCY  FLUCTUATION  CMA 

ZU  CLASSIFIED  PROJECT 

ZU  CONSTRUCTION  IMPROVEMENTS 

ZU  PLANNING  AND  DESIGN 

ZU  UTILITIES  ACCOUNT 

ZU  FURNISHINGS  ACCOUNT 

ZU  MANAGEMENT  ACCOUNT 

ZU  MANAGEMENT  ACCOUNT 

ZU  MISCELLANEOUS  ACCOUNT 

ZU  SERVICES  ACCOUNT 

ZU  LEASING  ACCOUNT 

ZU  LEASING  ACCOUNT 

ZU  MAINTENANCE  (RMPA  &  RMPC) 

ZU  MAINTENANCE  ACCOUNT 
ZU  HOUSING  PRIVATIZATION 


ZU  UTILITIES  ACCOUNT 
ZU  OPERATIONS 
ZU  LEASING 

ZU  MAINTENANCE  OF  REAL  PROPERTY 


ZU  FURNISHINGS  ACCOUNT 
ZU  LEASING 


Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

5,000 

5,000 

5,000 

5,  000 

52,000 

52,000 

52,000 

52,000 

349,358 

349,358 

349,358 

140, 440 

140, 440 

140,440 

1,036 

1,082 

1,082 

107,506 

116, 905 

116, 905 

177,910 

177,910 

177, 910 

271,096 

271,096 

271,096 

35,993 

35,993 

35, 993 

57,000 

1,140,339 

1,149, 784 

1,149,  784 

47, 167 

47,167 

47,167 

47, 167 

254,556 

254,556 

254,556 

3, 172 

3, 172 

3,172 

44,286 

44,286 

44,286 

12,964 

12,964 

12,964 

58,608 

58,608 

58,608 

311 

311 

311 

10,162 

10,162 

10,162 

124,325 

124,325 

124,325 

202 

202 

202 

101,052 

101,052 

101,052 

28,483 

28,483 

28,483 

2,200 

2,200 

47, 167 

685,288 

687,488 

687,488 

56,275 

56,275 

56,275 

76,350 

56, 275 
76,350 

51 

51 

51 

259,211 

259,211 

259, 211 

12,210 

12,210 

12,210 

113, 640 

113, 640 

113, 640 

32,175 

32,175 

32,175 

1,534 

1,534 

1,534 

81,352 

81,352 

81,352 

2,077 

2,077 

2,077 

23, 128 

23, 128 

23,128 

1,485 

1,485 

1,485 

113,284 

113,284 

113, 284 

278, 052 

278,052 

278,052 

2,097 

2,097 

2,097 

50,506 

50,506 

50,506 

56,275 

1,027,077 

1, 103, 427 

1, 103,427 

7 

7 

7 

28 

28 

28 

8,489 

8,489 

8,489 

48 

48 

48 

8,572 

8,572 

8,572 

2,516 

2,516 

2,516 

14, 546 

34,546 

34,546 

TOTAL  DEFENSE  INTELLIGENCE  AGENCY 


37,062  37,062  37,062 


Facility  -  36 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2008  Family  Housing  Total  Obligational  Authority  as  Enacted 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 


TOTAL  DEFENSE  LOGISTICS  AGENCY 


Auth 

Auth  for 

Appn 

TOA 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

ZU  UTILITIES  ACCOUNT 

325 

325 

325 

ZU  FURNISHINGS  ACCOUNT 

143 

143 

143 

ZU  MANAGEMENT  ACCOUNT 

326 

326 

326 

ZU  SERVICES  ACCOUNT 

31 

31 

31 

ZU  MAINTENANCE  OF  REAL  PROPERTY 

265 

265 

265 

1,090 

1,090 

1,090 

FAMILY  HOUSING,  FAMILY  HOUSING  IMPROVEMENT  FUND 

ZU  FAMILY  HOUSING  IMPROVEMENT  FUND  2,633 
ZU  UNACCOMPANIED  HOUSING  IMPROVEMENT  FUND  37,000 
ZU  FAMILY  HOUSING  IMPROVEMENT  FUND  403,286 
ZU  FAMILY  HOUSING  IMPROVEMENT  FUND  29,527 
ZU  FAMILY  HOUSING  IMPROVEMENT  FUND  1,105 


TOTAL  FAMILY  HOUSING  IMPROVEMENT  FUND  473,551 


TOTAL  DEFENSE-WIDE  46,724  46,724  520,275 


Facility  -  37 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Total  Construction  Program 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Summary  by  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

3, 126, 914 

Auth  for 

Appn  Amount 

2, 721, 314 

Appn 

Amount 

2,724,264 

TOA 

Amount 

2,724,264 

TRAINING  EACILITIES 

1, 684,371 

1, 684,461 

1, 684,461 

1,684,461 

MAINTENANCE  &  PRODUCTION  EACILITIES 

1, 411, 030 

1,  628,  008 

1,  628,  008 

1,628,008 

R&D  FACILITIES 

575, 910 

378, 660 

378, 660 

378,660 

SUPPLY  FACILITIES 

341,303 

341,303 

341,303 

341,303 

HOSPITAL  AND  MEDICAL  EACILITIES 

1, 424,710 

1, 424,710 

1, 424,710 

1,424,710 

ADMINSTRATIVE  FACILITIES 

219, 448 

313,487 

313,487 

313,487 

TROOP  HOUSING  FACILITIES 

3,238,056 

3, 114,841 

3, 114,841 

3, 114,841 

COMMUNITY  FACILITIES 

877, 496 

878,598 

878,598 

878,598 

UTILITY  FACILITIES 

367,385 

367,385 

367,385 

367,385 

REAL  ESTATE 

382,750 

382,750 

382,750 

382,750 

SUPPORTING  ACTIVITIES 

154, 620 

154, 620 

154, 620 

154,620 

ENERGY  CONSERVATION 

221, 704 

223, 148 

223, 148 

223, 148 

UNSPECIFIED  MINOR  CONSTRUCTION 

120,286 

120,286 

120,286 

PLANNING  &  DESIGN 

926,735 

926,735 

926,735 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7, 344,313 

9,223, 990 

9,223, 990 

9,223,990 

NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239, 614 

239, 614 

239,614 

FAMILY  HOUSING  OPERATIONS 

1,756,261 

1,756,261 

1,756,261 

FAMILY  HOUSING  CONSTRUCTION 

472, 378 

1, 137, 189 

1, 137, 189 

1,137,189 

HOMEOWNERS  ASSISTANCE 

559, 500 

559, 500 

559, 500 

559, 500 

FAMILY  HOUSING  IMPROVEMENT  FUND 

850 

850 

400, 850 

OTHER 

35,340 

40, 340 

40, 340 

40, 340 

***  Total  *** 

22, 676, 842 

27,618,050 

27, 621, 000 

28,021,000 

Plus:  Proposed  O&M,  DW  Cancellation 

181,500 

181,500 

181,500 

181,500^ 

Net  Total  Milcon/Family  Hsg  Title 

22,858,342 

27,799,550 

27,802,500 

28,202,500 

1/  Reflects  reappropriation  of  $181.5  million  from  the  O&M,  Defense-Wide  appropriation  to  the  Military  Construction, 
Defense-Wide  appropriation  associated  with  the  general  provision  to  properly  fund  a  National  Security  Agency 
project  in  the  Military  Construction,  Defense-Wide  appropriation. 


Facility  -  38 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 
Army 

By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Summary  by  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

1,376,783 

Auth  for 

Appn  Amount 

1,434,283 

Appn 

Amount 

1,437,233 

TOA 

Amount 

1,437,233 

TRAINING  EACILITIES 

1, 189, 995 

1, 189, 995 

1, 189, 995 

1,189, 995 

MAINTENANCE  &  PRODUCTION  EACILITIES 

853,500 

985, 778 

985, 778 

985, 778 

R&D  FACILITIES 

26,400 

26,400 

26,400 

26,400 

SUPPLY  FACILITIES 

93,700 

93,700 

93,700 

93,700 

HOSPITAL  AND  MEDICAL  EACILITIES 

1,300 

1,300 

1,300 

1,300 

ADMINSTRATIVE  FACILITIES 

15, 600 

97,200 

97,200 

97,200 

TROOP  HOUSING  FACILITIES 

1,338,406 

1,213,406 

1,213,406 

1,213,406 

COMMUNITY  FACILITIES 

306,700 

306,700 

306,700 

306,700 

UTILITY  FACILITIES 

133, 900 

133, 900 

133, 900 

133,900 

REAL  ESTATE 

359,700 

359,700 

359,700 

359,700 

SUPPORTING  ACTIVITIES 

87, 900 

87, 900 

87, 900 

87,900 

UNSPECIFIED  MINOR  CONSTRUCTION 

45, 120 

45, 120 

45, 120 

PLANNING  &  DESIGN 

254,518 

254,518 

254,518 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

3,794,238 

4,403,298 

4,403,298 

4,403,298 

FAMILY  HOUSING  OPERATIONS 

720, 042 

720, 042 

720, 042 

FAMILY  HOUSING  CONSTRUCTION 

260,507 

281, 087 

281, 087 

281,087 

HOMEOWNERS  ASSISTANCE 

559, 500 

559, 500 

559, 500 

559, 500 

***  Total  *** 

10,398,129 

12, 193, 827 

12, 196, 777 

12,196, 777 

Facility  -  39 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military 

Construction 

Total 

Obligational  Authority 

Navy 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

369,182 

Auth  for 

Appn  Amount 

461, 182 

Appn 

Amount 

461, 182 

TOA 

Amount 

461,182 

TRAINING  EACILITIES 

253,370 

253,460 

253,460 

253,460 

MAINTENANCE  &  PRODUCTION  EACILITIES 

110, 780 

195, 480 

195, 480 

195, 480 

R&D  FACILITIES 

119, 510 

119, 510 

119, 510 

119, 510 

SUPPLY  FACILITIES 

9,  980 

9,  980 

9,  980 

9,980 

ADMINSTRATIVE  FACILITIES 

71, 700 

84,139 

84,139 

84,139 

TROOP  HOUSING  FACILITIES 

1,673,035 

1, 674,820 

1, 674,820 

1,674,820 

COMMUNITY  FACILITIES 

337, 958 

339,060 

339,060 

339,060 

UTILITY  FACILITIES 

180, 413 

180, 413 

180, 413 

180, 413 

REAL  ESTATE 

18, 150 

18, 150 

18, 150 

18,150 

SUPPORTING  ACTIVITIES 

19, 420 

19, 420 

19, 420 

19, 420 

ENERGY  CONSERVATION 

15, 773 

17,217 

17,217 

17,217 

UNSPECIFIED  MINOR  CONSTRUCTION 

13, 670 

13, 670 

13,670 

PLANNING  &  DESIGN 

248, 573 

248, 573 

248,573 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

746, 923 

1, 030, 855 

1, 030, 855 

1,030, 855 

FAMILY  HOUSING  OPERATIONS 

376,062 

376,062 

376,062 

FAMILY  HOUSING  CONSTRUCTION 

59, 943 

380,123 

380,123 

380,123 

OTHER 

35,340 

35,340 

35,340 

35,340 

***  Total  *** 

4,021, 477 

5, 457, 454 

5, 457, 454 

5, 457,454 

Facility  -  40 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 
Air  Force 

By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

378, 141 

378, 141 

378, 141 

378,141 

TRAINING  EACILITIES 

169, 606 

169, 606 

169, 606 

169,606 

MAINTENANCE  &  PRODUCTION  EACILITIES 

413, 650 

413, 650 

413, 650 

413, 650 

SUPPLY  FACILITIES 

22,200 

22,200 

22,200 

22,200 

ADMINSTRATIVE  FACILITIES 

122, 048 

122, 048 

122, 048 

122,048 

TROOP  HOUSING  FACILITIES 

226, 615 

226, 615 

226, 615 

226,615 

COMMUNITY  FACILITIES 

126,000 

126,000 

126,000 

126,000 

UTILITY  FACILITIES 

6,500 

6,500 

6,500 

6,500 

REAL  ESTATE 

4,900 

4,900 

4,900 

4,900 

SUPPORTING  ACTIVITIES 

38,000 

38,000 

38,000 

38,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

32, 643 

32, 643 

32,643 

PLANNING  &  DESIGN 

114,825 

114,825 

114,825 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

929,279 

1, 152, 379 

1, 152, 379 

1,152,379 

FAMILY  HOUSING  OPERATIONS 

610, 926 

610, 926 

610,926 

FAMILY  HOUSING  CONSTRUCTION 

151, 928 

475, 979 

475, 979 

475, 979 

***  Total  *** 

2,588,867 

3, 894,412 

3, 894,412 

3, 894,412 

Facility  -  41 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Defense  Wide 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

1,002,808 

Auth  for 

Appn  Amount 

447, 708 

Appn 

Amount 

447, 708 

TOA 

Amount 

447,708 

TRAINING  EACILITIES 

71, 400 

71, 400 

71, 400 

71,400 

MAINTENANCE  &  PRODUCTION  EACILITIES 

33,100 

33,100 

33,100 

33,100 

R&D  FACILITIES 

430,000 

232,750 

232,750 

232,750 

SUPPLY  FACILITIES 

215, 423 

215, 423 

215, 423 

215, 423 

HOSPITAL  AND  MEDICAL  EACILITIES 

1, 423, 410 

1, 423, 410 

1, 423, 410 

1,423, 410 

ADMINSTRATIVE  FACILITIES 

10,100 

10,100 

10,100 

10,100 

COMMUNITY  FACILITIES 

106,838 

106,838 

106,838 

106,838 

UTILITY  FACILITIES 

46, 572 

46, 572 

46, 572 

46, 572 

SUPPORTING  ACTIVITIES 

9,300 

9,300 

9,300 

9,300 

ENERGY  CONSERVATION 

205, 931 

205, 931 

205, 931 

205,931 

UNSPECIFIED  MINOR  CONSTRUCTION 

28,853 

28,853 

28,853 

PLANNING  &  DESIGN 

308,819 

308,819 

308,819 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

1,873,873 

2,637,458 

2,637,458 

2,637,458 

NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239, 614 

239, 614 

239,614 

FAMILY  HOUSING  OPERATIONS 

49,231 

49,231 

49,231 

FAMILY  HOUSING  IMPROVEMENT  FUND 

850 

850 

400, 850 

OTHER 

5,000 

5,000 

5,000 

***  Total  *** 

5,  668,  369 

6,072,357 

6,072,357 

6, 472,357 

Facility  -  42 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military 

Construction 

Total  Obligational  Authority 

Active  Forces 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

1,  940,  833 

2,090,333 

2,093,283 

2,093,283 

TRAINING  EACILITIES 

697,529 

697, 619 

697, 619 

697,619 

MAINTENANCE  &  PRODUCTION  EACILITIES 

1, 145, 930 

1,  362,  908 

1,  362,  908 

1,362,908 

R&D  FACILITIES 

145, 910 

145, 910 

145, 910 

145, 910 

SUPPLY  FACILITIES 

92,580 

92,580 

92,580 

92,580 

HOSPITAL  AND  MEDICAL  EACILITIES 

1,300 

1,300 

1,300 

1,300 

ADMINSTRATIVE  FACILITIES 

190, 948 

284, 987 

284, 987 

284,987 

TROOP  HOUSING  FACILITIES 

3, 188, 150 

3,064,935 

3,064,935 

3,064,935 

COMMUNITY  FACILITIES 

761, 658 

762,760 

762,760 

762,760 

UTILITY  FACILITIES 

320,813 

320,813 

320,813 

320,813 

REAL  ESTATE 

382,750 

382,750 

382,750 

382,750 

SUPPORTING  ACTIVITIES 

145, 320 

145, 320 

145, 320 

145, 320 

ENERGY  CONSERVATION 

15, 773 

17,217 

17,217 

17,217 

UNSPECIFIED  MINOR  CONSTRUCTION 

51, 670 

51, 670 

51,670 

PLANNING  &  DESIGN 

518, 149 

518, 149 

518,149 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

5, 014,730 

6,130,822 

6,130,822 

6,130,822 

FAMILY  HOUSING  OPERATIONS 

1,707,030 

1,707,030 

1,707,030 

FAMILY  HOUSING  CONSTRUCTION 

472, 378 

1, 137, 189 

1, 137, 189 

1,137,189 

OTHER 

35,340 

35,340 

35,340 

35,340 

***  Total  *** 

14,551, 942 

18, 949, 632 

18, 952, 582 

18,952,582 

Facility  -  43 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

National  Guard  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 

Auth  Auth  for  Appn  TOA 

Summary  by  Facility  Amount  Appn  Amount  Amount  Amount 


OPERATIONAL  FAOILITIES 

183, 

,273 

183, 

,273 

183, 

,273 

183, 

,273 

TRAINING  EACILITIES 

915, 

,  442 

915, 

,  442 

915, 

,  442 

915, 

,  442 

MAINTENANCE  &  PRODUCTION  EACILITIES 

232, 

,000 

232, 

,000 

232, 

,000 

232, 

,000 

SUPPLY  FACILITIES 

33, 

,300 

33, 

,300 

33, 

,300 

33, 

,300 

ADMINSTRATIVE  FACILITIES 

18, 

,400 

18, 

,400 

18, 

,400 

18, 

,400 

TROOP  HOUSING  FACILITIES 

49, 

,  906 

49, 

,  906 

49, 

,  906 

49, 

,906 

COMMUNITY  FACILITIES 

9, 

,000 

9, 

,000 

9, 

,000 

9, 

,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

39, 

,763 

39, 

,763 

39, 

,763 

PLANNING  &  DESIGN 

99, 

,767 

99, 

,767 

99, 

,767 

***  Total  *** 

1/  441, 

,321 

1, 580, 

,851 

1, 580, 

,851 

1,580, 

,851 

Facility  -  44 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Military  Construction 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

3, 126, 914 

2, 721, 314 

2,724,264 

2,724,264 

TRAINING  EACILITIES 

1, 684,371 

1, 684,461 

1, 684,461 

1,684,461 

MAINTENANCE  &  PRODUCTION  EACILITIES 

1, 411, 030 

1,  628,  008 

1,  628,  008 

1,628,008 

R&D  FACILITIES 

575, 910 

378, 660 

378, 660 

378,660 

SUPPLY  FACILITIES 

341,303 

341,303 

341,303 

341,303 

HOSPITAL  AND  MEDICAL  EACILITIES 

1, 424,710 

1, 424,710 

1, 424,710 

1,424,710 

ADMINSTRATIVE  FACILITIES 

219, 448 

313,487 

313,487 

313,487 

TROOP  HOUSING  FACILITIES 

3,238,056 

3, 114,841 

3, 114,841 

3, 114,841 

COMMUNITY  FACILITIES 

877, 496 

878,598 

878,598 

878,598 

UTILITY  FACILITIES 

367,385 

367,385 

367,385 

367,385 

REAL  ESTATE 

382,750 

382,750 

382,750 

382,750 

SUPPORTING  ACTIVITIES 

154, 620 

154, 620 

154, 620 

154,620 

ENERGY  CONSERVATION 

221, 704 

223, 148 

223, 148 

223, 148 

UNSPECIFIED  MINOR  CONSTRUCTION 

120,286 

120,286 

120,286 

PLANNING  &  DESIGN 

926,735 

926,735 

926,735 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,  344,313 

9,223, 990 

9,223, 990 

9,223,990 

NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239, 614 

239, 614 

239,614 

OTHER 

35,340 

40, 340 

40, 340 

40, 340 

***  Total  *** 

21, 644, 964 

24,164,250 

24,167,200 

24,167,200 

Facility  -  45 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Base  Realignment  and  Closing 
By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,  344,313 

9,223, 990 

9,223, 990 

9,223,990 

***  Total  *** 

7, 344,313 

9,223, 990 

9,223, 990 

9,223,990 

Facility  -  46 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Family  Housing 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summary 

!  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

FAMILY 

HOUSING  OPERATIONS 

1,756,261 

1,756,261 

1,756,261 

FAMILY 

HOUSING  CONSTRUCTION 

472, 378 

1, 137, 189 

1, 137, 189 

1,137,189 

HOMEOWNERS  ASSISTANCE 

559, 500 

559, 500 

559, 500 

559, 500 

FAMILY 

HOUSING  IMPROVEMENT  FUND 

850 

850 

400, 850 

*** 

Total  *** 

1,031,878 

3,453,800 

3,453,800 

3,853,800 

Facility  -  47 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Installation  SC 

OPERATIONAL  FAOILITIES 

ARMY 

FORT  WAINWRIGHT  AK 

FORT  HUACHUCA  AZ 

SAORAMENTO  OA 

FORT  OARSON,  OOLORADO  CO 

FORT  CARSON,  COLORADO  CO 

FORT  CARSON,  COLORADO  CO 

FORT  STEWART,  GEORGIA  GA 

FORT  STEWART,  GEORGIA  GA 

FORT  STEWART,  GEORGIA  GA 

SCHOFIELD  BARRACKS  HI 

SCHOFIELD  BARRACKS  HI 

SCHOFIELD  BARRACKS  HI 

WAHIAWA  HI 

FORT  RILEY,  KANSAS  KS 

FORT  RILEY,  KANSAS  KS 

FORT  CAMPBELL,  KENTUCKY  KY 

FORT  CAMPBELL,  KENTUCKY  KY 

FORT  POLK,  LOUISIANA  LA 

DETROIT  ARSENAL  MI 

FORT  LEONARD  WOOD  MO 

FORT  HAMILTON  NY 

FORT  BLISS  TX 

FORT  BLISS  TX 

FORT  BLISS  TX 

FORT  BLISS  TX 

FORT  BLISS  TX 

FORT  EUSTIS  VA 

FORT  LEWIS  WA 

FORT  LEWIS  WA 

FORT  LEWIS  WA 

FORT  LEWIS  WA 

BAGRAM  AIR  BASE,  AFGHANISTAN  AF 

WIESBADEN  MIL  CMTY  GY 

VICENZA  IT 

CAMP  ZAMA  JA 

**  ARMY 

ARMY  NATIONAL  GUARD 

CABOT  AR 

CAMP  BLANDING  EL 

DAVENPORT  lA 

LONDON  KY 

BIGGS  ARMY  AIRFIELD  TX 

US  LAND  ACQUISITION  ZU 


**  ARMY  NATIONAL  GUARD 
***  ARMY  TOTAL  FOR  OPERATIONAL  FACILITIES 

NAVY 

MIRAMAR 
MIRAMAR 
MIRAMAR 
NORTH  ISLAND 
GROTON 
MAYPORT 
MAYPORT 
KINGS  BAY 
PEARL  HARBOR 
PEARL  HARBOR 
NEW  RIVER 
BEAUFORT 
CORPUS  CHRISTI 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 


Project 


PEDESTRIAN  ACCESS  BRIDGE 
ATC  RADAR  OPERATIONS  BUILDING 
RESUREACE  PAVEMENT 

BATTALION  COMPLEX 
BRIGADE/BATTALION  HQS 
COMPANY  OPERATIONS  FACILITIES 
BRIGADE  COMPLEX 
BRIGADE/BATTALION  HQS 
COMPANY  OPERATIONS  FACILITIES 
BATTALION  COMPLEX 
BATTALION  COMPLEX 
BRIGADE  COMPLEX 

WIDEBAND  SATCOM  OPERATIONS  CENTER 

BATTALION  COMPLEX 

BRIGADE  COMPLEX 

BATTALION  COMPLEX 

SCHOOL  AGE  SERVICES  CENTER 

UNIT  OPERATIONS  FACILITIES 

ACCESS  CONTROL  POINT 

MINE  DETECTION  TRAINING  FACILITY  &  K-9  KEN 
READY  BUILDING  (WMD  CST) 

BATTALION  COMPLEX 

BRIGADE/BATTALION  HQS 

BRIGADE/BATTALION  HQS 

COMPANY  OPERATIONS  FACILITIES,  BCT 

COMPANY  OPERATIONS  FACILITIES,  BCTl 

UNIT  OPERATIONS  FACILITIES 

BATTALION  COMPLEX 

BATTALION  COMPLEX 

BRIGADE  COMPLEX 

BRIGADE  COMPLEX,  INCR  3 

SOF  HQ  COMPLEX 

COMMAND  &  BATTLE  CENTER 

BDE  COMPLEX-OPERATIONS  SPT  FAC,  INCR  2 

SENSITIVE  COMPARTMENTED  INFORMATION  FAC 


READINESS  CENTER 

REGIONAL  TRAINING  INSTITUTE  PH4 
READINESS  CENTER  ADDITION/ALTERATION 
AVIATION  OPERATIONS  FACILITY  PH3 
READINESS  CENTER  ADD/ALT 
READINESS  CENTER  ADDITION/ALTERATION 


CA  IN-LINE  FUELING  STATION  MODIFICATION 
CA  MILITARY  WORKING  DOG  FACILITY 
CA  WASH  RACK 

CA  BERTHING  WHARF  PIER  LIMA 
CT  PIER  31  REPLACEMENT 
EL  AIRCRAFT  REFUELING 
FL  UPGRADE  ALPHA  WHARF 

GA  REACTION  FORCE  FACILITY  COMMUNICATIONS  ADDN 
HI  JOINT  FORCES  DEPLOYMENT  STAGING  AREA 
HI  PACFLT  SUB  DRIVE-IN  MAG  SILENCING  FAC  (INC) 
NO  AIRCRAFT  PARKING  APRON  ADDITION 
SC  EOD/ORDNANCE  OPERATIONS  FACILITY 
TX  PARKING  APRON  RECAPITALIZATION 


Data  as  of  MAY  2009 


Auth  Auth  for 

Appn 

TOA 

Amount  Appn  Amount 

Amount 

Amount 

2,950 

2,950 

2,000 

2,000 

2,000 

2,000 

1,  500 

1,500 

1,500 

1,500 

45, 000 

45, 000 

45, 000 

45, 000 

46,000 

46,000 

46,000 

46, 000 

93,000 

93,000 

93,000 

93,000 

30,000 

30,000 

30,000 

30,000 

36,000 

36,000 

36,000 

36, 000 

75,000 

75,000 

75, 000 

75, 000 

69,000 

69,000 

69,000 

69, 000 

27,000 

27,000 

27,000 

27,000 

65,000 

65,000 

65,000 

65, 000 

40,000 

40,000 

40,000 

40,000 

38,000 

38,000 

38,000 

38,000 

79,000 

79,000 

79,000 

79, 000 

37,000 

37,000 

37,000 

37,000 

10,000 

10,000 

10,000 

10,000 

29,000 

29,000 

29,000 

29, 000 

6,100 

6,100 

6,100 

6,  100 

10,800 

10,800 

10,800 

10,800 

1,  500 

1,500 

1,500 

1,500 

34,000 

34,000 

34,000 

34,000 

44,000 

44,000 

44,000 

44, 000 

44,000 

44,000 

44,000 

44, 000 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

90,000 

14,400 

14,400 

14,400 

14,400 

54,000 

54,000 

54,000 

54,000 

47, 000 

47,000 

47,000 

47,000 

30,000 

30,000 

30,000 

30,000 

102,000 

102,000 

102,000 

19,000 

19,000 

19,000 

19, 000 

119,000 

59,500 

59,500 

59,500 

15, 000 

15, 000 

15, 000 

2,350 

2,350 

2,350 

2,350 

1,  328,  650 

1,386,150 

1,389,100 

1,389,100 

10,868 

10,868 

10,868 

10,868 

20, 907 

20,907 

20,907 

20,907 

1,  550 

1,550 

1,550 

1,550 

7, 191 

7,191 

7,191 

7,  191 

6, 117 

6, 117 

6, 117 

6,  117 

1,  500 

1,500 

1,500 

1,500 

48,133 

48,133 

48,133 

48,133 

1,376,783 

1,434,283 

1,437,233 

1,437,233 

22, 930 

22,930 

22,930 

22,930 

4,800 

4,800 

4,800 

4,800 

3,  690 

3,690 

3,690 

3,690 

38, 992 

38,992 

38,992 

38,992 

46,060 

46,060 

46,060 

46,  060 

3,380 

3,380 

3,380 

3,380 

14,900 

14,900 

14,900 

14,900 

6,130 

6,130 

6,130 

6,  130 

5,  990 

5,990 

5,990 

5,  990 

41,088 

41,088 

41,088 

6,830 

6,830 

6,830 

6,  830 

5,  940 

5,  940 

5,  940 

5,  940 

3,500 

3,500 

3,500 

3,500 

Facility  -  48 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority 

Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 
($  Thousands) 

as  Enacted 

Auth 

Auth  for 

Data  as  of 

Appn 

MAY  2009 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

NORFOLK 

VA 

NORFOLK  HARBOR  CHANNEL  DREDGING 

42,830 

42,830 

42,830 

42,830 

QUANTICO 

VA 

AIRCRAFT  PARKING  APRON  (GREEN) 

36,280 

36,280 

36,280 

36,280 

DIEGO  GARCIA 

DG 

WHARF  UPGRADE  AND  WAREHOUSE 

35,060 

35,060 

35,060 

35, 060 

GUAM 

ML 

KILO  WHARE  EXTENSION 

50,912 

50,912 

50,912 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

DATA  CENTER 

35,000 

35,000 

35,000 

35, 000 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

JOINT  OPERATIONS  &  SUPPORT  COMPLEX 

17,800 

17,800 

17,800 

17,800 

CAMP  LEMONIER,  DJIBOUTI 

DJ 

AIRCRAFT  PARKING  APRON 

15,250 

15,250 

15,250 

15, 250 

CAMP  LEMONIER,  DJIBOUTI 

**  NAVY 

DJ 

TELCOM  FACILITY 

3,330 

348, 692 

3,330 

440, 692 

3,330 

440, 692 

3,330 

440, 692 

NAVY  RESERVE 

NORFOLK 

VA 

EODMU  10  OPERATIONS  FACILITY 

8,170 

8,170 

8,170 

8,170 

WILLIAMSBURG 

**  NAVY  RESERVE 

VA 

ORDNANCE  HANDLING  CARGO  OPERATIONS 

12, 320 

20, 490 

12,320 

20,490 

12,320 

20, 490 

12,320 

20,490 

***  NAVY  TOTAL  FOR  OPERATIONAL 

FACILITIES 

369,182 

461,182 

461,182 

461, 182 

AIR  FORCE 

ELMENDORF  AFB 

AK 

F-22A  7  BAY  AIRCRAFT  SHELTER 

20, 400 

20,400 

20, 400 

20,400 

ELMENDORF  AFB 

AK 

F-22A  8  BAY  AIRCRAFT  SHELTER 

22,200 

22,200 

22,200 

22,200 

DAVIS -MONTHAN  AFB 

AZ 

FIRE/CRASH  RESCUE  STATION 

15,000 

15,000 

15, 000 

15, 000 

EDWARDS  AIR  FORCE  BASE 

CA 

F-35  RAMP  &  SECURITY  UPGRADE 

3,100 

3,100 

3,100 

3,  100 

EDWARDS  AIR  FORCE  BASE 

CA 

MAIN  BASE  RUNWAY,  PHASE  4 

6,000 

6,000 

6,000 

6,  000 

TRAVIS  AFB 

CA 

LARGE  FIRE/RESCUE  STATION 

12, 100 

12,100 

12,100 

12,100 

CAPE  CANAVERAL  AFS 

FL 

SATELLITE  OPERATIONS  SUPPORT  EACILITY 

8,000 

8,000 

8,000 

8,000 

BARKSDALE  AFB 

LA 

SECURITY  FORCES  SQUADRON  COMPLEX 

14,600 

14,600 

14,600 

14,600 

WHITEMAN  AFB 

MO 

SECURITY  FORCES  ANIMAL  CLINIC/KENNEL 

4,200 

4,200 

4,200 

4,200 

CREECH  AFB 

NV 

UAS  OPS  FAC 

16,200 

16,200 

16,200 

16,200 

NELLIS  AFB 

NV 

ADD/ALTER  FIRE/CRASH  RESCUE  STATION 

9,800 

9,800 

9,800 

9,  800 

NELLIS  AFB 

NV 

F-16  AGRESSOR  SQUADRON  OPS/INERASTRUCTURE 

17, 500 

17,500 

17,500 

17,500 

NELLIS  AFB 

NV 

F-35  AIRFIELD  PAVEMENTS 

5,000 

5,000 

5,000 

5,  000 

MCGUIRE  AEB 

NJ 

UNIFIED  SECURITY  FORCES  OPS  FAC,  PHASE  I 

7,200 

7,200 

7,200 

7,200 

GRAND  FORKS  AFB 

ND 

FIRE  STATION 

13,000 

13,000 

13,000 

13, 000 

WRIGHT-PATTERSON  AFB 

OH 

SECURITY  FORCES  OPERATIONS  FACILITY 

14,000 

14,000 

14,000 

14,000 

ALTUS  AFB 

OK 

CONSOLIDATED  DASR/OSS  FACILITY 

10,200 

10,200 

10,200 

10,200 

TINKER  AFB 

OK 

REALIGN  AIR  DEPOT  AT  TINKER  GATE 

5,  400 

5,  400 

5,  400 

5,  400 

FORT  HOOD,  TEXAS 

TX 

TACP  JOINT  AIR  GROUND  CTR 

10,800 

10,800 

10,800 

10,800 

HILL  AFB 

UT 

THREE  BAY  FIRE  STATION 

5,  400 

5,  400 

5,  400 

5,  400 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

REFUELER  RAMP 

21,000 

21,000 

21,000 

21,000 

CLASSIFIED  LOCATION 

ZC 

SPECIAL  EVAL  PROJ 

891 

891 

891 

891 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

UAS  FIELD  TRNING  UNIT  OPS  COMPLEX 

15, 500 

15, 500 

15, 500 

15, 500 

MANAS  AIR  BASE,  KYRGYZSTAN 

**  AIR  FORCE 

KN 

HOT  CARGO  PAD 

6,000 

263,491 

6,000 

263,491 

6,000 

263,491 

6,  000 

263,491 

AIR  NATIONAL  GUARD 

BIRMINGHAM  lAP 

AL 

MOBILITY  PROCESSING  CENTER 

2,300 

2,300 

2,300 

2,300 

BUCKLEY  AIR  FORCE  BASE 

CO 

ALERT  CREW  QUARTERS 

4,200 

4,200 

4,200 

4,200 

NEW  CASTLE  COUNTY  AIRPORT 

DE 

TEI  -  INFO  OPS  SQUADRON  (lOS)  FACILITY 

3,200 

3,200 

3,200 

3,200 

FORBES  FIELD 

KS 

ADD  TO  AND  ALTER  FIRE  STATION 

4,100 

4,100 

4,100 

4,100 

SMOKEY  HILL  ANG  RANGE 

KS 

SMOKY  HILL  RANGE  SUPPORT  EACILITY 

7,100 

7,100 

7,100 

7,100 

MARTIN  STATE  AIRPORT 

MD 

REPLACE  FIRE  STATION 

7,  900 

7,900 

7,900 

7,900 

OTIS  ANGB 

MA 

DIGITAL  GROUND  STATION 

14,300 

14,300 

14,300 

14,300 

ROSECRANS  MEMORIAL  AIRPORT 

MO 

REPLACE  FIRE  STATION/TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,  000 

ATLANTIC  CITY  lAP 

NJ 

CONSTRUCT  ARM  AND  DISARM  APRONS 

4,300 

4,300 

4,300 

4,300 

HANCOCK  FIELD 

NY 

TFI  -  REAPER  lOC/FOC  BEDDOWN 

5,000 

5,000 

5,000 

5,  000 

CHARLOTTE/DOUGLAS  lAP 

NC 

REPLACE  FIRE  CRASH  RESCUE  STATION 

7,000 

7,000 

7,000 

7,000 

HECTOR  lAP 

ND 

FIRE  CRASH  AND  RESCUE  STATION 

7,  500 

7,500 

7,500 

7,500 

QUONSET  STATE  AIRPORT 

RI 

CONSTRUCT  AIR  TRAEFIC  CONTROL  TOWER 

7,700 

7,700 

7,700 

7,700 

MCGHEE-TYSON  AIRPORT 

TN 

REPLACE  SQUADRON  OPERATIONS 

8,000 

8,000 

8,000 

8,000 

SALT  LAKE  CITY  lAP 

UT 

FIRE  STA,  PHA  II  (MOBILIGYT  PROCESS/EOD  TR) 

5,100 

5, 100 

5, 100 

5,  100 

SALT  LAKE  CITY  lAP 

UT 

REPLACE  COMPOSITE  FIRE  STATION 

8,500 

8,500 

8,500 

8,500 

CHEYENNE  MAP 

WY 

TFI  -  C-130  SQDN  OPERATIONS  FACILITY 

7,000 

7,000 

7,000 

7,000 

Facility  -  49 
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FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

**  AIR  NATIONAL  GUARD 

108,200 

108,200 

108,200 

108,200 

AIR  FORCE  RESERVE 

DOBBINS  ARB 

GA  DOBBINS  ARB,  GA  -  CONTROL  TOWER 

6,  450 

6,  450 

6,  450 

6,  450 

**  AIR  FORCE  RESERVE 

6,  450 

6,  450 

6,  450 

6,  450 

***  AIR  FORCE  TOTAL  FOR  OPERATIONAL 

FACILITIES 

378, 141 

378,141 

378,141 

378, 141 

WASHINGTON  HEADQUARTERS  SERVICE 

PENTAGON 

VA  PFPA  HAZMAT  FACILITY 

16, 401 

16, 401 

16, 401 

16,  401 

**  WASHINGTON  HEADQUARTERS  SERVICE 

16, 401 

16, 401 

16, 401 

16,  401 

SPECIAL  OPERATIONS  COMMAND 

EGLIN  AFB 

FL  SOF  BATTALION  OPS  COMPLEX 

40,000 

40,000 

40,000 

40,000 

MACDILL  AFB 

FL  SOF  ADD/ALTER  501B  (HQ  SOCOM) 

10, 500 

10,500 

10,500 

10,500 

FORT  BRAGG 

NC  SOF  HEADQUARTERS  FACILITY  (CONSOLIDATION) 

14,600 

14,600 

14,600 

14,600 

FORT  BRAGG 

NC  SOF  SECURITY/FORCE  PROTECTION 

4,150 

4,150 

4,150 

4,150 

DAM  NECK 

VA  SOF  OPERATIONS  FACILITY 

31,000 

31,000 

31,000 

FORT  LEWIS 

WA  SOF  RANGER  BATTALION  COMPLEX 

38,000 

38,000 

38,000 

38,000 

**  SPECIAL  OPERATIONS  COMMAND 

107,250 

138,250 

138,250 

138,250 

MISSILE  DEFENSE  AGENCY 

CZECH  REPUBLIC 

CR  BMDS-EUROPEAN  MIDCOURSE  RADAR  SITE 

176, 100 

108,560 

108,560 

108,560 

POLAND 

PL  BMDS-EUROPEAN  INTERCEPTOR  SITE 

661,380 

42,600 

42,600 

42,600 

**  MISSILE  DEFENSE  AGENCY 

837,480 

151,160 

151,160 

151,160 

NATIONAL  SECURITY  AGENCY 

AUGUSTA 

GA  REGIONAL  SECURITY  OPERATIONS  CENTER  INC  IV 

100,220 

100,220 

100,220 

**  NATIONAL  SECURITY  AGENCY 

100,220 

100,220 

100,220 

DEFENSE  INTELLIGENCE  AGENCY 

SCOTT  AFB 

IL  USTRANSCOM  JOINT  INTEL  OPERATIONS  CENTER 

13, 977 

13,977 

13,977 

13,977 

**  DEFENSE  INTELLIGENCE  AGENCY 

13, 977 

13,977 

13,977 

13,977 

DEFENSE  LOGISTICS  AGENCY 

PEARL  HARBOR 

HI  REPLACE  FUEL  PIPELINE 

27, 700 

27,700 

27,700 

27,700 

**  DEFENSE  LOGISTICS  AGENCY 

27, 700 

27,700 

27,700 

27,700 

***  DEFENSE-WIDE  TOTAL  FOR  OPERATIONAL  FACILITIES 

1,002,808 

447,708 

447,708 

447,708 

TOTAL  OPERATIONAL  FACILITIES 

3, 126, 914 

2,721,314 

2,724,264 

2,724,264 

TRAINING  FACILITIES 

ARMY 

FORT  RICHARDSON 

AK  MULTIPURPOSE  MACHINE  GUN  RANGE 

3,100 

3,100 

3,100 

3,100 

FORT  WAINWRIGHT 

AK  TRAINING  AIDS  SUPPORT  CENTER 

12, 400 

12,400 

12,400 

12,400 

FORT  IRWIN 

CA  MILITARY  OPERATIONS  URBAN  TERRAIN,  PH  3 

22, 100 

22,100 

22,100 

22,100 

PRESIDIO  MONTEREY 

CA  GENERAL  INSTRUCTIONAL  BUILDING 

15,000 

15,000 

15, 000 

15, 000 

FORT  BENNING 

GA  AUTOMATED  ANTI-ARMOR  RANGE 

8,800 

8,800 

8,800 

8,800 

FORT  BENNING 

GA  BASIC  10M-25M  FIRING  RANGE  1 

2,400 

2,400 

2,400 

2,400 

FORT  BENNING 

GA  BASIC  I0M-25M  FIRING  RANGE  2 

2,  400 

2,400 

2,400 

2,400 

FORT  BENNING 

GA  BASIC  10M-25M  FIRING  RANGE  3 

2,350 

2,350 

2,350 

2,350 

FORT  BENNING 

GA  BASIC  10M-25M  FIRING  RANGE  4 

2,500 

2,500 

2,500 

2,500 

FORT  BENNING 

GA  BASIC  10M-25M  FIRING  RANGE  5 

2,500 

2,500 

2,500 

2,500 

FORT  BENNING 

GA  DIGITAL  MULTIPURPOSE  TRAINING  RANGE 

17, 500 

17,500 

17,500 

17,500 

FORT  BENNING 

GA  FIRE  AND  MOVEMENT  RANGE 

2,  450 

2,450 

2,450 

2,450 

FORT  BENNING 

GA  MODIFIED  RECORD  FIRE  RANGE  1 

4,900 

4,900 

4,900 

4,900 

FORT  BENNING 

GA  MODIFIED  RECORD  FIRE  RANGE  2 

4,900 

4,900 

4,900 

4,900 
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SC 
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FORT  BENNING 

GA 

MODIFIED  RECORD  FIRE  RANGE  3 

4,500 

4,500 

4,500 

4,500 

FORT  BENNING 

GA 

STATIONARY  TANK  RANGE 

6,  900 

6,900 

6,900 

6,  900 

FORT  BENNING 

GA 

TRACKED  VEHICLE  DRIVERS  COURSE 

16,000 

16,000 

16,000 

16, 000 

FORT  STEWART,  GEORGIA 

GA 

SHOOT  HOUSE 

2,300 

2,300 

2,300 

2,300 

FORT  CAMPBELL,  KENTUCKY 

KY 

TRAINING  SUPPORT  CENTER 

15, 513 

15, 513 

15, 513 

15, 513 

FORT  LEONARD  WOOD 

MO 

TRAINING  SUPPORT  CENTER 

18, 500 

18,500 

18,500 

18,500 

FORT  LEONARD  WOOD 

MO 

URBAN  ASSAULT  COURSE 

2,350 

2,350 

2,350 

2,350 

U.S.  MILITARY  ACADEMY 

NY 

SCIENCE  FACILITY,  PH  1 

67,000 

67,000 

67,000 

67,000 

FORT  BRAGG 

NC 

TRAINING  SUPPORT  CENTER 

20,500 

20,500 

20,500 

20,500 

RALEIGH 

NC 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

39,500 

39,500 

39,500 

39,500 

CAMP  BULLIS 

TX 

LIVE  FIRE  SHOOT  HOUSE 

4,200 

4,200 

4,200 

4,200 

FORT  BLISS 

TX 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

42,000 

42,000 

42,000 

42,000 

FORT  BLISS 

TX 

TRAINING  SUPPORT  CENTER 

12, 600 

12,600 

12,600 

12,600 

GASS AWAY 

wv 

READINESS  CENTER  ADD/ALT 

3,300 

3,300 

3,300 

3,300 

SAGAMIHARA 

**  ARMY 

JA 

BATTLE  COMMAND  TRAINING  CENTER 

17, 500 

375, 963 

17,500 

375,963 

17,500 

375,963 

17,500 

375, 963 

ARMY  NATIONAL  GUARD 

FORT  MC  CLELLAN 

AL 

MULTIPURPOSE  MACHINE  GUN  RANGE 

3,000 

3,000 

3,000 

3,000 

BETHEL 

AK 

READINESS  CENTER 

16,000 

16,000 

16,000 

16, 000 

CAMP  NAVAJO 

AZ 

READINESS  CENTER 

13,000 

13,000 

13,000 

13, 000 

FLORENCE 

AZ 

READINESS  CENTER 

13,800 

13,800 

13,800 

13,800 

PAPAGO  MILITARY  RESERVATION 

AZ 

READINESS  CENTER 

24,000 

24,000 

24,000 

24,000 

DENVER 

CO 

READINESS  CENTER 

9,000 

9,000 

9,000 

9,  000 

GRAND  JUNCTION 

CO 

READINESS  CENTER 

9,000 

9,000 

9,000 

9,  000 

CAMP  RELL 

CT 

REGIONAL  TRAINING  INSTITUTE 

28,000 

28,000 

28,000 

28,000 

EAST  HAVEN 

CT 

KD  RANGE  ADD/ALT 

13,800 

13,800 

13,800 

13, 800 

DOBBINS  ARB 

GA 

READINESS  CENTER 

45, 000 

45, 000 

45, 000 

45, 000 

ORCHARD  TRAINIG  AREA 

ID 

LIVE  FIRE  SHOOT  HOUSE 

1,850 

1,850 

1,850 

1,850 

URBANA 

IL 

READINESS  CENTER 

16,186 

16,186 

16,186 

16,  186 

CAMP  ATTERBURY 

IN 

MULTI  PURPOSE  MACHINE  GUN  RANGE 

5,800 

5,800 

5,800 

5,  800 

LAWRENCE 

IN 

READINESS  CENTER 

21,000 

21,000 

21,000 

21,000 

MUSCATATUCK 

IN 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY  PH 

6,000 

6,000 

6,000 

6,  000 

CAMP  DODGE 

lA 

MOUT  SITE  ADDITION/ALTERATION 

1,  500 

1,500 

1,500 

1,500 

MINDEN 

LA 

REGIONAL  TRAINING  INSTITUTE  PHI 

23,875 

23,875 

23,875 

23, 875 

BANGOR 

ME 

REGIONAL  TRAINING  INSTITUTE  PHI 

20,000 

20,000 

20,000 

20,000 

SALISBURY 

MD 

READINESS  CENTER  ADD/ALT 

9,800 

9,800 

9,800 

9,  800 

METHUEN 

MA 

READINESS  CENTER,  ADD/ALT  (ADRS) 

21,000 

21,000 

21,000 

21,000 

CAMP  GRAYLING  RANGE 

MI 

INFANTRY  SQUAD  BATTLE  COURSE 

2,000 

2,000 

2,000 

2,000 

CAMP  GRAYLING  RANGE 

MI 

LIVE  FIRE  SHOOT  HOUSE 

2,000 

2,000 

2,000 

2,000 

CAMP  GRAYLING  RANGE 

MI 

URBAN  ASSAULT  COURSE 

2,000 

2,000 

2,000 

2,000 

ARDEN  HILLS 

MN 

READINESS  CENTER 

15,000 

15, 000 

15,000 

15, 000 

ELKO 

NV 

READINESS  CENTER 

11, 375 

11,375 

11,375 

11,375 

ANDERSON 

SC 

READINESS  CENTER 

12,000 

12,000 

12,000 

12,000 

BEAUFORT 

sc 

READINESS  CENTER  ADD/ALT 

3,400 

3,400 

3,400 

3,400 

EASTOVER 

sc 

JOINT  FORCES  HEADQUARTERS 

28,000 

28,000 

28,000 

28,000 

RAPID  CITY 

SD 

ARMED  FORCES  RESERVE  CENTER 

29,000 

29,000 

29,000 

29, 000 

TULLAHOMA 

TN 

READINESS  CENTER 

10,372 

10,372 

10,372 

10,372 

JERICHO 

VT 

READINESS  CENTER 

10,200 

10,200 

10,200 

10,200 

ARLINGTON 

VA 

ARLINGTON  HALL  READINESS  CENTER  PH2 

15, 500 

15, 500 

15, 500 

15,500 

FORT  PICKETT 

VA 

MULTIPURPOSE  MACHINE  GUN  RANGE 

2,  950 

2,950 

2,950 

2,950 

FORT  LEWIS 

WA 

AVIATION  READINESS  CENTER 

32,000 

32,000 

32,000 

32,000 

CAMP  DAWSON 

WV 

JOINT  INTERAGENCY  TRAINING  CENTER  PHI 

65,000 

65,000 

65,000 

65, 000 

CAMP  DAWSON 

WV 

MULTI-PURPOSE  BUILDING  PHASE  2 

5,000 

5,000 

5,000 

5,  000 

CAMP  DAWSON 

**  ARMY  NATIONAL  GUARD 

WV 

SHOOT  HOUSE 

2,000 

549, 408 

2,000 

549, 408 

2,000 

549, 408 

2,000 

549, 408 

ARMY  RESERVE 

FORT  HUNTER  LIGGETT 

CA 

MODIFIED  RECORD  FIRE  RANGE 

3,  950 

3,950 

3,950 

3,950 

FORT  SHAFTER 

HI 

ARMY  RESERVE  CENTER 

19,199 

19,199 

19,199 

19,  199 

HAYDEN  LAKE 

ID 

AR  CENTER/OMS/UNHEATED  STORAGE 

9,580 

9,580 

9,580 

9,580 

DODGE  CITY 

KS 

ARMY  RESERVE  CENTER/ LAND 

8,100 

8,100 

8,100 

8,100 

BALTIMORE 

MD 

ARMY  RESERVE  CENTER 

11, 600 

11,600 

11,600 

11,600 

FORT  DEVENS 

MA 

SHOOTHOUSE 

1,  900 

1,900 

1,900 

1,900 
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SAGINAW 

MI  ARMY  RESERVE  CENTER/ LAND 

11, 500 

11,500 

11,500 

11,500 

WELDON  SPRINGS 

MO  ARMY  RESERVE  CENTER 

11, 700 

11,700 

11,700 

11,700 

LAS  VEGAS 

NV  ARMY  RESERVE  CENTER 

33, 900 

33,900 

33,900 

33,900 

FORT  DIX 

NJ  MODIFIED  RECORD  FIRE  RANGE 

3,825 

3,825 

3,825 

3,  825 

KINGSTON 

NY  ARMY  RESERVE  CENTER/ LAND 

13, 494 

13, 494 

13, 494 

13,494 

SHOREHAM 

NY  ADD/ALT  ARMY  RESERVE  CENTER 

15,031 

15,031 

15, 031 

15, 031 

STATEN  ISLAND 

NY  ARMY  RESERVE  CENTER 

18, 550 

18, 550 

18,550 

18,550 

RALEIGH 

NO  ARMY  RESERVE  CENTER/ LAND 

25, 581 

25, 581 

25, 581 

25,581 

LETTERKENNY  ARMY  DEPOT 

PA  ARMY  RESERVE  CENTER 

14, 914 

14,914 

14,914 

14,914 

CHATTANOOGA 

TN  ARMY  RESERVE  CENTER 

10, 600 

10,600 

10,600 

10,600 

S INTON 

TX  ARMY  RESERVE  CENTER 

9,700 

9,700 

9,700 

9,700 

SEATTLE 

WA  ARMY  RESERVE  CENTER 

37,500 

37,500 

37,500 

37,500 

FORT  MCCOY 

WI  AUTO  QUALIFICATION  TRAINING  RANGE 

4,000 

4,000 

4,000 

4,000 

**  ARMY  RESERVE 

264, 624 

264,624 

264,624 

264,624 

***  ARMY  TOTAL  FOR  TRAINING  FACILITIES 

1, 189, 995 

1,189, 995 

1,189, 995 

1,189,  995 

NAVY 

YUMA 

AZ  APPLIED  INSTRUGTION  FAGILITY  (MAWTS) 

19, 490 

19, 490 

19, 490 

19,  490 

CAMP  PENDLETON,  CALIFORNIA 

CA  SOTG  BATTLE  COURSE 

22,250 

22,250 

22,250 

22,250 

MIRAMAR 

CA  COMBAT  TRAINING  TANK  COMPLEX 

10,820 

10,820 

10,820 

10,820 

MONTEREY 

CA  EDUCATION  FACILITY  GSB&PP 

9,  900 

9,990 

9,990 

9,  990 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  MOUT  FACILITY  (PHASE  2) 

21,000 

21,000 

21,000 

21,000 

NEW  LONDON 

CT  INDOOR  SMALL  ARMS  RANGE 

11,000 

11,000 

11,000 

11,000 

JACKSONVILLE 

FL  MMA  SIMULATOR  TRAINING  BUILDING 

48,220 

48,220 

48,220 

48,220 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO  INFANTRY  PLATOON  BATTLE  COURSE  -  SRI 

18,250 

18,250 

18,250 

18,250 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO  MOD  K-RANGES  (PHASE  2) 

20,220 

20,220 

20,220 

20,220 

QUANTICO 

VA  INSTRUCTION  FACILITY  ADDITION  -  TBS 

6,350 

6,350 

6,350 

6,350 

QUANTICO 

VA  INSTRUCTION  FACILITY  TBS 

25,200 

25,200 

25,200 

25,200 

WHIDBEY  ISLAND 

WA  ACADEMIC  FIRE  INSTRUCTIONAL  FACILITY 

6,160 

6,160 

6,160 

6,  160 

**  NAVY 

218,860 

218,950 

218,950 

218,950 

NAVY  RESERVE 

LEMOORE 

CA  RESERVE  TRAINING  CENTER  -  FRESNO  CA 

15, 420 

15, 420 

15, 420 

15, 420 

WILMINGTON 

DE  ARMED  FORCES  RESERVE  CENTER 

11, 530 

11,530 

11,530 

11,530 

MARIETTA 

GA  RESERVE  CENTER  ADDITIONS  -  WINDY  HILL  GA 

7,  560 

7,560 

7,560 

7,560 

**  NAVY  RESERVE 

34,510 

34,510 

34,510 

34,510 

***  NAVY  TOTAL  FOR  TRAINING  FACILITIES 

253,370 

253,460 

253,460 

253,460 

AIR  FORCE 

MAXWELL  AFB 

AL  AIR  &  SPACE  BASIC  COURSE  COMBAT  ARMS  TNG  FAC 

15, 556 

15, 556 

15, 556 

15, 556 

ELMENDORF  AFB 

AK  F-22  FLIGHT  SIMULATOR 

16, 400 

16, 400 

16, 400 

16,  400 

ELMENDORF  AFB 

AK  F-22A  FIELD  TRAINING  DETACHMENT 

6,  600 

6,600 

6,600 

6,  600 

U.S.  AIR  FORCE  ACADEMY 

CO  UPGRADE  ACADEMIC  FAC,  PH  V 

18,000 

18,000 

18,000 

18,000 

MACDILL  AFB 

FL  COMBAT  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,  000 

TYNDALL  AFB 

FL  ACS  OPS  AND  CLASSROOM  FACILITIES 

11, 600 

11,600 

11,600 

11,600 

KEESLER  AFB 

MS  INDOOR  FIRING  RANGE 

6,  600 

6,600 

6,600 

6,  600 

CREECH  AFB 

NV  UAS  FLIGHT  SIM  &  ACADEMICS  FAC 

9,800 

9,800 

9,800 

9,  800 

HOLLOMAN  AFB 

NM  F-22A  ADAL  FLIGHT  SIMULATOR  FAC 

3,150 

3,150 

3,150 

3,150 

CHARLESTON  AFB 

SC  C-17  FLIGHT  SIMULATOR  ADDITION 

4,500 

4,500 

4,500 

4,500 

MCCHORD  AFB 

WA  C-17  ADAL  FLIGHT  SIMULATOR 

5,  500 

5,500 

5,  500 

5,  500 

**  AIR  FORCE 

102,706 

102,706 

102,706 

102,706 

AIR  NATIONAL  GUARD 

DES  MOINES  MAP 

lA  REPLACE  COMMUNICATION  FACILITY 

6,000 

6,000 

6,000 

6,  000 

FRANCIS  S.  GABRESKI  AIRPORT 

NY  REPLACE  PARARESCUE  OPS  FACILITY  PH  2 

7,  500 

7,500 

7,500 

7,500 

HANCOCK  FIELD 

NY  UGRADE  ASOS  FACILITIES 

5,  400 

5,  400 

5,  400 

5,  400 

SPRINGFIELD  BEGKLEY-MAP 

OH  COMBAT  COMMUNICATIONS  TRAINING  FACILITY 

12,800 

12,800 

12,800 

12,800 

ELLINGTON  FIELD 

TX  ASOS  FACILITY 

7,  600 

7,600 

7,600 

7,600 

FORT  WORTH 

TX  SECURITY  FORCES  TRAINING  FACILITY 

5,000 

5,000 

5,000 

5,  000 

BURLINGTON  lAP 

VT  SECURITY  FORCES  AND  COMM  FACILITY 

6,  600 

6,600 

6,600 

6,  600 
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MCCHORD  AFB 

WA  262D  INFO  WARFARE  AGGRESSOR  SQUADRON  FACILITY 

8,  600 

8,600 

8,600 

8,600 

GEN  MITCHELL  lAP 

WI  SECURITY  FORCES  CBT  ARM  TNG/SIMULATION 

1,100 

1,100 

1,100 

1,100 

TRUAX  FIELD 

WI  COMMUNICATIONS  AND  AUDIO  VISUAL  TRAINING  FAC 

6,300 

6,300 

6,300 

6,300 

**  AIR  NATIONAL  GUARD 

66, 900 

66,900 

66,900 

66, 900 

***  AIR  FORCE  TOTAL  FOR  TRAINING 

FACILITIES 

169, 606 

169,606 

169,606 

169, 606 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  SAM  HOUSTON,  TEXAS 

TX  MEDICAL  INSTRUCTIONAL  FACILITY 

13,000 

13,000 

13,000 

13,000 

**  TRICARE  MANAGEMENT  ACTIVITY 

13,000 

13,000 

13,000 

13, 000 

SPECIAL  OPERATIONS  COMMAND 

CORONA 

CA  SOF  COMBAT  CREW  TRAINING  EAC 

9,800 

9,800 

9,800 

9,  800 

CANNON  AFB 

NM  SOF  SIMULATOR  FACILITY  (CV-22) 

8,300 

8,300 

8,300 

8,300 

FORT  BRAGG 

NC  SOF  EXPAND  TRAININGCOMPOUND 

14,200 

14,200 

14,200 

14,200 

FORT  BRAGG 

NC  SOF  TRAINING  FACILITY 

5,300 

5,300 

5,300 

5,300 

FORT  STORY 

VA  SOF  SMALL  ARMS  RANGE 

11, 600 

11,600 

11,600 

11,600 

AL  UDEID,  QATAR 

QA  SOF  TRAINING  RANGE  (SOCCENT  FWD  PRES) 

9,200 

9,200 

9,200 

9,200 

**  SPECIAL  OPERATIONS  COMMAND 

58, 400 

58,400 

58,400 

58,400 

***  DEFENSE-WIDE  TOTAL  FOR  TRAINING  FACILITIES 

71, 400 

71,400 

71,400 

71,400 

TOTAL  TRAINING  FACILITIES 

1, 684,371 

1,684,461 

1, 684,461 

1, 684,461 

MAINTENANCE  &  PRODUCTION  EACILITIES 

ARMY 

ANNISTON  ARMY  DEPOT 

AL  POWERTRAIN  TRANSMISSION  REPAIR  FACILITY 

27,000 

27,000 

27,000 

27,000 

ANNISTON  ARMY  DEPOT 

AL  SMALL  ARMS  REPAIR  SHOP-DEPOT  LEVEL 

18,000 

18,000 

18,000 

18,000 

FORT  WAINWRIGHT 

AK  TACTICAL  VEHICLE  WASH  FACILITY 

21,000 

21,000 

21,000 

21,000 

FORT  HUACHUCA 

AZ  UNIT  MAINTENANCE  EACILITIES 

11,200 

11,200 

11,200 

11,200 

FORT  CARSON,  COLORADO 

CO  UNIT  MAINTENANCE  EACILITIES 

15,000 

15, 000 

15, 000 

15, 000 

FORT  CARSON,  COLORADO 

CO  VEHICLE  MAINTENANCE  SHOPS 

84,000 

84,000 

84,000 

84,000 

**  ARMY 

176,200 

176,200 

176,200 

176,200 

***  ARMY  TOTAL  FOR  MAINTENANCE 

&  PRODUCTION  EACILITIES 

176,200 

176,200 

176,200 

176,200 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

CO  AMMUNITION  DEMILITARIZATION  FACILITY 

PH  X 

65,060 

65,060 

65, 060 

**  ARMY  BUDGETED  BY  DOD 

65,060 

65,060 

65, 060 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  EACILITIES 

65,060 

65,060 

65, 060 

ARMY 

FORT  BENNING 

GA  MAINTENANCE  SHOP 

42,000 

42,000 

42,000 

42,000 

FORT  BENNING 

GA  TACTICAL  VEHICLE  WASH  FACILITY 

10,800 

10,800 

10,800 

10,800 

FORT  BENNING 

GA  UNIT  MAINTENANCE  FACILITIES 

27,000 

27,000 

27,000 

27,000 

FORT  STEWART,  GEORGIA 

GA  VEHICLE  MAINTENANCE  SHOPS 

67,000 

67,000 

67,000 

67,000 

**  ARMY 

146, 800 

146, 800 

146, 800 

146, 800 

***  ARMY  TOTAL  FOR  MAINTENANCE 

&  PRODUCTION  EACILITIES 

146, 800 

146, 800 

146, 800 

146, 800 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

KY  AMMUNITION  DEMILITARIZATION  FACILITY 

PH  IX 

67,218 

67,218 

67,218 

**  ARMY  BUDGETED  BY  DOD 

67,218 

67,218 

67,218 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  EACILITIES  67,218  67,218  67,218 


ARMY 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

FORT  CAMPBELL,  KENTUCKY 

KY 

UNIT  MAINTENANCE  FACILITIES 

47, 000 

47,000 

47,000 

47,000 

FORT  DRUM,  NEW  YORK 

NY 

UNIT  MAINTENANCE  FACILITIES 

37,000 

37,000 

37,000 

37,000 

TOBYHANNA  ARMY  DEPOT 

PA 

ELECTRONICS  MAINTENANCE  SHOP 

15,000 

15,000 

15, 000 

15, 000 

CORPUS  CHRISTI 

TX 

DYNAMIC  COMPONENT  REBUILD  FACILITY 

39,000 

39,000 

39,000 

39, 000 

FORT  BLISS 

TX 

UNIT  MAINTENANCE  FACILITIES 

10,200 

10,200 

10,200 

10,200 

FORT  BLISS 

TX 

VEHICLE  MAINTENANCE  SHOPS 

81,000 

81,000 

81,000 

81,000 

FORT  BLISS 

TX 

VEHICLE  MAINTENANCE  SHOPS 

81,000 

81,000 

81,000 

81,000 

FORT  HOOD,  TEXAS 

TX 

UNIT  MAINTENANCE  FACILITIES 

32,000 

32,000 

32,000 

32,000 

RED  RIVER  ARMY  DEPOT 

TX 

MANEUVER  SYSTEMS  SUSTAINMENT  CTR,  PHASE  1 

6,  900 

6,900 

6,900 

6,  900 

FORT  EUSTIS 

VA 

VEHICLE  PAINT  FACILITY 

3,  900 

3,900 

3,900 

3,900 

KATTERBACH 

GY 

AIRCRAFT/VEHICLE  MAINTENANCE  COMPLEX 

19,000 

19,000 

19,000 

19, 000 

CAMP  HUMPHREYS 

KR 

VEHICLE  MAINTENANCE  SHOP 

20,000 

20,000 

20,000 

20,000 

**  ARMY 

392,000 

392,000 

392,000 

392,000 

ARMY  NATIONAL  GUARD 

NEW  CASTLE 

DE 

ARMY  AVIATION  SUPPORT  FACILITY  ADD/ALT 

28,000 

28,000 

28,000 

28,000 

EDGEWOOD 

MD 

AASF  ADD/ALT 

28,000 

28,000 

28,000 

28,000 

SPRINGFIELD 

MO 

AVCRAD  PH2 

56,000 

56,000 

56,000 

56, 000 

FORT  DRUM,  NEW  YORK 

NY 

MANEUVER  AREA  TRAINING  EQUIP  SITE  PH3 

11,000 

11,000 

11,000 

11,000 

QUEENSBURY 

NY 

FIELD  MAINTENANCE  SHOP 

5,  900 

5,900 

5,900 

5,  900 

N.  KINGSTOWN 

RI 

READINESS  CENTER/HANGAR 

5,000 

5,000 

5,000 

5,  000 

FLORENCE 

SC 

FIELD  MAINTENANCE  SHOP  PHI 

4,600 

4,600 

4,600 

4,600 

**  ARMY  NATIONAL  GUARD 

138,500 

138,500 

138,500 

138,500 

***  ARMY  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

530, 500 

530,500 

530,500 

530,500 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

COMM/ELEC  MAINT .  AND  STORAGE  -  HORNO 

10, 050 

10,050 

10,050 

10,050 

CAMP  PENDLETON,  CALIFORNIA 

CA 

REGIMENTAL  MAINTENANCE  SUPPLY  (PHASE  3) 

33, 620 

33,620 

33,620 

33,620 

KITTERY 

ME 

DD#3  WATERFRONT  SUPPORT  FACILITY 

20, 660 

20,660 

20,660 

20,660 

GULFPORT 

MS 

BATTALIONN  MAINTENANCE  FAC  &  EQUIP  YARD 

5,870 

5,  870 

5,  870 

5,  870 

QUANTICO 

VA 

AIRCRAFT  MAINTENANCE  HANGAR  -  TYPE  II 

27, 750 

27,750 

27,750 

27,750 

BANGOR 

WA 

LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

50,700 

50, 700 

50,700 

WHIDBEY  ISLAND 

WA 

HANGAR  5  RECAPITALIZATION  (INCREMENTED) 

34,000 

34,000 

34,000 

CAMP  LEMONIER,  DJIBOUTI 

DJ 

AIRCRAFT  MAINTENANCE  HANGAR 

12,830 

12,830 

12,830 

12,830 

**  NAVY 

110, 780 

195, 480 

195, 480 

195, 480 

***  NAVY  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

110, 780 

195, 480 

195, 480 

195, 480 

AIR  FORCE 

ELMENDORF  AFB 

AK 

F-22  AEROSPACE  GROUND  EQUIP  SHOP 

7,200 

7,200 

7,200 

7,200 

ELMENDORF  AFB 

AK 

F-22  CORROSION  CTRL/LO  MX/COMPOSITE  REPR  FAC 

22, 400 

22,400 

22,400 

22,400 

ELMENDORF  AFB 

AK 

F-22A  SQUADRON  OPS/AMU  6  BAY  HANGAR 

41, 100 

41,100 

41,100 

41, 100 

ROBINS  AFB 

GA 

116  ACW  AVIONICS  FACILITY 

5,250 

5,250 

5,250 

5,250 

ROBINS  AFB 

GA 

AIRCRAFT  HANGAR 

24,100 

24,100 

24,100 

24, 100 

MCCONNELL  AFB 

KS 

MXG  CONSOLIDATED  &  FORWARD  LOGISTICS  CENTER 

6,800 

6,800 

6,800 

6,  800 

NELLIS  AFB 

NV 

F-16  AGGRESSOR  HANGAR/AIRCRAFT  MAINT  UNIT 

30,800 

30,800 

30,800 

30,800 

HOLLOMAN  AFB 

NM 

F-22  ALTER  HANGAR  FOR  LO/CRF 

14,500 

14,500 

14,500 

14,500 

HOLLOMAN  AFB 

NM 

F-22A  ADAL  A/C  MAINT  UNIT 

1,050 

1,050 

1,050 

1,050 

HOLLOMAN  AFB 

NM 

F-22A  ADAL  JET  ENGINE  MAINTENANCE  SHOP 

2,150 

2,150 

2,150 

2,150 

HOLLOMAN  AFB 

NM 

F-22A  CONSOLIDATED  MUNITIONS  MAINT  (TFI) 

4,600 

4,600 

4,600 

4,600 

TINKER  AFB 

OK 

AIRCRAFT  MAINTENANCE  HANGAR 

48, 600 

48,600 

48,600 

48,600 

DYESS  AFB 

TX 

C-130  MULTIPURPOSE  MAINTENANCE  HANGAR 

21,000 

21,000 

21,000 

21,000 

HILL  AFB 

UT 

F-22A  HEAVY  MAINT  FAC  &  COMPOSITE  BACK  SHOP 

36,000 

36,000 

36,000 

36, 000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

C-130  MAINTENANCE  HANGAR 

27, 400 

27,400 

27,400 

27,400 

ANDERSEN  AFB 

GU 

COMBAT  COMM  MAINTENANCE  FAC 

5,200 

5,200 

5,200 

5,200 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU 

UAS  FIELD  TRNGING  UNIT  MAINT  COMPLEX 

22, 000 

22,000 

22,000 

22,000 

**  AIR  FORCE 

320,150 

320,150 

320,150 

320,150 

AIR  NATIONAL  GUARD 

FORT  SMITH  MAP 

AR 

REPLACE  CIVIL  ENGINEER  MAINTENANCE  COMPLEX 

7,800 

7,800 

7,800 

7,800 

LITTLE  ROCK  AFB 

AR 

REPLACE  ENGINE  SHOP 

4,000 

4,000 

4,000 

4,000 
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Installation 

BRADLEY  LAP 

NEW  CASTLE  COUNTY  AIRPORT 

FORT  WAYNE  lAP 

FORT  DODGE  ANGS 

DULUTH  lAP 

MINNEAPOLIS-ST  PAUL  lAP 

JOE  FOSS  FIELD 

E  WV  REGIONAL  AIRPORT  -  SHEPHERD  FIELD 
YEAGER  AIRPORT 

SC  Proiect 

CT  TFI-UPGRADE  ENGINE  SHOP 

DE  REPLACE  C-130  AIRCRAFT  MAINTENANCE  SHOPS 

IN  AIRCRAFT  READY  SHELTERS/FUEL  FILL  STANDS 
lA  VEHICLE  MAINT  AND  COMMUNICATIONS  TRA  OOMPLEX 

MN  REPLAOE  FUEL  CELL  HANGAR 

MN  AIRCRAFT  DE-ICING  APRON 

SD  AIRCRAFT  READY  SHELTERS/AMU 

WV  C-5  AVIONICS  SHOP 

WV  FUEL  SYSTEM/CORROSION  OONTROL  HANGAR 

Auth 

Amount 

7,200 
11, 600 

5,  600 

5,  600 
4,500 

1,  500 
4,500 
4,300 
27,000 

Auth  for 
Appn  Amount 

7,200 

11,600 

5,600 

5,600 

4.500 

1.500 

4.500 
4,300 

27,000 

Appn 

Amount 

7,200 

11,600 

5,600 

5,600 

4.500 

1.500 

4.500 
4,300 

27,000 

TOA 

Amount 

7,200 
11,600 
5,  600 
5,  600 

4.500 

1.500 

4.500 
4,300 

27,000 

**  AIR  NATIONAL  GUARD 

83, 600 

83,600 

83,600 

83,600 

AIR  FORCE  RESERVE 

TINKER  AFB 

OK  AFR  SOHEDULED  MAINTENANCE  HANGAR 

9,  900 

9,900 

9,900 

9,  900 

**  AIR  FORCE  RESERVE 

9,  900 

9,900 

9,900 

9,  900 

***  AIR  FORCE  TOTAL  FOR  MAINTENANOE  &  PRODUCTION  FACILITIES 

413, 650 

413, 650 

413, 650 

413,650 

SPECIAL  OPERATIONS  OOMMAND 

FORT  CAMPBELL,  KENTUCKY 

CANNON  AFB 

KY  SOF  TACTICAL  EQUIPMENT  SHOP 

NM  SOF  MAINTENANOE  HANGAR/AMU  (MG-130) 

15,000 

18,100 

15,000 

18,100 

15, 000 
18,100 

15, 000 
18,100 

**  SPECIAL  OPERATIONS  COMMAND 

33,100 

33,100 

33,100 

33,100 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

33,100 

33,100 

33,100 

33,100 

TOTAL  MAINTENANCE  &  PRODUCTION  FACILITIES 

1, 411, 030 

1,628,008 

1,628,008 

1,628,008 

R&D  FACILITIES 

ARMY 

REDSTONE  ARSENAL 

AL  SYSTEMS  SOFTWARE  ENGRG  PH  3 

16, 500 

16,500 

16,500 

16,500 

PICATINNY  ARSENAL 

NJ  BALLISTIC  EVALUATION  FACILITY  PH  1 

9,  900 

9,900 

9,900 

9,  900 

**  ARMY 

26,400 

26,400 

26,400 

26,400 

***  ARMY  TOTAL  FOR  R&D  FACILITIES 

26,400 

26,400 

26,400 

26,400 

NAVY 

DISTRICT  OF  COLUMBIA 

DC  AUTONOMOUS  SYSTEM  RESEARCH  LAB 

24,220 

24,220 

24,220 

24,220 

BARKING  SANDS 

HI  ADVANCED  RADAR  DETECTION  LABORATORY 

28, 900 

28,900 

28,900 

28,900 

CARDERROCK 

MD  ENGINEERING  MANAGEMENT  &  LOGISTICS  FACILITY 

6,  980 

6,980 

6,980 

6,  980 

INDIAN  HEAD 

MD  ENERGETICS  SYSTEMS  &  TECH  LAB  COMPLEX 

12,050 

12,050 

12,050 

12,050 

LAKEHURST 

NJ  ADVANCED  ARRESTING  GEAR  LAND  BASED  TEST 

15, 440 

15, 440 

15, 440 

15, 440 

PHILADELPHIA 

PA  FULL  SCALE  ELECTRIC  DRIVE  TEST  FACILITY 

22, 020 

22,020 

22,020 

22,020 

NEWPORT 

RI  UNMANNED  ASW  SUPPORT  FACILITY 

9,  900 

9,900 

9,900 

9,  900 

**  NAVY 

119, 510 

119, 510 

119, 510 

119, 510 

***  NAVY  TOTAL  FOR  R&D  FACILITIES 

119, 510 

119, 510 

119, 510 

119, 510 

TRICARE  MANAGEMENT  ACTIVITY 

ABERDEEN  PROVING  GROUND 

MD  USAMRICD  REPLACEMENT,  INC  I 

430,000 

23,750 

23,750 

23,750 

FORT  DETRICK 

MD  USAMRIID  STAGE  I,  INC  III 

209,000 

209,000 

209, 000 

**  TRICARE  MANAGEMENT  ACTIVITY 

430,000 

232,750 

232,750 

232,750 

***  DEFENSE-WIDE  TOTAL  FOR  R&D  FACILITIES 

430,000 

232,750 

232,750 

232,750 

TOTAL  R&D  FACILITIES 

575, 910 

378,660 

378,660 

378,660 

SUPPLY  FACILITIES 

ARMY 

CRANE  ARMY  AMMUNITION  PLANT 

IN  READY  SERVICE  MAGAZINE  COMPLEX 

8,300 

8,300 

8,300 

8,300 
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LETTERKENNY  ARMY  DEPOT 

PA  UPGRADE  MUNITION  IGLOOS  PH  2 

7,  500 

7,500 

7,500 

7,500 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  8 

26,000 

26,000 

26,000 

26, 000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  BULK  FUEL  STORAGE  &  SUPPLY,  PHASE  5 

22, 000 

22,000 

22,000 

22,000 

**  ARMY 

63,800 

63,800 

63,800 

63,800 

ARMY  NATIONAL  GUARD 

CAMP  BLANDING 

FL  AMMUNITION  SUPPLY  POINT 

12, 400 

12,400 

12,400 

12,400 

CAMP  WILLIAMS 

UT  AMMUNITION  SUPPLY  POINT 

17, 500 

17,500 

17,500 

17,500 

**  ARMY  NATIONAL  GUARD 

29, 900 

29,900 

29,900 

29, 900 

***  ARMY  TOTAL  FOR  SUPPLY  FACILITIES 

93,700 

93,700 

93,700 

93,700 

NAVY 

KITTERY 

ME  CONSOLIDATE  GLOBAL  SUB  COMPLEX  FACILITY 

9,  980 

9,980 

9,980 

9,  980 

**  NAVY 

9,  980 

9,980 

9,980 

9,  980 

***  NAVY  TOTAL  FOR  SUPPLY  FACILITIES 

9,  980 

9,980 

9,980 

9,  980 

AIR  FORCE 

MALMS TROM  AFB 

MT  UPGRADE  WEAPONS  STORAGE  AREA,  PH  I 

10,000 

10,000 

10,000 

10,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  CARGO  HANDLING  AREA  EXPANSION 

8,800 

8,800 

8,800 

8,800 

**  AIR  FORCE 

18,800 

18,800 

18,800 

18,800 

AIR  NATIONAL  GUARD 

GULFPORT-BILOXI  REGIONAL  AIRPORT 

MS  RELOCATE  MUNITIONS  STORAGE  COMPLEX 

3,400 

3,400 

3,400 

3,400 

**  AIR  NATIONAL  GUARD 

3,400 

3,400 

3,400 

3,400 

***  AIR  FORCE  TOTAL  FOR  SUPPLY  FACILITIES 

22,200 

22,200 

22,200 

22,200 

DEFENSE  LOGISTICS  AGENCY 

DEFENSE  DISTRIBUTION  DEPOT-TRACY 

CA  REPLACE  GENERAL  PURPOSE  WAREHOUSE 

41, 000 

41,000 

41,000 

41,000 

DOVER  AFB 

DE  ALTER  FUEL  STORAGE  TANK 

3,373 

3,373 

3,373 

3,373 

JACKSONVILLE 

FL  REPLACE  FUEL  STORAGE  TANKS 

34,000 

34,000 

34,000 

34,000 

HUNTER  ARMY  AIRFIELD 

GA  REPLACE  FUEL  STORAGE  TANK 

3,500 

3,500 

3,500 

3,500 

KIRTLAND  AFB 

NM  REPLACE  FUEL  STORAGE  TANKS 

14,400 

14,400 

14,400 

14,400 

ALTUS  AFB 

OK  REPLACE  FUEL  STORAGE  DIKES 

2,850 

2,850 

2,850 

2,850 

HILL  AFB 

UT  HYDRANT  FUEL  SYSTEM 

20, 400 

20,400 

20, 400 

20,400 

CRANEY  ISLAND 

VA  REPLACE  FUEL  STORAGE  TANKS 

39, 900 

39,900 

39,900 

39, 900 

GERMERSHEIM 

GY  LOGISTICS  DISTRIBUTION  CENTER  EUROPE 

48,000 

48,000 

48,000 

48,000 

SOUDA  BAY 

GR  FUEL  STORAGE  TANKS  AND  PIPELINE  REPL 

8,000 

8,000 

8,000 

8,000 

**  DEFENSE  LOGISTICS  AGENCY 

215, 423 

215, 423 

215, 423 

215, 423 

***  DEFENSE-WIDE  TOTAL  FOR  SUPPLY  FACILITIES 

215, 423 

215, 423 

215, 423 

215, 423 

TOTAL  SUPPLY  FACILITIES 

341,303 

341,303 

341,303 

341,303 

HOSPITAL  AND  MEDICAL  FACILITIES 

ARMY 

FORT  BRAGG 

NO  MASS  CASUALTY  FACILITY 

1,300 

1,300 

1,300 

1,300 

**  ARMY 

1,300 

1,300 

1,300 

1,300 

***  ARMY  TOTAL  FOR  HOSPITAL  AND  MEDICAL 

FACILITIES 

1,300 

1,300 

1,300 

1,300 

TRICARE  MANAGEMENT  AGTIVITY 

FORT  RICHARDSON 

AK  DENTAL  CLINIC  ADDITION/ALTERATION 

6,300 

6,300 

6,300 

6,300 

CAMP  PENDLETON,  CALIFORNIA 

CA  HOSPITAL  REPLACEMENT 

563,100 

563,100 

563,100 

563, 100 

BUCKLEY  AIR  FORCE  BASE 

CO  SATELLITE  PHARMACY 

3,000 

3,000 

3,000 

3,000 

JACKSONVILLE 

FL  NAVAL  HOSPITAL  ALTERATION 

27,210 

27,210 

27,210 

27,210 
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FORT  BENNING 
FORT  CAMPBELL,  KENTUCKY 
FORT  LEONARD  WOOD 
CAMP  LEJEUNE,  NORTH  CAROLINA 
TINKER  AFB 
FORT  HOOD,  TEXAS 
GUAM 

**  TRICARE  MANAGEMENT  ACTIVITY 
***  DEFENSE-WIDE  TOTAL  FOR  HOSPITAL  AND  MEDICAL  FACILITIES 
TOTAL  HOSPITAL  AND  MEDICAL  FACILITIES 


SC  Project 

GA  CONSOLIDATED  TROOP  MEDICAL  CLINIC 
KY  MEDICAL/DENTAL  CLINIC 

MO  PRIMARY  CARE  CLINIC  ADDITION/ALTERATION 
NC  HOSPITAL  RENOVATION  &  MRI  ADDITION 
OK  MEDICAL/DENTAL  CLINIC  REPLACEMENT 
TX  HOSPITAL  REPLACEMENT,  PHASE  1 
ML  CENTRAL  UTILITY  PLANT 


ADMINSTRATIVE  FACILITIES 
ARMY 

MIAMI  DORAL  FL  SOUTHCOM  HEADQUARTERS,  INCR  2 

FORT  EUSTIS  VA  TRAINING  SUPPORT  CENTER  PH  1 

**  ARMY 

ARMY  NATIONAL  GUARD 

CAMP  DAWSON  WV  ACCESS  CONTROL  POINT 

**  ARMY  NATIONAL  GUARD 
***  ARMY  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 
NAVY 

CAMP  PENDLETON,  CALIFORNIA 
SUITLAND 
GULFPORT 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 
CHERRY  POINT  MARINE  CORPS  AIR  STATION 
QUANTICO 

**  NAVY 

***  NAVY  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 

AIR  FORCE 

MACDILL  AFB 
ANDREWS  AFB 
ANDREWS  AFB 
CREECH  AFB 

**  AIR  FORCE 

AIR  NATIONAL  GUARD 
ANDREWS  AFB 
ATLANTIC  CITY  lAP 

**  AIR  NATIONAL  GUARD 

***  AIR  FORCE  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 

SPECIAL  OPERATIONS  COMMAND 

HURLBURT  FIELD  FL  SOF  SPECIAL  TACTICS  GROUP  FACILITY 

**  SPECIAL  OPERATIONS  COMMAND 
DEFENSE  LOGISTICS  AGENCY 

PHILADELPHIA  PA  CONVERT  WAREHOUSE  TO  ADMIN  SPACE 

**  DEFENSE  LOGISTICS  AGENCY 


FL  SOCCENT  HDQTRS  &  COMMANDANT  FAC 
MD  ADMIN  FACILITY  ADDITION 
MD  NCR  RELOCATION  -  ADMIN  FAC 
NV  UAS  432  WING  HQ  MISSION  SPT  FAC 


MD  ANG  READINESS  CENTER  OPERATIONS  SUPT  FACILITY 
NJ  OPERATIONS  AND  TRAINING  FACILITY 


CA  INFANTRY  TRAINING  CENTER  (SOI) 

MD  NATIONAL  MARITIME  INTEL  CENTER  (INC  3) 

MS  25  NAVAL  CONSTRUCTION  REGIMENT  HQ  FACILITY 
NC  2ND  MAW  COMMAND  OPERATIONS  FACILITY 
NC  ENGINEERING  PRODUCT  SUPPORT  FACILITY 
VA  HEADQUARTERS  FACILITY  -  OCS 


Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

3,  900 

3,900 

3,900 

3,900 

24,000 

24,000 

24,000 

24,000 

22, 000 

22,000 

22,000 

22,000 

57, 900 

57,900 

57,900 

57,900 

65,000 

65,000 

65,000 

65, 000 

621,000 

621,000 

621,000 

621,000 

30,000 

30,000 

30,000 

30,000 

1, 423, 410 

1,423, 410 

1,423, 410 

1,423,410 

1, 423, 410 

1,423, 410 

1,423, 410 

1,423,410 

1, 424,710 

1,424,710 

1,424,710 

1,424,710 

81,600 

81,600 

81,600 

13, 600 

13,600 

13,600 

13,600 

13, 600 

95,200 

95,200 

95,200 

2,000 

2,000 

2,000 

2,000 

2,000 

2,000 

2,000 

2,000 

15, 600 

97,200 

97,200 

97,200 

11, 500 

11,500 

11,500 

11,500 

12,439 

12,439 

12,439 

6,  900 

6,900 

6,900 

6,  900 

30,480 

30,480 

30,480 

30,480 

16, 840 

16, 840 

16, 840 

16,  840 

5,  980 

5,980 

5,980 

5,  980 

71, 700 

84,139 

84,139 

84,139 

71, 700 

84,139 

84,139 

84,139 

21,000 

21,000 

21,000 

21,000 

28,000 

28,000 

28,000 

28,000 

49, 648 

49, 648 

49, 648 

49,  648 

7,000 

7,000 

7,000 

7,000 

105, 648 

105, 648 

105, 648 

105, 648 

8,000 

8,000 

8,000 

8,000 

8,400 

8,400 

8,400 

8,400 

16, 400 

16, 400 

16, 400 

16,  400 

122, 048 

122,048 

122,048 

122,048 

8,  900 

8,900 

8,900 

8,900 

8,  900 

8,900 

8,900 

8,900 

1,200 

1,200 

1,200 

1,200 

1,200 

1,200 

1,200 

1,200 

Facility  -  57 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

***  DEFENSE-WIDE  TOTAL  FOR  ADMINSTRATIVE 

FACILITIES 

10,100 

10,100 

10,100 

10,100 

TOTAL  ADMINSTRATIVE  FACILITIES 

219, 448 

313,487 

313,487 

313,487 

TROOP  HOUSING  FACILITIES 

ARMY 

FORT  WAINWRIGHT 

AK  BARRACKS  COMPLEX 

63,000 

63,000 

63,000 

63, 000 

FORT  IRWIN 

CA  BARRACKS  COMPLEX 

17, 500 

17,500 

17,500 

17,500 

FORT  CARSON,  COLORADO 

CO  BARRACKS  &  DINING  (INC  1) 

154,000 

94,000 

94,000 

94,000 

FORT  BENNING 

GA  RECEPTION  STATION  PHASE  2 

39,000 

39,000 

39,000 

39, 000 

FORT  BENNING 

GA  TRAINEE  COMPLEX 

32,000 

32,000 

32,000 

32,000 

FORT  GORDON 

GA  AIT  COMPLEX  1,  PH  1 

32,000 

32,000 

32,000 

32,000 

FORT  STEWART,  GEORGIA 

GA  BARRACKS  &  DINING  (INCREMENT  1) 

121, 000 

41,000 

41,000 

41,000 

SCHOFIELD  BARRACKS 

HI  BARRACKS 

42,000 

42,000 

42,000 

42,000 

FORT  CAMPBELL, 

KENTUCKY 

KY  WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

43,000 

43,000 

43,000 

43, 000 

CAMP  ASHLAND 

NE  DINING  FACILITY  ADD/ALT 

2,  900 

2,900 

2,900 

2,900 

FORT  DRUM,  NEW 

YORK 

NY  BRIGADE  COMPLEX-BARRACKS 

29,000 

29,000 

29,000 

29, 000 

FORT  DRUM,  NEW 

YORK 

NY  BRIGADE  COMPLEX-BARRACKS 

24,000 

24,000 

24,000 

24,000 

FORT  SILL 

OK  TRAINING  COMPLEX  UPGRADE 

63,000 

63,000 

63,000 

63, 000 

FORT  JACKSON 

SC  TRAINING  COMPLEX  UPGRADE 

30,000 

30,000 

30,000 

30,000 

FORT  BLISS 

TX  BARRACKS  &  DINING 

148, 000 

148,000 

148,000 

148,000 

FORT  BLISS 

TX  BARRACKS  &  DINING 

148, 000 

148,000 

148,000 

148,000 

FORT  BLISS 

TX  WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

57,000 

57,000 

57,000 

57,000 

FORT  SAM  HOUSTON,  TEXAS 

TX  TRAINEE  BARRACKS 

47, 000 

47,000 

47,000 

47,000 

FORT  SAM  HOUSTON,  TEXAS 

TX  TRAINEE  BARRACKS  COMPLEX 

96,000 

96,000 

96,000 

96, 000 

FORT  LEE 

VA  DINING  FACILITY 

10, 600 

10,600 

10,600 

10,600 

FORT  LEE 

VA  TRAINEE  BARRACKS  COMPLEX 

90,000 

90,000 

90,000 

90,000 

FORT  MYER 

VA  BARRACKS 

14,000 

14,000 

14,000 

14,000 

VICENZA 

IT  BDE  COMPLEX-BARRACKS/COMMUNITY,  INCR  2 

15,000 

15, 000 

15, 000 

**  ARMY 

1,303,000 

1,178,000 

1,178,000 

1,178,000 

ARMY  NATIONAL  GUARD 

CAMP  GRAYLING  RANGE 

MI  BARRACKS  REPLACEMENT  (ORTC)  PHI 

16, 943 

16,943 

16,943 

16,  943 

CAMP  PERRY 

OH  BARRACKS 

2,000 

2,000 

2,000 

2,000 

RAVENNA  ARMY  AMMUNITION  PLANT 

OH  BARRACKS 

2,000 

2,000 

2,000 

2,000 

RAPID  CITY 

SD  BARRACKS  (ORTC)  PHI 

14,463 

14,463 

14,463 

14,463 

**  ARMY  NATIONAL 

GUARD 

35,406 

35,406 

35,406 

35,406 

***  ARMY  TOTAL  FOR  TROOP  HOUSING 

FACILITIES 

1,338,406 

1,213,406 

1,213, 406 

1,213, 406 

NAVY 

BARSTOW 

CA  BEQ 

7,830 

7,830 

7,830 

7,830 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  22  AREA 

48, 640 

48,640 

48,640 

48, 640 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  33  AREA 

30,300 

30,300 

30,300 

30,300 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  43  AREA 

15, 150 

15, 150 

15, 150 

15, 150 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  62  AREA 

25, 920 

25,920 

25,920 

25, 920 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  BASIC  RECON  COURSE  -  SOI 

54,730 

54,730 

54,730 

54,730 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  DEL  MAR 

33,190 

33,190 

33,190 

33,190 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  DEL  MAR 

34,120 

34,120 

34,120 

34,120 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  DEL  MAR 

33,440 

33,440 

33,440 

33,440 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  HEADQUARTERS 

32,350 

32,350 

32,350 

32,350 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  HEADQUARTERS 

33,790 

33,790 

33,790 

33,790 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  HEADQUARTERS 

33,320 

33,320 

33,320 

33,320 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  HORNO 

40, 660 

40,660 

40,660 

40,660 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  LAS  FLORES 

32,430 

32,430 

32,430 

32,430 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  LAS  PULGAS 

34,340 

34,340 

34,340 

34,340 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  MARGARITA 

31,170 

31,170 

31,170 

31,170 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  PICO 

32,870 

32,870 

32,870 

32,870 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  PICO 

32,260 

32,260 

32,260 

32,260 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  SAN  MATEO 

32,550 

32,550 

32,550 

32,550 

CAMP  PENDLETON, 

CALIFORNIA 

CA  BEQ  -  SAN  MATEO 

34,500 

34,500 

34,500 

34,500 

CAMP  PENDLETON, 

CALIFORNIA 

CA  REPAIR  BACHELOR  ENLISTED  QUARTERS 

8,  901 

8,901 

8,901 

8,901 

Facility  -  58 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Auth 

Auth  for 

Agpn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

CORONADO 

CA 

BACHELOR  ENLISTED  QUARTERS 

86,275 

86,275 

86,275 

86,275 

SAN  CLEMENTE  ISLAND 

CA 

BACHELOR  ENLISTED  QUARTERS,  SAN  CLEMENTE 

34,020 

34,020 

34,020 

34,020 

SAN  DIEGO 

CA 

RECRUIT  BARRACKS 

43,200 

43,200 

43,200 

43,200 

SAN  DIEGO 

CA 

RECRUIT  BARRACKS  -  SUPPORT  BATTALION 

34,430 

34,430 

34,430 

34,430 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

BEQ 

36,470 

36,470 

36,470 

36,470 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

BEQ 

36,280 

36,280 

36,280 

36,280 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

BEQ  AND  PARKING  STRUCTURE 

51,800 

51,800 

51,800 

51,800 

ALBANY 

GA 

BEQ  -  REPLACEMENT 

15,320 

15,320 

15,320 

15,320 

KANEOHE  BAY 

HI 

BEQ  -  MCB  KANEHOE 

28,200 

28,200 

28,200 

28,200 

GREAT  LAKES 

IL 

RTC  SPECIAL  PROGRAMS  BARRACKS 

62, 940 

62,940 

62,940 

62,940 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  CAMP  JOHNSON 

38,230 

38,230 

38,230 

38,230 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  CAMP  JOHNSON 

23,760 

23,760 

23,760 

23,760 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  COURTHOUSE  BAY 

35,890 

35,890 

35,890 

35, 890 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  FRENCH  CREEK 

33, 960 

33,960 

33,960 

33, 960 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  HADNOT  POINT 

39,890 

39,890 

39,890 

39, 890 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  HADNOT  POINT 

39,320 

39,320 

39,320 

39,320 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  HADNOT  POINT 

42, 950 

42,950 

42,950 

42,950 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

ENLISTED  DINING  FACILITY  -  HADNOT  POINT 

25,000 

25,000 

25,000 

25, 000 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

ENLISTED  DINING  FACILITY  -  HADNOT  POINT 

21, 660 

21,660 

21,660 

21,660 

CHERRY  POINT  MARINE  CORPS  AIR 

STATION 

NC 

BEQ 

30,100 

30,100 

30,100 

30,100 

NEW  RIVER 

NC 

BEQ 

36,740 

36,740 

36,740 

36,740 

NEW  RIVER 

NC 

BEQ  -  HMLA 

25, 620 

25,620 

25,620 

25, 620 

NEW  RIVER 

NC 

ENLISTED  DINING  FACILITY 

17,090 

17,090 

17,090 

17,090 

NEW  RIVER 

NC 

REPAIR  BACHELOR  ENLISTED  QUARTERS 

3,039 

3,039 

3,039 

3,  039 

PARRIS  ISLAND 

SC 

RECRUIT  BARRACKS  -  3RD  BATTALION  (II) 

36,400 

36,400 

36,400 

36,400 

PARRIS  ISLAND 

SC 

RECRUIT  BARRACKS  -  3RD  BATTALION  (III) 

28,350 

28,350 

28,350 

28,350 

QUANTICO 

VA 

DINING  FACILITY  -  OCS 

13, 750 

13,750 

13,750 

13,750 

QUANTICO 

VA 

STUDENT  QUARTERS  -  TBS  (PHASE  3) 

27,530 

27,530 

27,530 

27,530 

GUAM 

ML 

BACHELOR  ENLISTED  QUARTERS,  MAIN  BASE  GUAM 

62,360 

62,360 

62,360 

62,360 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  &  DESIGN  ARRA  BQ 

1,725 

1,725 

1,725 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  &  DESIGN  ARRA  BQ 

60 

60 

60 

**  NAVY 

1,673,035 

1,674,820 

1, 

.  674,820 

1, 

.  674,820 

***  NAVY  TOTAL  FOR  TROOP  HOUSING 

FACILITIES 

1,673,035 

1,674,820 

1, 

.  674,820 

1, 

.  674,820 

AIR  FORCE 

EGLIN  AFB 

FL 

F-35  STUDENT  DORMITORY  (144  ROOM) 

19,000 

19,000 

19,000 

19, 000 

KEESLER  AFB 

MS 

DORMITORY  (144  RM) 

20,800 

20,800 

20,800 

20,800 

CREECH  AFB 

NV 

UAS  DINING  HALL 

9,000 

9,000 

9,000 

9,  000 

MINOT  AFB 

ND 

DORMITORY  (168  RM) 

28,300 

28,300 

28,300 

28,300 

SHAW  AFB 

SC 

DORMITORY  (144  RM) 

22,500 

22,500 

22,500 

22,500 

GOODFELLOW  AFB 

TX 

STUDENT  DORMITORY  (200  RM) 

28, 400 

28,400 

28,400 

28,400 

LACKLAND  AFB 

TX 

BMT  RECRUIT  DORMITORY 

75, 515 

75, 515 

75, 515 

75, 515 

F.  E.  WARREN  AFB 

WY 

RENOVATE  HISTORIC  DORMITORY 

8,  600 

8,600 

8,600 

8,600 

**  AIR  FORCE 

212, 115 

212,115 

212,115 

212, 115 

AIR  NATIONAL  GUARD 

SAVANNAH/HILTON  HEAD  lAP 

GA 

TROOP  TRAINING  QUARTERS 

7,  500 

7,500 

7,500 

7,500 

FORT  INDIANTOWN  GAP 

PA 

REPLACE  TROOP  TRAINING  QUARTERS 

7,000 

7,000 

7,000 

7,000 

**  AIR  NATIONAL  GUARD 

14,500 

14,500 

14,500 

14,500 

***  AIR  FORCE  TOTAL  FOR  TROOP  HOUSING  FACILITIES 

226, 615 

226,615 

226,615 

226, 615 

TOTAL  TROOP  HOUSING  FACILITIES 

3,238,056 

3, 114,841 

3, 

.  114,841 

3, 

.  114, 841 

COMMUNITY  FACILITIES 
ARMY 


FORT  RUCKER 

AL  CHAPEL  CENTER 

6,800 

6,800 

6,800 

6,  800 

FORT  RICHARDSON 

AK  CHILD  DEVELOPMENT  CENTER 

15,000 

15,000 

15, 000 

15, 000 

FORT  CARSON,  COLORADO 

CO  CHILD  DEVELOPMENT  CENTERS 

12,500 

12,500 

12,500 

12,500 

FORT  CARSON,  COLORADO 

CO  PHYSICAL  FITNESS  FACILITY 

28,000 

28,000 

28,000 

28,000 

FORT  STEWART,  GEORGIA 

GA  CHILD  DEVELOPMENT  CENTER 

20,000 

20,000 

20,000 

20,000 

Facility  -  59 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

FORT  STEWART,  GEORGIA 

GA 

PHYSICAL  FITNESS  FACILITY 

22, 000 

22,000 

22,000 

22,000 

HUNTER  ARMY  AIRFIELD 

GA 

CHILD  YOUTH  SERVICES  CENTER 

8,  600 

8,600 

8,600 

8,600 

FORT  LEAVENWORTH 

KS 

CHAPEL  COMPLEX  PH  2 

4,200 

4,200 

4,200 

4,200 

FORT  RILEY,  KANSAS 

KS 

COMMISSARY 

23,000 

23,000 

23,000 

23,000 

FORT  RILEY,  KANSAS 

KS 

FIRE  STATION 

3,000 

3,000 

3,000 

3,000 

FORT  CAMPBELL,  KENTUCKY 

KY 

CHILD  DEVELOPMENT  CENTER 

8,  600 

8,600 

8,600 

8,600 

FORT  LEONARD  WOOD 

MO 

CHAPEL  COMPLEX  INCREMENT  II 

3,500 

3,500 

3,500 

3,500 

FORT  DRUM,  NEW  YORK 

NY 

CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS  OLD 

10,700 

10,700 

10,700 

10,700 

FORT  DRUM,  NEW  YORK 

NY 

FIRE  STATION 

6,  900 

6,900 

6,900 

6,  900 

FORT  BRAGG 

NC 

CHAPEL 

11, 600 

11,600 

11,600 

11,600 

FORT  BRAGG 

NG 

CHILD  DEVELOPMENT  CENTER 

11,300 

11,300 

11,300 

11,300 

CARLISLE  BARRACKS 

PA 

MUSEUM  SUPPORT  FACILITY 

13,400 

13,400 

13,400 

13,400 

FORT  BLISS 

TX 

CHAPEL 

9,000 

9,000 

9,000 

9,  000 

FORT  HOOD,  TEXAS 

TX 

CHAPEL  W/REL  EDUCATION  FACILITY 

17, 500 

17,500 

17,500 

17,500 

FORT  HOOD,  TEXAS 

TX 

CHILD  DEVELOPMENT  CENTER 

12, 700 

12,700 

12,700 

12,700 

FORT  BELVOIR 

VA 

CHILD  DEVELOPMENT  CENTER 

14,600 

14,600 

14,600 

14,600 

FORT  BELVOIR 

VA 

EMERGENCY  SERVICES  CENTER 

7,200 

7,200 

7,200 

7,200 

FORT  EUSTIS 

VA 

CHILD  DEVELOPMENT  CENTER-UNDER  SIX  YRS  OLD 

9,  600 

9,600 

9,600 

9,  600 

FORT  LEWIS 

WA 

CHILD  DEVELOPMENT  CENTER 

27,000 

27,000 

27,000 

27,000 

**  ARMY 

306,700 

306,700 

306,700 

306,700 

***  ARMY  TOTAL  FOR  COMMUNITY  FACILITIES 

306,700 

306,700 

306,700 

306,700 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

CHILD  DEVELOPMENT  CENTER 

15, 420 

15, 420 

15, 420 

15, 420 

CAMP  PENDLETON,  CALIFORNIA 

CA 

PHYSICAL  FITNESS  CENTER  -  HORNO 

12,230 

12,230 

12,230 

12,230 

CORONADO 

CA 

CHILD  CARE  CENTER  24/7 

2,301 

2,301 

2,301 

2,301 

EL  CENTRO 

CA 

CHILD  DEVELOPMENT  CENTER 

8,  900 

8,900 

8,900 

8,900 

LEMOORE 

CA 

EXPAND  CHILD  DEVELOPMENT  CENTER 

7,793 

7,793 

7,793 

7,793 

MIRAMAR 

CA 

SATELLITE  FIRE  STATION 

6,530 

6,530 

6,530 

6,530 

NORTH  ISLAND 

CA 

CHILD  DEVELOPMENT  CENTER 

14,270 

14,270 

14,270 

14,270 

NORTH  ISLAND 

CA 

POOL  REPLACEMENT  AT  NAB 

6,890 

6,890 

6,890 

6,  890 

POINT  LOMA  ANNEX 

CA 

CHILD  DEVELOPMENT  CENTER 

11, 844 

11,844 

11,844 

11, 844 

SAN  DIEGO 

CA 

RECRUIT  REMEDIAL  FITNESS  CENTER 

16,790 

16,790 

16,790 

16,790 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

LIBRARY/LIFELONG  LEARNING  GENTER 

9,760 

9,760 

9,760 

9,760 

JACKSONVILLE 

FL 

CHILD  DEVELOPMENT  CENTER 

12,890 

12,890 

12,890 

12,890 

MAYPORT 

FL 

CHILD  DEVELOPMENT  CENTER 

10,220 

10,220 

10,220 

10,220 

KANEOHE  BAY 

HI 

CHILD  DEVELOPMENT  CENTER 

19,360 

19,360 

19,360 

19,360 

PEARL  HARBOR 

HI 

CHILD  DEVELPMENT  CENTER 

29,300 

29,300 

29,300 

29,300 

PEARL  HARBOR 

HI 

FITNESS  CENTER  PEARL  HARBOR 

45, 000 

45, 000 

45, 000 

45, 000 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

CHILD  DEVELOPMENT  CENTERS 

13, 960 

13,960 

13,960 

13, 960 

NEWPORT 

RI 

FITNESS  CENTER  NEWPORT 

29, 900 

29,900 

29,900 

29, 900 

MILLINGTON 

TN 

CHILD  DEVELOPMENT  CENTER 

11, 960 

11,960 

11,960 

11,960 

KINGSVILLE 

TX 

FITNESS  CENTER  KINGSVILLE 

11, 580 

11,580 

11,580 

11,580 

NORFOLK 

VA 

CHILD  DEVELOPMENT  CENTER 

10, 500 

10, 500 

10,500 

10,500 

NORFOLK 

VA 

FIRE  STATION 

9,  960 

9,960 

9,960 

9,  960 

GUANTANAMO  BAY 

GB 

FITNESS  CENTER  GUANTANAMO 

20, 600 

20,600 

20,600 

20,600 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  &  DESIGN  ARRA  CDC 

882 

882 

882 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  &  DESIGN  ARRA  CDC 

220 

220 

220 

**  NAVY 

337, 958 

339,060 

339,060 

339, 060 

***  NAVY  TOTAL  FOR  COMMUNITY  FACILITIES 

337, 958 

339,060 

339,060 

339, 060 

AIR  FORCE 

PETERSON  AFB 

CO 

CONSTRUCT  CHILD  DEVELOPMENT  CENTER 

11,200 

11,200 

11,200 

11,200 

DOVER  AFB 

DE 

ADAL  PHYSICAL  FITNESS  CENTER 

19,000 

19,000 

19,000 

19, 000 

HURLBURT  FIELD 

FL 

CHILD  DEVELOPMENT  CENTER 

11,000 

11,000 

11,000 

11,000 

MOODY  AFB 

GA 

CHILD  DEVELOPMENT  CENTER 

11, 400 

11,400 

11,400 

11,400 

COLUMBUS  AFB 

MS 

CHILD  DEVELOPMENT  CENTER 

8,100 

8,100 

8,100 

8,100 

NELLIS  AFB 

NV 

CHILD  DEVELOPMENT  CENTER 

13,400 

13,400 

13,400 

13,400 

CANNON  AFB 

NM 

CHILD  DEVELOPMENT  CENTER 

12,000 

12,000 

12,000 

12,000 

SHAW  AFB 

SC 

FITNESS  CENTER 

9,  900 

9,900 

9,900 

9,  900 

LACKLAND  AFB 

TX 

CONSTRUCT  CHILD  DEVELOPMENT  CENTER 

6,000 

6,000 

6,000 

6,  000 

HILL  AFB 

UT 

CHILD  DEVELOPMENT  CENTER 

15,000 

15,000 

15, 000 

15, 000 
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FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

**  AIR  FORCE 

117, 000 

117,000 

117,000 

117,000 

AIR  FORCE  RESERVE 

NIAGARA  FALLS  lAP 

NY 

NIAGARA  FALLS  ARS,  NY  - 

COMM.  ACTIVITY  CENTER 

9,000 

9,000 

9,000 

9,  000 

**  AIR  FORCE  RESERVE 

9,000 

9,000 

9,000 

9,  000 

***  AIR  FORCE  TOTAL  FOR  COMMUNITY  FACILITIES 

126,000 

126,000 

126,000 

126, 000 

WASHINGTON  HEADQUARTERS  SERVICE 

PENTAGON 

VA 

PENTAGON  ATHLETIC  CENTER 

PHASE  2 

6,  967 

6,967 

6,967 

6,  967 

**  WASHINGTON  HEADQUARTERS  SERVICE 

6,  967 

6,967 

6,967 

6,  967 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

FORT  CAMPBELL,  KENTUCKY 

KY 

NEW  ELEMENTARY  SCHOOL 

21, 400 

21,400 

21,400 

21,400 

FORT  BRAGG 

NC 

NEW  ELEMENTARY  SCHOOL 

28, 170 

28,170 

28,170 

28,170 

FORT  BRAGG 

NC 

NEW  INTERMEDIATE  SCHOOL 

(IRWIN) 

27, 945 

27,945 

27,945 

27, 945 

FORT  BRAGG 

NC 

NEW  MIDDLE  SCHOOL 

22,356 

22,356 

22,356 

22,356 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

99,871 

99,871 

99,871 

99, 871 

***  DEFENSE-WIDE  TOTAL  FOR  COMMUNITY 

FACILITIES 

106,838 

106,838 

106,838 

106, 838 

TOTAL  COMMUNITY  FACILITIES 

877, 496 

878,598 

878,598 

878,598 

UTILITY  FACILITIES 

ARMY 

YUMA 

AZ  RAW  SEWAGE  LAGOON  AND  OXIDATION  POND 

3,800 

3,800 

3,800 

3,800 

SIERRA  AD 

CA  WATER  TREATMENT  PLANT 

12, 400 

12,400 

12,400 

12,400 

FORT  BENNING 

GA  TRAINING  AREA  INFRASTRUCTURE  -  OSUT  AREA 

16,000 

16,000 

16,000 

16, 000 

FORT  BENNING 

GA  TRAINING  AREA  INFRASTRUCTURE-NORTHERN  AREA 

13,800 

13,800 

13,800 

13, 800 

SCHOFIELD  BARRACKS 

HI  INFRASTRUCTURE  EXPANSION 

76,000 

76,000 

76,000 

76, 000 

FORT  LEONARD  WOOD 

MO  WASTEWATER  TREATMENT  PLANT 

7,  400 

7,400 

7,400 

7,400 

FORT  BRAGG 

NC  UTILITY  UPGRADE  (CAMP  MACKALL) 

3,200 

3,200 

3,200 

3,200 

CAMP  WITHYCOMBE 

OR  STORM  SEWER 

1,300 

1,300 

1,300 

1,300 

**  ARMY 

133, 900 

133,900 

133,900 

133, 900 

***  ARMY  TOTAL  FOR  UTILITY  FACILITIES 

133, 900 

133,900 

133,900 

133, 900 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  PHOTOVOLTAIC  SYSTEM 

10,731 

10,731 

10,731 

10,731 

CAMP  PENDLETON,  CALIFORNIA 

CA  WATER/WW  TDS/TOC  CORROSION  CONTROL 

52,520 

52,520 

52,520 

52,520 

CARDERROCK 

MD  UNDERGROUND  STEAM  LINES  REPL  (BLDG  4  TO  121) 

1,253 

1,253 

1,253 

1,253 

INDIAN  HEAD 

MD  SEWAGE  TREATMENT  PLANT  UPGRADES 

13, 930 

13,930 

13,930 

13,930 

NORFOLK 

VA  INSTALL  PHOTOVOLTAIC  SYSTEMS 

26,098 

26,098 

26,098 

26,  098 

NORFOLK 

VA  REPAIR  STEAM  LINES 

1,  054 

1,054 

1,054 

1,054 

NORFOLK 

VA  STEAM  PLANT  AREA  DECENTRALIZATION 

23,593 

23,593 

23,593 

23,593 

KITSAP 

WA  SALTWATER  COOLING  AND  FIRE  PROTECTION  IMPROVE 

5, 110 

5, 110 

5, 110 

5,  110 

WHIDBEY  ISLAND 

WA  REPLACE  WATER  DISTRIBUTION  SYSTEM 

20, 054 

20,054 

20, 054 

20,054 

GUAM 

ML  WASTEWATER  COLLECTION  SYSTEM  REPAIRS  &  UPGRAD 

26,070 

26,070 

26,070 

26,  070 

**  NAVY 

180, 413 

180, 413 

180, 413 

180,413 

***  NAVY  TOTAL  FOR  UTILITY  FACILITIES 

180, 413 

180, 413 

180, 413 

180,413 

AIR  FORCE 

CREECH  AFB 

NV  UAS  MAIN  GATE/SEWER  TRANSFER  FAC/ INFRASTRUCT . 

6,500 

6,500 

6,500 

6,500 

**  AIR  FORCE 

6,500 

6,500 

6,500 

6,500 

***  AIR  FORCE  TOTAL  FOR  UTILITY  FACILITIES 

6,500 

6,500 

6,500 

6,500 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

WASHINGTON  HEADQUARTERS  SERVICE 

PENTAGON 

VA 

RAVEN 

ROCK  WEST  POWER  PLANT 

15, 572 

15, 572 

15, 572 

15,572 

**  WASHINGTON  HEADQUARTERS  SERVICE 

15, 572 

15, 572 

15, 572 

15, 572 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

MD 

SOUTH 

CAMPUS  STORMWATER  MANAGEMENT  SYSTEM 

11, 900 

11,900 

11,900 

11,900 

FORT  MEADE 

MD 

SOUTH 

CAMPUS  UTILITY  PLANT  PH  I 

19,100 

19,100 

19,100 

19, 100 

**  NATIONAL  SECURITY  AGENCY 

31,000 

31,000 

31,000 

31,000 

***  DEFENSE-WIDE  TOTAL  FOR  UTILITY 

FACILITIES 

46, 572 

46, 572 

46, 572 

46, 572 

TOTAL  UTILITY  FACILITIES 

367,385 

367,385 

367,385 

367,385 

REAL  ESTATE 

ARMY 

ANNISTON  ARMY  DEPOT 

FORT  WAINWRIGHT 

FORT  CARSON,  COLORADO 

FORT  STEWART,  GEORGIA 

MCALESTER 

FORT  BLISS 

FORT  BLISS 

FORT  BLISS 

AL 

AK 

CO 

GA 

OK 

TX 

TX 

TX 

LAKE  YARD  RAILROAD  INTERCHANGE 

ORGANIZATIONAL  VEHICLE  PARKING 

INFRASTRUCTURE,  BCT 

INFRASTRUCTURE 

AP3  CONNECTING  RAIL 

INFRASTRUCTURE,  IBCTl 

INFRASTRUCTURE,  IBCT2 

PARKING  GARAGE 

1,  400 
14,000 
69,000 
59,000 
5,800 
98,000 
100,000 
12,500 

1,400 

14,000 

69,000 

59,000 

5,800 

98,000 

100,000 

12,500 

1,400 

14,000 

69,000 

59,000 

5,800 

98,000 

100,000 

12,500 

1,400 
14,000 
69, 000 
59, 000 
5,  800 
98,000 
100,000 
12,500 

**  ARMY 

359,700 

359,700 

359,700 

359,700 

***  ARMY  TOTAL  FOR  REAL  ESTATE 

359,700 

359,700 

359,700 

359,700 

NAVY 

EARLE 

NORFOLK 

NJ 

VA 

MAIN  GATE  SECURITY  IMPROVEMENTS 

INDUSTRIAL  ACCESS  IMPROVEMENTS,  MAIN  GATE  15 

8,160 

9,  990 

8,160 

9,990 

8,160 

9,990 

8,160 
9,  990 

**  NAVY 

18, 150 

18,150 

18,150 

18,150 

***  NAVY  TOTAL  FOR  REAL  ESTATE 

18, 150 

18,150 

18,150 

18,150 

AIR  FORCE 

PETERSON  AFB 

CO 

LAND  ACQUISITION,  23  ACRES 

4,900 

4,900 

4,900 

4,900 

**  AIR  EORCE 

4,900 

4,900 

4,900 

4,900 

***  AIR  FORCE  TOTAL  FOR  REAL  ESTATE 

4,900 

4,900 

4,900 

4,900 

TOTAL  REAL  ESTATE 

382,750 

382,750 

382,750 

382,750 

SUPPORTING  ACTIVITIES 

ARMY 

FORT  BENNING 

POHAKULOA  TRAINING  AREA 

FORT  RILEY,  KANSAS 

GA 

HI 

KS 

RANGE  ACCESS  ROAD 

ACCESS  ROAD  PH  5 

RAIL  SIDING 

9,100 

30,000 

15,000 

9,100 

30,000 

15,000 

9,100 

30,000 

15, 000 

9,  100 
30,000 
15, 000 

**  ARMY 

54,100 

54,100 

54,100 

54,100 

***  ARMY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

54,100 

54,100 

54,100 

54,100 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

KY 

DEFENSE  ACCESS  ROAD  -  US  25 

12,000 

12,000 

12,000 

12,000 

**  ARMY  BUDGETED  BY  DOD 

12,000 

12,000 

12,000 

12,000 

***  DEFENSE-WIDE  TOTAL  FOR  SUPPORTING  ACTIVITIES 

12,000 

12,000 

12,000 

12,000 
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Auth 

Auth  for 
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TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

ARMY 

FORT  BRAGG 

NC  ACCESS  ROADS  PHASE  1 

21,800 

21,800 

21,800 

21,800 

**  ARMY 

21,800 

21,800 

21,800 

21,800 

***  ARMY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

21,800 

21,800 

21,800 

21,800 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  OPERATIONS  ACCESS  POINTS  -  RED  BEACH 

11, 970 

11,970 

11,970 

11,970 

QUANTICO 

VA  INFRASTRUCTURE  -  RUSSELL  ROAD  (PHASE  1) 

7,  450 

7,450 

7,450 

7,450 

**  NAVY 

19, 420 

19, 420 

19, 420 

19,  420 

***  NAVY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

19, 420 

19, 420 

19, 420 

19,  420 

AIR  FORCE 

ELMENDORF  AFB 

AK  C-17  RESTORE  ROAD 

2,000 

2,000 

2,000 

2,000 

SEYMOUR  JOHNSON  AFB 

NC  CONSOLIDATED  SUPPORT  CENTER 

12,200 

12,200 

12,200 

12,200 

ELLSWORTH  AFB 

SD  ACCESS  GATES/PERIMETER  FENCE 

11,000 

11,000 

11,000 

11,000 

ANDERSEN  AFB 

GU  REALIGN  ARC  LIGHT  BLVD 

5,  400 

5,  400 

5,  400 

5,  400 

ROYAL  AIR  FORCE  LAKENHEATH 

UK  LARGE  VEHICLE  INSPEC  STATION 

7,  400 

7,400 

7,400 

7,400 

**  AIR  FORCE 

38,000 

38,000 

38,000 

38,000 

***  AIR  FORCE  TOTAL  FOR  SUPPORTING  ACTIVITIES 

38,000 

38,000 

38,000 

38,000 

DEFENSE  LOGISTICS  AGENCY 

DEFENSE  DISTRIBUTION  DEPOT-TRACY 

CA  REPLACE  TRUCK  ENTRANCE/CONTROL  FACILITY 

9,300 

9,300 

9,300 

9,300 

**  DEFENSE  LOGISTICS  AGENCY 

9,300 

9,300 

9,300 

9,300 

***  DEFENSE-WIDE  TOTAL  FOR  SUPPORTING  ACTIVITIES 

9,300 

9,300 

9,300 

9,300 

TOTAL  SUPPORTING  ACTIVITIES 

154, 620 

154,620 

154,620 

154,620 

ENERGY  CONSERVATION 

NAVY 

ANNAPOLIS 

MD  REPLACE  STEAM  GENERATION  PLANT 

1,  994 

1,994 

1,994 

1,994 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  FACILITY  AND  PHOTOVOLTAIC  ENERGY  UPGRADES 

13,779 

13,779 

13,779 

13,779 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  PLANNING  &  DESIGN  ARRA  ENERGY 

954 

954 

954 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  PLANNING  &  DESIGN  ARRA  ENERGY 

490 

490 

490 

**  NAVY 

15, 773 

17,217 

17,217 

17,217 

***  NAVY  TOTAL  FOR  ENERGY  CONSERVATION 

15, 773 

17,217 

17,217 

17,217 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 

90,000 

90,000 

90,000 

90,000 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  ENERGY  CONSERVATION  INVESTMENT  PROGRAM 

115, 931 

115, 931 

115, 931 

115, 931 

**  UNDISTRIBUTED 

205, 931 

205,931 

205,931 

205, 931 

***  DEFENSE-WIDE  TOTAL  FOR  ENERGY  CONSERVATION 

205, 931 

205,931 

205,931 

205, 931 

TOTAL  ENERGY  CONSERVATION 

221, 704 

223, 148 

223, 148 

223,148 

UNSPECIFIED  MINOR  CONSTRUCTION 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION  FY  09 

23,000 

23,000 

23,000 

**  ARMY 

23,000 

23,000 

23,000 

ARMY  NATIONAL 
UNSPECIFIED 

GUARD 

WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

19,020 

19,020 

19,  020 
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Auth  Auth  for 

Amount  Appn  Amount 

Appn 
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TOA 
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**  ARMY  NATIONAL  GUARD 

19,020 

19,020 

19,  020 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

3,100 

3,100 

3,100 

**  ARMY  RESERVE 

3,100 

3,100 

3,100 

***  ARMY  TOTAL  FOR  UNSPECIFIED  MINOR 

CONSTRUCTION 

45, 120 

45, 120 

45, 120 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTR 

13,670 

13,670 

13,670 

**  NAVY 

13,670 

13,670 

13,670 

***  NAVY  TOTAL  FOR  UNSPECIFIED  MINOR 

CONSTRUCTION 

13,670 

13,670 

13, 670 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

15,000 

15, 000 

15, 000 

**  AIR  FORCE 

15,000 

15, 000 

15, 000 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

7,200 

5,000 

7,200 

5,000 

7,200 
5,  000 

**  AIR  NATIONAL  GUARD 

12,200 

12,200 

12,200 

AIR  FORCE  RESERVE 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

5,  443 

5,  443 

5,  443 

**  AIR  FORCE  RESERVE 

5,  443 

5,  443 

5,  443 

***  AIR  FORCE  TOTAL  FOR  UNSPECIFIED 

MINOR  CONSTRUCTION 

32,643 

32,643 

32,643 

TRICARE  MANAGEMENT  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

3,990 

3,990 

3,990 

**  TRICARE  MANAGEMENT  ACTIVITY 

3,990 

3,990 

3,990 

SPECIAL  OPERATIONS  COMMAND 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONST 

7,697 

7,697 

7,697 

**  SPECIAL  OPERATIONS  COMMAND 

7,697 

7,697 

7,697 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

382 

382 

382 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

382 

382 

382 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

3,  457 

3,  457 

3,457 

**  MISSILE  DEFENSE  AGENCY 

3,  457 

3,  457 

3,457 

THE  JOINT  STAFF 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  JEP  EXERCISE  RELATED  CONSTRUCTION 

9,228 

9,228 

9,228 

**  THE  JOINT  STAFF 

9,228 

9,228 

9,  228 

DEFENSE  LOGISTICS  AGENCY 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

4,099 

4,099 

4,099 

**  DEFENSE  LOGISTICS  AGENCY 

4,099 

4,099 

4,099 

***  DEFENSE-WIDE  TOTAL  FOR  UNSPECIFIED  MINOR  CONSTRUCTION  28,853  28,853  28,853 
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Installation 

SC 

Proiect 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  UNSPECIFIED  MINOR  CONSTRUCTION 

120,286 

120,286 

120,286 

PLANNING  &  DESIGN 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

zu 

HOST  NATION  SUPPORT  FY  09 

PLANNING  &  DESIGN  FY  09 

24,000 

154,685 

24,000 

154,685 

24,000 

154,685 

**  ARMY 

178,685 

178,685 

178,685 

ARMY  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

60,950 

60,950 

60,950 

**  ARMY  NATIONAL  GUARD 

60,950 

60,950 

60,950 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

14,883 

14,883 

14,883 

**  ARMY  RESERVE 

14,883 

14,883 

14,883 

***  ARMY  TOTAL  FOR  PLANNING  &  DESIGN 

254,518 

254,518 

254,518 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

246, 528 

246,528 

246,528 

**  NAVY 

246, 528 

246,528 

246,528 

NAVY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

2,045 

2,045 

2,045 

**  NAVY  RESERVE 

2,045 

2,045 

2,045 

***  NAVY  TOTAL  FOR  PLANNING  &  DESIGN 

248,573 

248,573 

248,573 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

P&D 

92,936 

92,936 

92,936 

**  AIR  FORCE 

92,936 

92,936 

92,936 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

zu 

PLANNING  &  DESIGN 

PLANNING  &  DESIGN 

5,  374 
10,350 

5,  374 
10,350 

5,  374 
10,350 

**  AIR  NATIONAL  GUARD 

15, 724 

15, 724 

15, 724 

AIR  FORCE  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

6,165 

6,165 

6,165 

**  AIR  FORCE  RESERVE 

6,165 

6,165 

6,165 

***  AIR  FORCE  TOTAL  FOR  PLANNING  &  DESIGN 

114,825 

114,825 

114, 825 

TRICARE  MANAGEMENT  ACTIVITY 

VARIOUS  WORLDWIDE  LOCATIONS 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

zu 

PLANNING  AND  DESIGN 

PLANNING  AND  DESIGN 

111,087 

118,690 

111,087 

118,690 

111, 087 
118,690 

**  TRICARE  MANAGEMENT  ACTIVITY 

229, 111 

229, 111 

229, 111 

SPECIAL  OPERATIONS  COMMAND 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

14,533 

14,533 

14,533 

**  SPECIAL  OPERATIONS  COMMAND 

14,533 

14,533 

14,533 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

1,830 

1,830 

1,830 

Facility  -  65 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

SC 

Project 

Auth  Auth  for 

Amount  Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

1,830 

1,830 

1,830 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING  AND 

DESIGN 

14,889 

14,889 

14,889 

**  MISSILE  DEFENSE  AGENCY 

14,889 

14,889 

14,889 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

NSA  P&D 

17,721 

17,721 

17,721 

**  NATIONAL  SECURITY  AGENCY 

17,721 

17,721 

17,721 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

ZU 

ENERGY  P&D 
PLANNING  AND 

DESIGN 

4,069 

26,000 

4,069 

26,000 

4,069 
26, 000 

**  UNDISTRIBUTED 

30,069 

30,069 

30,069 

***  DEFENSE-WIDE  TOTAL  FOR  PLANNING 

&  DESIGN 

308,819 

308,819 

308,819 

TOTAL  PLANNING  &  DESIGN 

926,735 

926,735 

926,735 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 
ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

Facility  -  66 


ZU  ADJUDICATION  ACTIVITIES  FACILITY 
ZU  DoN-165:  MCLB  Barstow,  CA 
ZU  E&T-14:  Jnt  Ctr  Excel  Religious  Trng  &  Ed 
ZU  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 
ZU  E&T-29:  Prime  Power  School 

ZU  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 
ZU  E&T-61:  Net  Fires  Center 
ZU  E&T-64:  Combat  Service  Support  Center 
ZU  H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 
ZU  H&SA-IO:  Joint  Basing-Ft  Lewis 
ZU  H&SA-132:  Misc  AF/NG  HQs  Leased  Locations 
ZU  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 
ZU  H&SA-14:  Transportation  Command  Components 
ZU  H&SA-47:  Missile  and  Space  Def  Agencies 
ZU  H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Locs 
ZU  H&SA-65:  Army  Test  &  Evaluation  Cmnd  HQs 
ZU  H&SA-69:  Misc  Army  leased  locations 
ZU  H&SA-71:  New  Defense  Media  Agency 
ZU  H&SA-92:  Army  HQs  &  Other  FOAs 
ZU  H&SA-99:  Def ense/MilDep  Adjudication  Act 
ZU  IND-106:  Kansas  Army  Ammunition  Plant,  KS 
ZU  IND-110:  Mississippi  Army  Ammo  Plant,  MS 
ZU  IND-112:  River  Bank  Army  Ammo  Plant,  CA 
ZU  IND-113:  Sierra  Army  Depot,  CA 
ZU  IND-117:  Deseret  Chemical  Depot,  UT 
ZU  IND-119:  Newport  Chemical  Depot,  IN 
ZU  IND-120:  Umatilla  Chemical  Depot,  OR 
ZU  IND-122:  Lone  Star  Army  Ammo  Plant,  TX 
ZU  IND-83A:  Rock  Island  Arsenal,  IL 
ZU  IND-83B:  NWS  Seal  Beach,  CA 
ZU  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 
ZU  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 
ZU  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 
ZU  S&S-35:  DLR  Procurement  Mgmt  Consolidation 
ZU  TECH-13:  Ground  Vehicle  D&A  in  a  Jnt  Gtr 
ZU  TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 
ZU  TEGH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 
ZU  TECH-9:  Defense  Research  Service  Led  Labs 
ZU  USA-113:  Fort  Monroe,  VA 
ZU  USA-114:  RC  Transformation  in  HI 


1,744 

1,744 

1,744 

2,553 

2,553 

2,553 

2,553 

106 

106 

106 

106 

17, 017 

17,017 

17,017 

17, 017 

29, 082 

29, 082 

29, 082 

29,  082 

16, 500 

16,500 

16, 500 

16,500 

338 

338 

338 

338 

14, 942 

164,290 

164,290 

164,290 

35 

35 

35 

35 

285 

285 

285 

285 

64,100 

64,100 

64,100 

64,100 

502 

902 

902 

902 

261 

261 

261 

261 

68 

68 

68 

68 

23, 618 

23,618 

23,618 

23,618 

43, 134 

43, 134 

43, 134 

43, 134 

147 

91,147 

91,147 

91, 147 

61,000 

44,000 

44,000 

44, 000 

5,  991 

5,991 

5,991 

5,  991 

51,008 

51,008 

51,008 

51,008 

8,  745 

8,745 

8,745 

8,745 

956 

956 

956 

956 

232 

232 

232 

232 

513 

513 

513 

513 

250 

250 

250 

250 

253 

253 

253 

253 

3 

3 

3 

3 

4,081 

4,081 

4,081 

4,081 

1 

1 

1 

1 

6 

6 

6 

6 

27,223 

27,223 

27,223 

27,223 

91,203 

91,203 

91,203 

91,203 

101, 404 

817,508 

817,508 

817,508 

105, 609 

62,609 

62,609 

62,609 

140 

140 

140 

140 

76,028 

76,028 

76,028 

76,  028 

46, 015 

46, 015 

46, 015 

46,  015 

35,021 

35,021 

35,021 

35, 021 

181,339 

115, 597 

115, 597 

115,597 

130 

130 

130 

130 

UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-121 

Fort  Gillem,  GA 

15, 509 

15, 509 

15, 509 

15, 509 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-131 

USAR  Gommand  and  Control  - 

SE 

30 

30 

30 

30 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-164 

RC  Transformation  In  DE 

26,025 

26,025 

26,025 

26,  025 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-166 

USAR  Command  and  Control  - 

NW 

28, 107 

28,107 

28,107 

28,107 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-167 

USAR  Command  and  Control  - 

NE 

48,526 

48,526 

48,526 

48,526 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-168 

USAR  Command  and  Control  - 

SW 

159 

159 

159 

159 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-178 

RC  Transformation  in  LA 

16, 543 

16, 543 

16, 543 

16,  543 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-184 

RC  Transformation  in  OR 

45, 513 

45, 513 

45, 513 

45,513 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-193 

RC  Transformation  in  WY 

13 

13 

13 

13 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-200 

RC  Transformation  in  WI 

31, 995 

31,995 

31,995 

31,995 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-202 

RC  Transformation  in  MA 

392 

392 

392 

392 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-212 

USAR  Cmd  &  Cntrl  -  New  England 

167 

167 

167 

167 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-215 

RC  Transformation  in  NM 

6 

6 

6 

6 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-219 

RC  Transformation  in  NH 

34,035 

34,035 

34,035 

34,035 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-221 

Operational  Army  (IGPBS) 

203, 999 

251,099 

251,099 

251,099 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-222 

Fort  McPherson,  GA 

127,269 

253,328 

253,328 

253,328 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-223 

Fort  Monmouth,  NJ 

465, 037 

221,917 

221,917 

221, 917 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-224 

Fort  Hood,  TX 

631 

631 

631 

631 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-225 

RC  Transformation  in  TX 

185,238 

185,238 

185,238 

185,238 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-228 

RC  Transformation  in  AR 

60,244 

60,244 

60,244 

60,244 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-229 

:  RC  Transformation  in  OK 

126, 123 

126, 123 

126, 123 

126, 123 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-230 

RC  Transformation  in  MD 

23 

23 

23 

23 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-231 

RC  Transformation  in  WV 

11 

11 

11 

11 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-232 

RC  Transformation  in  WA 

29,207 

29,207 

29,207 

29,207 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-233 

RC  Transformation  in  AL 

49 

49 

49 

49 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-234 

RC  Transformation  in  PR 

120,530 

120,530 

120,530 

120,530 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-236 

RC  Transformation  in  CT 

135,232 

135,232 

135,232 

135,232 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-237 

RC  Transformation  in  KY 

1 

1 

1 

1 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-238 

RC  Transformation  in  TN 

19,320 

19,320 

19,320 

19,320 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-239 

RC  Transformation  in  VT 

51,089 

51,089 

51,089 

51,089 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-240 

RC  Transformation  in  CA 

92 

92 

92 

92 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-241 

RC  Transformation  in  NE 

13,308 

13,308 

13,308 

13,308 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-242 

RC  Transformation  in  NY 

54 

27,054 

27,054 

27, 054 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-243 

Maneuver  Training 

510,218 

329,385 

329,385 

329,385 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-244 

RC  Transformation  in  lA 

16 

16 

16 

16 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-245 

RC  Transformation  in  IL 

11,898 

11,898 

11,898 

11,898 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-246 

RC  Transformation  in  IN 

39, 122 

39, 122 

39, 122 

39, 122 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-247 

RC  Transformation  in  AZ 

1 

1 

1 

1 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-248 

RC  Transformation  in  OH 

96,059 

96,059 

96,059 

96, 059 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-249 

RC  Transformation  in  MN 

79 

79 

79 

79 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-250 

RC  Transformation  in  MT 

65 

65 

65 

65 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-251 

RC  Transformation  in  MT 

68 

68 

68 

68 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-253 

RC  Transformation  in  PA 

104,658 

104,658 

104,658 

104,658 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-36: 

Red  River  Army  Depot 

709 

709 

709 

709 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-40: 

7th  SFG  to  Eglin  AFB 

148, 000 

148,000 

148,000 

148,000 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-40: 

Army  Modular  Transformation 

141 

141 

141 

141 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-63: 

U.S.  Army  Garrison  (Selfridge) 

1 

1 

1 

1 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-76: 

RC  Transformation  in  NJ 

1,032 

1,032 

1,032 

1,032 

**  ARMY 

3,706,383 

4,315, 443 

4,315, 443 

4 

315, 443 

ARMY 

BASE  REALIGNMENT  &  CLOSURE,  ARMY 

zu 

BASE  REALIGNMENT  &  CLOSURE 

87, 855 

87,855 

87,855 

87,855 

**  ARMY 

87, 855 

87,855 

87,855 

87,855 

***  ARMY  TOTAL 

FOR  BASE  REALIGNMENT 

&  CLOSURE  ACCOUNT 

3,794,238 

4,403,298 

4,403,298 

4 

403,298 

NAVY 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-100 

PLANING,  DESIGN  AND  MANAGEMENT 

18, 072 

18,072 

18,072 

18,072 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-101 

VARIOUS  LOCATIONS 

4,248 

4,248 

4,248 

4,248 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-113 

NMCRC  AKRON,  OH 

25 

25 

25 

25 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-118 

NRC  NEW  ORLEANS,  LA 

302 

302 

302 

302 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-48 : 

NMCRC  AMARILLO,  TX 

10 

10 

10 

10 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DON-52 : 

NMCRC  HOUSTON,  TX 

300 

300 

300 

300 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-126 

NSCS,  Athens,  GA 

5,700 

5,  700 

5,  700 

5,  700 

Facility  -  67 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation  SC  Project 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-130:  NMCRC  Mobile 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-138 :  NAS  Brunswick,  ME 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-13:  NRC  Cape  Girardeau,  MO 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-157 :  NCSA  Kansas  City,  MO 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-158 :  NSA  New  Orleans,  LA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-165:  MCLB  Barstow,  CA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-168:  NS  Newport,  RI 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-172 :  NWS  Seal  Beach,  Concord,  CA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-17:  NMCRC  Reading,  PA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-20:  NRC  Duluth,  MN 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-25:  NMCRC  Moundsville,  WV 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-2 :  NS  Pascagoula,  MS 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-32:  NAS  Ingleside,  NAS  Corpus  Christi 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-50:  NRC  St  Petersburg,  FL 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-55:  NMCRC  Grissom  ARB 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-56:  Insp-Instructor  Staff  Rome 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-68:  NAS  Atlanta,  GA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-74 :  Engineering  Field  Div/Activity 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-84 :  JRB  Willow  Grove  &  Cambria  Reg  AP 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-89:  NMCRC  Los  Angeles 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-14 :  Jnt  Ctr  Excel  Religious  Trng  &  Ed 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-52:  JSF  Initial  Flight  Training  Site 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-108:  MILDEP  INVEST  AGENCIES  CIS/DSS 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-IO:  Joint  Basing-Charleston  AFB 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-IO:  Joint  Basing-Nav  Dist  Washington 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Region 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-135:  Corrections-Navy  Locations 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-31 :  Human  Res  Svs  Ctrs-NE/SW/Pacific 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-71 :  New  Defense  Media  Agency 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-78 :  Misc  DoN  Leased  Locations 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  IND-103:  Fleet  Readiness  Centers 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  IND-24 :  SIMA  Norfolk,  VA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  IND-95:  Naval  Shipyard  Detachments 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  MED-2 :  Walter  Reed  NMMC,  Bethesda,  MD 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  MED-57:  Brooks  City  Base,  TX 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  TECH-18D:  Nav  Integrated  W&A  R,D&A,T&E  Ctr 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  TECH-42:  Maritime  C4ISR  R,D&A,T&E 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  DoN 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  USA-113:  Fort  Monroe,  VA 

**  NAVY 

NAVY 

BASE  REALIGNMENT  &  CLOSURE,  NAVY  ZU  BASE  REALIGNMENT  &  CLOSURE 

**  NAVY 

***  NAVY  TOTAL  FOR  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 
AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  COMM  ADD  3:  Galena  FOL,  AK 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  DoN-84 :  JRB  Willow  Grove  &  Cambria  Reg  AP 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-14 :  Jnt  Ctr  Excel  Religious  Trng  &  Ed 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-46:  Undergrad  Pilot  and  Nav  Training 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-52:  JSF  Initial  Flight  Training  Site 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-IO:  Joint  Basing-Ft  Lewis 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  H&SA-122:  AF  Real  Property  Agency  (AFRPA) 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

617 

617 

617 

617 

13, 474 

13, 474 

13, 474 

13,474 

16 

16 

16 

16 

161 

161 

161 

161 

25,808 

25,808 

25,808 

25, 808 

2,  450 

2,450 

2,450 

2,450 

909 

909 

909 

909 

3,397 

3,397 

3,397 

3,397 

382 

382 

382 

382 

81 

81 

81 

81 

4,980 

4,980 

4,980 

4,980 

13 

13 

13 

13 

16,876 

24,885 

24,885 

24,885 

60 

60 

60 

60 

52 

52 

52 

52 

569 

569 

569 

569 

12,133 

12,133 

12,133 

12,133 

335 

335 

335 

335 

62,235 

133,058 

133,058 

133,058 

1,  697 

1,697 

1,697 

1,697 

151 

151 

151 

151 

59 

59 

59 

59 

2,059 

2,059 

2,059 

2,059 

8,213 

8,213 

8,213 

8,213 

205,100 

205,100 

205, 100 

887 

887 

887 

887 

352 

352 

352 

352 

419 

419 

419 

419 

71, 125 

71,125 

71,125 

71, 125 

41, 613 

41,613 

41,613 

41,613 

1,300 

1,300 

1,300 

1,300 

23,579 

23,579 

23,579 

23,579 

6,762 

6,762 

6,762 

6,762 

1,  655 

1,655 

1,655 

1,655 

7,  423 

7,423 

7,423 

7,423 

25, 145 

25, 145 

25, 145 

25, 145 

1,  723 

1,723 

1,723 

1,723 

724 

724 

724 

724 

6 

6 

6 

6 

7,200 

7,200 

7,200 

7,200 

579 

579 

579 

579 

112,536 

112,536 

112,536 

112,536 

22,271 

22,271 

22,271 

22,271 

102 

102 

102 

102 

298 

298 

298 

298 

7, 140 

7,140 

7,140 

7,  140 

518,223 

802,155 

802,155 

802,155 

228, 

.700 

228, 

.700 

228, 

.700 

228,700 

228, 

.700 

228, 

.700 

228, 

.700 

228,700 

746, 

.  923 

1,030, 

855 

1,030, 

855 

1,030,855 

6,006 

6,006 

6,006 

6,  006 

2,278 

2,278 

2,278 

2,278 

767 

767 

767 

767 

79 

79 

79 

79 

57, 972 

64,222 

64,222 

64,222 

66,033 

94,004 

94,004 

94, 004 

4,060 

4,060 

4,060 

4,060 

445 

445 

445 

445 

592 

592 

592 

592 

Facility  -  68 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

H&SA-132 

Misc  AF/NG  HQs  Leased  Locations 

60,337 

60,337 

60,337 

60,337 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

H&SA-145 

Act/Res  Pers  &  Recruit  Ctrs-USA 

25, 710 

28,430 

28,430 

28,430 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

H&SA-14 : 

Transportation  Command  Components 

2,582 

2,582 

2,582 

2,582 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

129, 408 

217,667 

217,667 

217,667 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

MED-57:  Brooks  City  Base,  TX 

61,768 

132,604 

132,604 

132,604 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 

21,893 

21,893 

21,893 

21,893 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

6,550 

6,550 

6,550 

6,  550 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

20 

20 

20 

20 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

TECH-6:  Est  Fix  Wing  RDAT&E  Ctr  -  DoN 

5,530 

5,530 

5,530 

5,530 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

TECH-9:  Defense  Research  Service  Led  Labs 

40, 467 

40, 467 

40, 467 

40,467 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-222 : 

Fort  McPherson,  GA 

4,858 

4,858 

4,858 

4,858 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-40:  7th  SFG  to  Eglin  AFB 

14,177 

33,541 

33,541 

33,541 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-106 

F-lOO  Engine  CIRF 

6,  604 

6,604 

6,604 

6,  604 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-111 

Gapital  AGS,  Springfield,  IL 

9,274 

9,274 

9,274 

9,  274 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-112 

Richmond  AGS  Sandston,  VA 

3,516 

3,516 

3,516 

3,516 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-113 

Hill  AFB,  UT 

9,702 

9,702 

9,702 

9,702 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-114 

Cannon  AFB,  NM 

4,602 

4,602 

4,602 

4,602 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-117 

Grand  Forks  AFB,  ND 

17, 496 

17,496 

17,496 

17,496 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-11 : 

Onizuka  AFS,  CA 

24,150 

24,150 

24,150 

24, 150 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-120 

Robins  AFB,  GA 

388 

388 

388 

388 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-121 

Niagara  Falls  ARS,  NY 

2,  742 

2,742 

2,742 

2,742 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-122 

Pope  AFB,  NC 

20, 492 

20, 492 

20, 492 

20,492 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-128 

Boise  Air  Terminal  AGS,  ID 

1,  074 

1,074 

1,074 

1,  074 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-129 

Martin  State  APT  AGS,  MD 

11 

11 

11 

11 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-130 

General  Mitchell  ARS,  WI 

1,  344 

1,344 

1,344 

1,344 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-33: 

Bradley  lAP,  AGS,  CT 

10,060 

11,360 

11,360 

11,360 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-36: 

Fort  Smith  MAP  AGS,  AR 

309 

309 

309 

309 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-37 : 

Great  Falls  lAP  AGS,  MT 

6,216 

6,216 

6,216 

6,216 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-39: 

Hector  lAP  AGS,  ND 

614 

614 

614 

614 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-44 : 

Otis  ANGB,  MA 

17, 605 

17,605 

17,605 

17,605 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-47 : 

Springf ield-Beckley  MPT  AGS,  OH 

815 

815 

815 

815 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-49: 

W.  K.  Kellogg  AGS 

797 

797 

797 

797 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-50: 

Ellington  Field  AGS,  TX 

6,072 

6,072 

6,072 

6,  072 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-54 : 

Mountain  Home  AFB,  ID 

10,430 

10,430 

10,430 

10,430 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-55: 

NAS  New  Orleans  ARS,  LA 

10, 342 

10, 342 

10, 342 

10,342 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-56: 

Eielson  AFB,  AK 

5,284 

5,284 

5,284 

5,284 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-60: 

Nashville  lAP  AGS,  TN 

8,  487 

9,610 

9,610 

9,  610 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-63: 

Andrews  AFB,  MD 

2,075 

2,075 

2,075 

2,075 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-66: 

Mansfield  Lahm  MAP  AGS,  OH 

159 

159 

159 

159 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-77 : 

Key  Field  AGS,  MS 

2,061 

2,061 

2,061 

2,061 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-79 : 

Portland  lAP  AGS,  OR 

4,  927 

4,927 

4,927 

4,  927 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-81 : 

Beale  AFB,  CA 

9,167 

9,167 

9,167 

9,  167 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-84 : 

Fairchild  AFB,  WA 

17, 191 

17,191 

17,191 

17, 191 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-89: 

Kulis  AGS,  AK 

55,359 

60,636 

60,636 

60,636 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF-99: 

Lackland  AFB,  TX 

7,265 

7,265 

7,265 

7,265 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USAF083: 

March  ARB,  CA 

1,  962 

1,962 

1,962 

1,962 

**  AIR  FORCE 

790, 124 

1,013,224 

1, 013,224 

1 

013,224 

AIR  FORCE 

BASE  REALIGNMENT  &  CLOSURE,  AIR  FORCE 

zu 

BASE  REALIGNMENT  &  CLOSURE 

139, 155 

139, 155 

139, 155 

139, 155 

**  AIR  FORCE 

139, 155 

139, 155 

139, 155 

139, 155 

***  AIR  FORCE  TOTAL  FOR  BASE  REALIGNMENT 

&  CLOSURE  ACCOUNT 

929,279 

1,152,379 

1,152,379 

1 

152,379 

WASHINGTON  HEADQUARTERS 

SERVICE 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

H&SA-53: 

Misc  DoD/Def  Ags/FOA  Leased  Locs 

7,891 

282,221 

282,221 

282,221 

**  WASHINGTON 

HEADQUARTERS  SERVICE 

7,891 

282,221 

282,221 

282,221 

TRICARE  MANAGEMENT  AGTIVITY 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

COMM  ADD 

5:  Joint  Medical  Command  HQs 

836 

836 

836 

836 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

MED-16:  San  Antonio  Regional  Med  Ctr,  TX 

334,735 

404,484 

404,484 

404,484 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

514,726 

464,326 

464,326 

464,326 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

MED-54:  Inpatient  Svs  to  Clinic-Keesler 

67,700 

67,700 

67,700 

67,700 

Facility  -  69 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

SC 

Proiect 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**  TRICARE  MANAGEMENT  ACTIVITY 

917, 997 

937,346 

937,346 

937,346 

DEFENSE  COMMISSARY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-109 

:  Commissary  Agency  Consolidation 

4,753 

4,753 

4,753 

4,753 

**  DEFENSE  COMMISSARY  AGENCY 

4,753 

4,753 

4,753 

4,753 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-18 : 

Def  Finance  and  Accounting  Svs 

28,593 

28,593 

28,593 

28,593 

**  DEFENSE  FINANCE  AND  ACCOUNTING  SERVICE 

28,593 

28,593 

28,593 

28,593 

DEFENSE  CONTRACT  MANAGEMENT  AGENCY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-53: 

Misc  DoD/Def  Ags/FOA  Leased  Locs 

17, 071 

17,071 

17,071 

17, 071 

**  DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

17, 071 

17,071 

17,071 

17, 071 

NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

zu 

INT-4:  NGA  Activities 

INT-4:  NGA  Activities 

342 
431, 067 

342 

850,035 

342 
850, 035 

342 

850,035 

**  NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

431, 409 

850,377 

850, 377 

850,377 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-31 : 

Civ  Pers  Ofcs-DECA  HRD/WHS/DoDEA 

22 

22 

22 

22 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

22 

22 

22 

22 

DEFENSE  MEDIA  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-71 : 

New  Defense  Media  Agency 

821 

821 

821 

821 

**  DEFENSE  MEDIA  ACTIVITY 

821 

821 

821 

821 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-47 : 

Missile  and  Space  Def  Agencies 

127, 000 

159,938 

159,938 

159, 938 

**  MISSILE  DEFENSE  AGENCY 

127, 000 

159,938 

159,938 

159, 938 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99: 

Def ense/MilDep  Adjudication  Act 

444 

444 

444 

444 

**  NATIONAL  SECURITY  AGENCY 

444 

444 

444 

444 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 


UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-45 

Cons  DISA/Est  Jnt  C4ISR  D&A 

130, 983 

130,983 

130,983 

130,983 

**  DEFENSE  INFORMATION  SYSTEMS  AGENCY 

130, 983 

130,983 

130,983 

130,983 

DEFENSE  INTELLIGENCE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

INT-10 : 

Defense  Intelligence  Agency 

3, 112 

21,112 

21,112 

21, 112 

**  DEFENSE  INTELLIGENCE  AGENCY 

3, 112 

21,112 

21,112 

21, 112 

DEFENSE  LOGISTICS  AGENCY 

BASE  REALIGNMENT  &  CLOSURE  ACCT  PART  IV 

ZU 

BRAC  -  CLOSURE  IV 

2,  667 

2,667 

2,667 

2,667 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

S&S-35: 

DLR  Procurement  Mgmt  Consolidation 

51, 658 

51,658 

51,658 

51,658 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

S&S-43: 

Commodity  Management  Privatization 

1,180 

1,180 

1,180 

1,180 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

S&S-51: 

Supply,  Storage  &  Dist  Mgmt  Reconf 

141, 013 

141,013 

141,013 

141, 013 

**  DEFENSE  LOGISTICS  AGENCY 

196, 518 

196, 518 

196, 518 

196, 518 

DEFENSE  SECURITY  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-108 

:  MilDep  Invest  Agencies  &  CIS/DSS 

3,  630 

3,630 

3,630 

3,630 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

H&SA-99 

Def ense/MilDep  Adjudication  Act 

3,  629 

3,629 

3,629 

3,  629 

Facility  -  70 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Military  Construction  Total  Obligational  Authority  as  Enacted 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Installation 

**  DEFENSE  SECURITY  SERVICE 

SC  Proiect 

Auth 

Amount 

7,259 

Auth  for 
Appn  Amount 

7,259 

Appn 

Amount 

7,259 

TOA 

Amount 

7,259 

***  DEFENSE-WIDE  TOTAL  FOR  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

1,873,873 

2,637,458 

2,637,458 

2,637,458 

TOTAL  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7, 344,313 

9,223,990 

9,223,990 

9,223,990 

NATO  SECURITY  INVESTMENT  PROGRAM 
UNDISTRIBUTED 

NATO  SECURITY  INVESTMENT  PROGRAM 

ZU  NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239,614 

239,614 

239, 614 

**  UNDISTRIBUTED 

239, 614 

239,614 

239,614 

239, 614 

***  DEFENSE-WIDE  TOTAL  FOR  NATO  SECURITY 

INVESTMENT  PROGRAM 

239, 614 

239,614 

239,614 

239, 614 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

239, 614 

239,614 

239,614 

239, 614 

OTHER 

NAVY 

TAMPA 

MERIDIAN 

EL  JCSE  SQUADRON  FACILITY 

MS  FITNESS  CENTER  -  MERIDIAN 

29,000 

6,340 

29,000 

6,340 

29,000 

6,340 

29, 000 
6,340 

**  NAVY 

35,340 

35,340 

35,340 

35,340 

***  NAVY  TOTAL  FOR  OTHER 

35,340 

35,340 

35,340 

35,340 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  CONTINGENCY  CONSTRUCTION 

5,000 

5,000 

5,  000 

**  UNDISTRIBUTED 

5,000 

5,000 

5,  000 

***  DEFENSE-WIDE  TOTAL  FOR  OTHER 

5,000 

5,000 

5,  000 

TOTAL  OTHER 

35,340 

40, 340 

40, 340 

40,340 

Facility  -  71 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Family  Housing  Total  Obligational  Authority  as  Enacted 


Installation 

FAMILY  HOUSING,  ARMY 

FORT  HUNTER  LIGGETT 
FORT  HUNTER  LIGGETT 
SIERRA  AD 
ROOK  ISLAND 

HAWTHORNE  ARMY  AMMUNITION  PLANT 
MOALESTER 

LETTERKENNY  ARMY  DEPOT 

TOBYHANNA  ARMY  DEPOT 

DUGWAY  PROVING  GROUND 

RADFORD  ARMY  AMMUNITION  PLANT 

FORT  MOCOY 

WEISBADEN 

WIESBADEN  AB 

WIESBADEN  AB 

WIESBADEN  AB 

CAMP  HUMPHREYS 

UNSPECIFIED  WORLDWIDE  LOCATIONS 


TOTAL  ARMY 


FAMILY  HOUSING,  NAVY 
GUANTANAMO  BAY 
GUANTANAMO  BAY 
GUANTANAMO  BAY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 


TOTAL  NAVY 


FAMILY  HOUSING,  AIR  FORCE 
EIELSON  AFB 
MALMS TROM  AFB 

ROYAL  AIR  FORCE  LAKENHEATH 
UNSPECIFIED  WORLDWIDE  LOCATIONS 


By  Type  Of  Facility 
($  Thousands) 


SC  Project 

CA  FAMILY  HOUSING  NEW  CONST  (1  UNIT) 

CA  FAMILY  HOUSING  REPLACEMENT  (4  UNITS) 

CA  SIERRA  AD-FAMILY  HOUSING  REPLACEMENT  (1  UNIT) 
IL  FAMILY  HOUSING  NEW  CONSTRUCTION  (2  UNITS) 

NV  FAMILY  HOUSING  IMPROVEMENT  (NEW  WATER  MAIN) 

OK  FAMILY  HOUSING  CONST  REPL  (6  UNITS) 

PA  LETTERKENNY-FAMILY  HOUSING  NEW  CONST (3  UNITS 
PA  FAMILY  HOUSING  CONST  REPL  (2  UNITS) 

UT  DUGWAY  PG-FAMILY  HOUSING  CONST  REPL  (20  UNITS) 
VA  RADFORD-FAMILY  HOUSING  REPL  CONST  (4  UNITS) 

WI  FAMILY  HOUSING  NEW  CONSTRUCTION  (23  UNITS) 

GY  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

GY  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

GY  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

GY  FAMILY  HOUSING  REPLACEMENT  CONSTRUCTION 

KR  FAMILY  HOUSING  NEW  CONSTRUCTION 

ZU  CONSTRUCTION  IMPROVEMENTS  (1608  UNITS) 

ZU  FAMILY  HOUSING  P&D 

ZU  UTILITIES  ACCOUNT 

ZU  MISCELLANEOUS  ACCOUNT 

ZU  OPERATIONS 

ZU  LEASING 

ZU  MAINTENANCE  OF  REAL  PROPERTY 
ZU  PRIVATIZATION  SUPPORT  COSTS 
ZU  MAINTENANCE  OF  REAL  PROPERTY 


GB  REPL  GTMO  BARGO  HOUSING 
GB  REPL  GTMO  GRANADILLO  CIRCLE 
GB  REPL  GTMO  GRANADILLO  POINT 
ZU  IMPROVEMENTS 
ZU  DESIGN 

ZU  UTILITIES  ACCOUNT 
ZU  FURNISHINGS  ACCOUNT 
ZU  MANAGEMENT  ACCOUNT 
ZU  MISCELLANEOUS  ACCOUNT 
ZU  SERVICES  ACCOUNT 
ZU  LEASING 

ZU  MAINTENANCE  OF  REAL  PROPERTY 
ZU  PRIVATIZATION  SUPPORT  COSTS 


AK  REPLACE  FAMILY  HOUSING  (PH  IV  76  UNITS) 

MT  MFH  IMPROVMENT-RPR  STRUCT  FOUNDATN-179  UNITS 
UK  REPLACE  FAMILY  HOUSING  (182  UNITS) 

ZU  CLASSIFIED  PROJECT 
ZU  CONSTRUCTION  IMPROVEMENTS 
ZU  PLANNING  AND  DESIGN 
ZU  UTILITIES  ACCOUNT 
ZU  FURNISHINGS  ACCOUNT 
ZU  MANAGEMENT  ACCOUNT 
ZU  MANAGEMENT  ACCOUNT 
ZU  MISCELLANEOUS  ACCOUNT 
ZU  SERVICES  ACCOUNT 
ZU  LEASING  ACCOUNT 
ZU  LEASING  ACCOUNT 
ZU  MAINTENANCE  (RMPA  &  RMPC) 

ZU  MAINTENANCE  ACCOUNT 
ZU  DEBT  ACCOUNT 
ZU  HOUSING  PRIVATIZATION 


Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

620 

620 

620 

620 

1,  750 

1,750 

1,750 

1,750 

707 

707 

707 

707 

930 

930 

930 

930 

950 

950 

950 

950 

2,200 

2,200 

2,200 

2,200 

1,050 

1,050 

1,050 

1,050 

1,000 

1,000 

1,000 

1,000 

10,000 

10,000 

10,000 

10,000 

1,300 

1,300 

1,300 

1,300 

14,000 

14,000 

14,000 

14,000 

32,000 

32,000 

32,000 

32,000 

10,000 

10,000 

10,000 

10,000 

32,000 

32,000 

32,000 

32,000 

27,000 

27,000 

27,000 

27,000 

125,000 

125,000 

125,000 

125, 000 

20,001 

20,001 

20,001 

579 

579 

579 

113, 017 

113, 017 

113,017 

1,241 

1,241 

1,241 

124,780 

124,780 

124,780 

192,849 

192,849 

192, 849 

252,189 

252,189 

252,189 

32,034 

32,034 

32,034 

3,932 

3,932 

3,932 

260,507 

1,001,129 

1, 001,129 

1, 001, 129 

21, 435 

21,435 

21,435 

21,435 

15, 846 

15, 846 

15, 846 

15, 846 

22, 662 

22,662 

22,662 

22,662 

318,011 

318,011 

318,011 

2,169 

2,169 

2,169 

44,068 

44,068 

44, 068 

15,036 

15,036 

15, 036 

60,063 

60,063 

60,063 

655 

655 

655 

13,347 

13,347 

13,347 

130,261 

130,261 

130,261 

87,074 

87,074 

87, 074 

25, 558 

25, 558 

25, 558 

59, 943 

756, 185 

756, 185 

756, 185 

53, 900 

53,900 

53,900 

53, 900 

26,200 

26,200 

26,200 

26,200 

71, 828 

71,828 

71,828 

71,828 

50 

50 

50 

316,293 

316,293 

316,293 

7,708 

7,708 

7,708 

100,997 

100,997 

100,997 

42,189 

42,189 

42,189 

1,559 

1,559 

1,559 

51,837 

51,837 

51,837 

1,999 

1,999 

1,999 

20,166 

20,166 

20,166 

565 

565 

565 

93,681 

93,681 

93,681 

225, 770 

225, 770 

225,770 

2,142 

2,142 

2, 142 

1 

1 

1 

53,559 

53,559 

53,559 

Facility  -  72 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2009  Family  Housing  Total  Obligational  Authority  as  Enacted 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

zu 

MFH  MAINTENANCE 

16, 461 

16, 461 

16,  461 

TOTAL  AIR  FORCE 

151, 928 

1,086,905 

1,086,  905 

1,086,  905 

FAMILY  HOUSING,  HOMEOWNERS  ASSISTANCE 

zu 

HOMEOWNERS  ASSISTANCE  PROGRAM 

4,500 

4,500 

4,500 

4,500 

zu 

HOMEOWNERS  ASSISTANCE  PROGRAM 

555, 000 

555, 000 

555, 000 

555, 000 

TOTAL  HOMEOWNERS  ASSISTANCE 

559, 500 

559, 500 

559, 500 

559, 500 

FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

zu 

OPERATIONS 

35 

35 

35 

zu 

LEASING 

10, 407 

10, 407 

10,407 

zu 

MAINTENANCE  OF  REAL  PROPERTY 

70 

70 

70 

TOTAL  NATIONAL  SECURITY  AGENCY 

10, 512 

10, 512 

10,512 

FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 

zu 

FURNISHINGS  ACCOUNT 

4,359 

4,359 

4,359 

zu 

LEASING 

33,066 

33,066 

33, 066 

TOTAL  DEFENSE  INTELLIGENCE  AGENCY 

37,425 

37,425 

37,425 

FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 

zu 

UTILITIES  ACCOUNT 

346 

346 

346 

zu 

FURNISHINGS  ACCOUNT 

38 

38 

38 

zu 

MANAGEMENT  ACCOUNT 

382 

382 

382 

zu 

SERVICES  ACCOUNT 

33 

33 

33 

zu 

MAINTENANCE  OF  REAL  PROPERTY 

495 

495 

495 

TOTAL  DEFENSE  LOGISTICS  AGENCY 

1,294 

1,294 

1,294 

FAMILY  HOUSING,  FAMILY  HOUSING  IMPROVEMENT 

FUND 

ZU 

FAMILY  HOUSING  IMPROVEMENT  FUND 

850 

850 

850 

zu 

FAMILY  HOUSING  IMPROVEMENT  FUND 

400,000 

TOTAL  FAMILY  HOUSING  IMPROVEMENT  FUND 

850 

850 

400,850 

TOTAL  DEFENSE-WIDE 

559, 500 

609,581 

609,581 

1,009, 581 

Plus:  Proposed  O&M,  DW  Cancellation: 

181,500 

181,500 

181,500 

181, 500^ 

Net  Total  Military  Construction/Family  Housing  Title 

22,858,342 

27,799,550 

27,802,500 

28,202,500 

1/  Reflects  reappropriation  of  $181.5  million  from  the  O&M,  Defense-Wide  appropriation  to  the  Military  Construction, 
Defense-Wide  appropriation  associated  with  the  general  provision  to  properly  fund  a  National  Security  Agency 
project  in  the  Military  Construction,  Defense-Wide  appropriation. 


Facility  -  73 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Total  Construction  Program 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summary  by  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

3, 683, 970 

3,  889,  926 

3,  889,  926 

3,889,926 

TRAINING  EACILITIES 

885, 459 

1, 575, 982 

1, 575, 982 

1,575, 982 

MAINTENANCE  &  PRODUCTION  EACILITIES 

549, 156 

999,529 

999,529 

999,529 

R&D  FACILITIES 

48,000 

267, 400 

267, 400 

267,400 

SUPPLY  FACILITIES 

288, 997 

381,297 

381,297 

381,297 

HOSPITAL  AND  MEDICAL  EACILITIES 

804,493 

715, 493 

715, 493 

715, 493 

ADMINSTRATIVE  FACILITIES 

60, 975 

117, 875 

117, 875 

117,875 

TROOP  HOUSING  FACILITIES 

2,235,080 

2,257,580 

2,257,580 

2,257,580 

COMMUNITY  FACILITIES 

406, 741 

406, 741 

406, 741 

406, 741 

UTILITY  FACILITIES 

1,055,639 

1,055,639 

1,055,639 

1,055,639 

REAL  ESTATE 

47, 900 

47, 900 

47, 900 

47,900 

SUPPORTING  ACTIVITIES 

280,307 

280,307 

280,307 

280,307 

ENERGY  CONSERVATION 

90,000 

90,000 

90,000 

90,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

113,208 

113,208 

113,208 

PLANNING  &  DESIGN 

625,881 

625,881 

625,881 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,290,310 

7,876,266 

7,876,266 

7,876,266 

NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

FAMILY  HOUSING  OPERATIONS 

1, 444,108 

1,  444,108 

1,444,108 

FAMILY  HOUSING  CONSTRUCTION 

77, 965 

488, 765 

488, 765 

488,765 

HOMEOWNERS  ASSISTANCE 

23,225 

23,225 

23,225 

23,225 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,  600 

2,  600 

2,600 

OTHER 

10,000 

10,000 

10,000 

***  Total  *** 

18, 104,531 

22,946,036 

22,946,036 

22,946,036 

Facility  -  74 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military 

Construction 

Total 

Obligational  Authority 

Army 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

680,400 

Auth  for 

Appn  Amount 

805, 900 

Appn 

Amount 

805, 900 

TOA 

Amount 

805,900 

TRAINING  EACILITIES 

499,250 

1, 129, 760 

1, 129, 760 

1,129, 760 

MAINTENANCE  &  PRODUCTION  EACILITIES 

245, 600 

502, 841 

502, 841 

502,841 

SUPPLY  FACILITIES 

187, 500 

187, 500 

187, 500 

187,500 

ADMINSTRATIVE  FACILITIES 

55, 400 

55, 400 

55, 400 

TROOP  HOUSING  FACILITIES 

1,385,200 

1, 407, 700 

1, 407, 700 

1,407,700 

COMMUNITY  FACILITIES 

64,700 

64,700 

64,700 

64,700 

UTILITY  FACILITIES 

84,500 

84,500 

84,500 

84,500 

REAL  ESTATE 

47, 900 

47, 900 

47, 900 

47,900 

SUPPORTING  ACTIVITIES 

61,300 

61,300 

61,300 

61,300 

UNSPECIFIED  MINOR  CONSTRUCTION 

36, 900 

36, 900 

36,900 

PLANNING  &  DESIGN 

224,272 

224,272 

224,272 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

4,179, 760 

4,179, 760 

4,179, 760 

4,179, 760 

FAMILY  HOUSING  OPERATIONS 

523, 418 

523, 418 

523, 418 

FAMILY  HOUSING  CONSTRUCTION 

50,000 

273,236 

273,236 

273,236 

HOMEOWNERS  ASSISTANCE 

23,225 

23,225 

23,225 

23,225 

***  Total  *** 

7,509,335 

9,  608,  312 

9,  608,  312 

9,608,312 

Facility  -  75 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 


Summary  by  Facility 


OPERATIONAL  FAOILITIES 
TRAINING  EACILITIES 

MAINTENANCE  &  PRODUCTION  EACILITIES 
SUPPLY  FACILITIES 
TROOP  HOUSING  FACILITIES 
COMMUNITY  FACILITIES 
UTILITY  FACILITIES 
SUPPORTING  ACTIVITIES 
UNSPECIFIED  MINOR  CONSTRUCTION 
PLANNING  &  DESIGN 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 
FAMILY  HOUSING  OPERATIONS 
FAMILY  HOUSING  CONSTRUCTION 
***  Total  *** 


Navy 

By  Type  Of  Facility 


($  Thousands) 

Data  < 

Auth 

Amount 

1, 419, 166 

Auth  for 

Appn  Amount 

1, 455, 355 

Appn 

Amount 

1, 455, 355 

235,861 

262, 974 

262, 974 

121, 354 

243,286 

243,286 

60,097 

60,097 

60,097 

651,880 

651,880 

651,880 

79, 512 

79, 512 

79, 512 

678,279 

678,279 

678,279 

214,255 

214,255 

214,255 

12, 483 

12, 483 

169,267 

169,267 

712, 012 

759, 572 

759, 572 

368,540 

368,540 

25,106 

146, 569 

146, 569 

4,197, 522 

5,102,069 

5,102,069 

Facility  -  76 


MAY  2009 

TOA 

Amount 

1,455, 355 

262,974 
243,286 
60,097 
651,880 
79, 512 
678,279 
214,255 
12,483 
169,267 
759, 572 
368,540 
146, 569 
5,102,069 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 
Air  Force 

By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

459, 750 

488, 050 

488, 050 

488,050 

TRAINING  EACILITIES 

90,079 

122, 979 

122, 979 

122,979 

MAINTENANCE  &  PRODUCTION  EACILITIES 

126,390 

197, 590 

197, 590 

197,590 

R&D  FACILITIES 

48,000 

48,000 

48,000 

48,000 

ADMINSTRATIVE  FACILITIES 

15,300 

16,800 

16,800 

16,800 

TROOP  HOUSING  FACILITIES 

198,000 

198,000 

198,000 

198,000 

COMMUNITY  FACILITIES 

70,200 

70,200 

70,200 

70,200 

UTILITY  FACILITIES 

32, 600 

32, 600 

32, 600 

32,600 

SUPPORTING  ACTIVITIES 

4,752 

4,752 

4,752 

4,752 

UNSPECIFIED  MINOR  CONSTRUCTION 

27,800 

27,800 

27,800 

PLANNING  &  DESIGN 

94,400 

94,400 

94,400 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

545, 624 

545, 624 

545, 624 

545, 624 

FAMILY  HOUSING  OPERATIONS 

502, 936 

502, 936 

502,936 

FAMILY  HOUSING  CONSTRUCTION 

66,101 

66,101 

66,101 

***  Total  *** 

1, 590, 695 

2, 415, 832 

2, 415, 832 

2,415, 832 

Facility  -  77 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military 

Construction 

Total  Obligational  Authority 

Defense  Wide 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FAOILITIES 

Auth 

Amount 

1, 124, 654 

Auth  for 

Appn  Amount 

1, 140, 621 

Appn 

Amount 

1, 140, 621 

TOA 

Amount 

1,140, 621 

TRAINING  EACILITIES 

60,269 

60,269 

60,269 

60,269 

MAINTENANCE  &  PRODUCTION  EACILITIES 

55, 812 

55, 812 

55, 812 

55, 812 

R&D  FACILITIES 

219, 400 

219, 400 

219, 400 

SUPPLY  FACILITIES 

41, 400 

133,700 

133,700 

133,700 

HOSPITAL  AND  MEDICAL  EACILITIES 

804,493 

715, 493 

715, 493 

715, 493 

ADMINSTRATIVE  FACILITIES 

45, 675 

45, 675 

45, 675 

45, 675 

COMMUNITY  FACILITIES 

192, 329 

192, 329 

192, 329 

192,329 

UTILITY  FACILITIES 

260,260 

260,260 

260,260 

260,260 

ENERGY  CONSERVATION 

90,000 

90,000 

90,000 

90,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

36,025 

36,025 

36,025 

PLANNING  &  DESIGN 

137, 942 

137, 942 

137,942 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

1, 852, 914 

2,391,310 

2,391,310 

2,391,310 

NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

FAMILY  HOUSING  OPERATIONS 

49,214 

49,214 

49,214 

FAMILY  HOUSING  CONSTRUCTION 

2,859 

2,859 

2,859 

2,859 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,  600 

2,  600 

2,600 

OTHER 

10,000 

10,000 

10,000 

***  Total  *** 

4,806,979 

5,819,823 

5,819,823 

5,819,823 

Facility  -  78 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military 

Construction 

Total  Obligational  Authority 

Active  Forces 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

2,559,316 

2, 721, 005 

2, 721, 005 

2,721,005 

TRAINING  EACILITIES 

825,190 

825,190 

825,190 

825,190 

MAINTENANCE  &  PRODUCTION  EACILITIES 

493, 344 

727, 177 

727, 177 

727,177 

R&D  FACILITIES 

48,000 

48,000 

48,000 

48,000 

SUPPLY  FACILITIES 

247, 597 

247, 597 

247, 597 

247,597 

ADMINSTRATIVE  FACILITIES 

15,300 

70,700 

70,700 

70,700 

TROOP  HOUSING  FACILITIES 

2,235,080 

2,257,580 

2,257,580 

2,257,580 

COMMUNITY  FACILITIES 

214,412 

214,412 

214,412 

214,412 

UTILITY  FACILITIES 

795,379 

795,379 

795,379 

795,379 

REAL  ESTATE 

47, 900 

47, 900 

47, 900 

47,900 

SUPPORTING  ACTIVITIES 

280,307 

280,307 

280,307 

280,307 

UNSPECIFIED  MINOR  CONSTRUCTION 

53,483 

53,483 

53,483 

PLANNING  &  DESIGN 

427,288 

427,288 

427,288 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

5,043,309 

5,090,869 

5,090,869 

5,090,869 

FAMILY  HOUSING  OPERATIONS 

1, 394,894 

1, 394,894 

1,394,894 

FAMILY  HOUSING  CONSTRUCTION 

75, 106 

485, 906 

485, 906 

485, 906 

***  Total  *** 

12,880,240 

15, 687, 687 

15, 687, 687 

15, 687,687 

Facility  -  79 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

National  Guard  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

28,300 

28,300 

28,300 

TRAINING  EACILITIES 

690,523 

690,523 

690,523 

MAINTENANCE  &  PRODUCTION  EACILITIES 

216, 540 

216, 540 

216, 540 

ADMINSTRATIVE  FACILITIES 

1,  500 

1,  500 

1,500 

UNSPECIFIED  MINOR  CONSTRUCTION 

23,700 

23,700 

23,700 

PLANNING  &  DESIGN 

60, 651 

60, 651 

60,651 

***  Total  *** 

1,021,214 

1,021,214 

1,021,214 

Facility  -  80 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Military  Construction 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FAOILITIES 

3, 683, 970 

3,  889,  926 

3,  889,  926 

3,889,926 

TRAINING  EACILITIES 

885, 459 

1, 575, 982 

1, 575, 982 

1,575, 982 

MAINTENANCE  &  PRODUCTION  EACILITIES 

549, 156 

999,529 

999,529 

999,529 

R&D  FACILITIES 

48,000 

267, 400 

267, 400 

267,400 

SUPPLY  FACILITIES 

288, 997 

381,297 

381,297 

381,297 

HOSPITAL  AND  MEDICAL  EACILITIES 

804,493 

715, 493 

715, 493 

715, 493 

ADMINSTRATIVE  FACILITIES 

60, 975 

117, 875 

117, 875 

117,875 

TROOP  HOUSING  FACILITIES 

2,235,080 

2,257,580 

2,257,580 

2,257,580 

COMMUNITY  FACILITIES 

406, 741 

406, 741 

406, 741 

406, 741 

UTILITY  FACILITIES 

1,055,639 

1,055,639 

1,055,639 

1,055,639 

REAL  ESTATE 

47, 900 

47, 900 

47, 900 

47,900 

SUPPORTING  ACTIVITIES 

280,307 

280,307 

280,307 

280,307 

ENERGY  CONSERVATION 

90,000 

90,000 

90,000 

90,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

113,208 

113,208 

113,208 

PLANNING  &  DESIGN 

625,881 

625,881 

625,881 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,290,310 

7,876,266 

7,876,266 

7,876,266 

NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

OTHER 

10,000 

10,000 

10,000 

***  Total  *** 

18,003,341 

20,987,338 

20,987,338 

20,987,338 

Facility  -  81 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Base  Realignment  and  Closing 
By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,290,310 

7,876,266 

7,876,266 

7,876,266 

***  Total  *** 

7,290,310 

7,876,266 

7,876,266 

7,876,266 

Facility  -  82 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Family  Housing 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Summary  by  Facility 

FAMILY  HOUSING  OPERATIONS 

Auth 

Amount 

Auth  for 

Appn  Amount 

1, 444,108 

Appn 

Amount 

1, 444,108 

TOA 

Amount 

1,444,108 

FAMILY  HOUSING  CONSTRUGTION 

77, 965 

488, 765 

488, 765 

488,765 

HOMEOWNERS  ASSISTANCE 

23,225 

23,225 

23,225 

23,225 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,  600 

2,  600 

2,600 

***  Total  *** 

101, 190 

1, 958, 698 

1, 958, 698 

1,958,698 

Facility  -  83 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

OPERATIONAL  FAOILITIES 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

ARMY 

FORT  RICHARDSON 

AK 

TRAINING  AIDS  CENTER 

2,050 

2,050 

2,050 

2,050 

FORT  WAINWRIGHT 

AK 

AVIATION  TASK  FORCE  COMPLEX,  PH  1 

125,000 

125,000 

125,000 

125, 000 

FORT  WAINWRIGHT 

AK 

AVIATION  UNIT  OPERATIONS  COMPLEX 

19,000 

19,000 

19,000 

19, 000 

FORT  WAINWRIGHT 

AK 

RAILHEAD  COMPLEX 

26,000 

26,000 

26,000 

26, 000 

FORT  HUACHUCA 

AZ 

BATTALION  HEADQUARTERS  UAV 

6,000 

6,000 

6,000 

6,  000 

FORT  CARSON,  COLORADO 

CO 

BRIGADE  COMPLEX,  PH  1 

102,000 

102,000 

102,000 

102,000 

EGLIN  AFB 

EL 

OPERATIONS  COMPLEX,  PH  3 

80,000 

80,000 

80,000 

80,000 

FORT  GILLEM 

GA 

FORENSIC  LAB 

10,800 

10,800 

10,800 

10,800 

FORT  STEWART,  GEORGIA 

GA 

BRIGADE  COMPLEX 

93,000 

93,000 

93,000 

93,000 

SCHOFIELD  BARRACKS 

HI 

WARRIOR  IN  TRANSITION  COMPLEX 

30,000 

30,000 

30,000 

30,000 

WHEELER  AEB 

HI 

REGIONAL  SATCOM  INFORMATION  CENTER 

7,  500 

7,500 

7,500 

7,500 

FORT  RILEY,  KANSAS 

KS 

LAND  VEHICLE  EUELING  EACILITY 

3,700 

3,700 

3,700 

3,700 

FORT  DETRICK 

MD 

SATELLITE  COMMUNICATIONS  CENTER 

18,000 

18,000 

18,000 

18,000 

FORT  DETRICK 

MD 

SATELLITE  COMMUNICATIONS  FACILITY 

21,000 

21,000 

21,000 

21,000 

FORT  BRAGG 

NO 

COMPANY  OPERATIONS  FACILITY 

3,300 

3,300 

3,300 

3,300 

SUNNY  POINT  MILITARY  OCEAN  TERMINAL 

NO 

TOWERS 

3,  900 

3,900 

3,900 

3,900 

CHARLESTON  NAVAL  WEAPON  STATION 

SC 

PIER  AND  LOADING/UNLOADING  RAMPS 

5,700 

5,  700 

5,  700 

5,  700 

FORT  BLISS 

TX 

VEHICLE  MAINTENANCE  SHOP 

20,000 

20,000 

20,000 

20,000 

FORT  BELVOIR 

VA 

FLIGHT  CONTROL  TOWER 

8,400 

8,400 

8,400 

8,400 

FORT  LEWIS 

WA 

ANIMAL  BUILDING 

3,050 

3,050 

3,050 

3,  050 

FORT  LEWIS 

WA 

BRIGADE  COMPLEX,  INC  4 

102,000 

102,000 

102,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

COALITION  OPERATION  CENTER 

49,000 

49,000 

49,000 

49, 000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

COMMAND  AND  CONTROL  FACILITY 

38,000 

38,000 

38,000 

38,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

FUEL  SYSTEM  PH  7 

5,000 

5,000 

5,000 

5,  000 

VICENZA 

IT 

BDE  COMPLEX  -  OPERATIONS  SPT  EAC,  INCR 

3 

23,500 

23,500 

23,500 

**  ARMY 

680,400 

805,900 

805,900 

805, 900 

***  ARMY  TOTAL  FOR  OPERATIONAL  FACILITIES 

680,400 

805,900 

805,900 

805, 900 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ANGLICO  OPERATIONS  COMPLEX 

25,190 

25,190 

25,190 

25, 190 

CAMP  PENDLETON,  CALIFORNIA 

CA 

AVIATION  TRANSMITTER/RECEIVER  SITE 

13,560 

13,560 

13,560 

13,560 

CAMP  PENDLETON,  CALIFORNIA 

CA 

COMM/ELEC  MAINTENANCE  FACILITY 

13,170 

13,170 

13,170 

13, 170 

CAMP  PENDLETON,  CALIFORNIA 

CA 

COMMUNICATIONS  UPGRADES 

79, 492 

79, 492 

79, 492 

79,  492 

CAMP  PENDLETON,  CALIFORNIA 

CA 

EXPAND  COMBAT  AIRCRAFT  LOADING  APRON 

12,240 

12,240 

12,240 

12,240 

CAMP  PENDLETON,  CALIFORNIA 

CA 

RECON  BN  OPERATIONS  COMPLEX 

77, 660 

77,660 

77,660 

77,660 

MIRAMAR 

CA 

AIRCRAFT  PARKING  APRON  MODIFICATION 

9,280 

9,280 

9,280 

9,280 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

MAINT.  SUNSHADES  -  WHEELED 

12,580 

12,580 

12,580 

12,580 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

STATION  COMM  EACILITY  AND  INFRASTRUCTURE 

49, 040 

49, 040 

49, 040 

49,  040 

BLOUNT  ISLAND 

FL 

PORT  OPERATIONS  FACILITY 

3,760 

3,760 

3,760 

3,760 

EGLIN  AFB 

FL 

F-35  A/C  PARKING  APRON 

11,252 

11,252 

11,252 

11,252 

EGLIN  AFB 

FL 

F-35  HYDRANT  REFUELING  SYS,  PH  1 

6,208 

6,208 

6,208 

6,208 

EGLIN  AFB 

FL 

F-35  JP8  WEST  SIDE  BULK  TANK  UPDGRADES 

621 

621 

621 

621 

EGLIN  AFB 

FL 

F-35  PARALLEL  TAXIWAY  LADDER 

931 

931 

931 

931 

EGLIN  AFB 

FL 

F-35  POL  OPERATIONS  FACILITY  (EGLIN) 

2,056 

2,056 

2,056 

2,056 

MAYPORT 

FL 

CHANNEL  DREDGING 

46,303 

46,303 

46,303 

46,303 

MAYPORT 

FL 

WHARF  CHARLIE  REPAIR 

29, 682 

29,682 

29,  682 

29,  682 

PEARL  HARBOR 

HI 

PACFLT  SUB  DRIVE-IN  MAG  SILENCING  FAC 

(INC) 

8,645 

8,645 

8,645 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO 

4TH  INFANTRY  BATTALION  OPS  COMPLEX 

55, 150 

55, 150 

55, 150 

55, 150 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO 

CONSOLIDATED  INFO  TECH/TELECOM  COMPLEX 

46, 120 

46, 120 

46, 120 

46,  120 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO 

MAINTENANCE/OPS  COMPLEX 

52,390 

52,390 

52,390 

52,390 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO 

MP  WORKING  DOG  KENNEL  -  RELOCATION 

8,370 

8,370 

8,370 

8,370 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NO 

PRE-TRIAL  DETAINEE  FACILITY 

18, 580 

18,580 

18,580 

18,580 

NEW  RIVER 

NO 

APRON  EXPANSION  (PHASE  2) 

35, 600 

35,600 

35,600 

35, 600 

NEW  RIVER 

NO 

PARALLEL  TAXIWAY 

17, 870 

17,870 

17,870 

17,870 

NEW  RIVER 

NO 

TACTICAL  SUPPORT  VAN  PAD  ADDITION 

5,  490 

5,  490 

5,  490 

5,490 

BEAUFORT 

SC 

WIDEBODY  AIRCRAFT  FUEL  LANE 

1,280 

1,280 

1,280 

1,280 

CORPUS  CHRISTI 

TX 

OPERATIONAL  FACILITIES  FOR  T-6 

19, 764 

19, 764 

19, 764 

19,  764 

LITTLE  CREEK 

VA 

NAVAL  CONSTRUCTION  DIVISION  OPERATIONS 

FAC 

13,095 

13,095 

13,095 

13,095 

NORFOLK 

VA 

FACILITY  UPGRADES  FOR  E-2D  PROGRAM 

6,402 

6,402 

6,402 

6,402 

PORTSMOUTH 

VA 

SHIP  REPAIR  PIER  REPLACEMENT 

226, 969 

226,969 

226,969 

226, 969 

QUANTICO 

VA 

MO  INFORMATION  OPERATIONS  CENTER  -  MCIOC 

29, 620 

29,620 

29,  620 

29,  620 

BREMERTON 

WA 

CVN  MAINTENANCE  PIER  REPLACEMENT  (INC 

2) 

69,064 

69,064 

69, 064 

Facility  -  84 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Auth 

Auth  for 

Agpn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

BREMERTON 

WA  ENCLAVE  FENCING/  PARKING,  SILVERDALE  WA 

108, 939 

67,419 

67,419 

67,419 

SW  ASIA 

BI  WATERERONT  DEVELOPMENT  PHASE  2 

41, 526 

41,526 

41,526 

41,526 

GUAM 

ML  AAFB  NORTH  RAMP  PARKING  (PHASE  1) 

88,797 

88,797 

88,797 

88,797 

GUAM 

ML  APRA  HARBOR  WHARVES  IMP.  (PHASE  1) 

167,033 

167,033 

167,033 

167,033 

GUAM 

ML  MILITARY  WORKING  DOG  RELOCATION,  APRA  HARBOR 

27, 070 

27,070 

27,070 

27,070 

ROTA 

SP  RECEPTION  AIREIELD  FACILITIES 

26,278 

26,278 

26,278 

26,  278 

CAMP  LEMONIER,  DJIBOUTI 

DJ  AMMO  SUPPLY  POINT 

21, 689 

21,689 

21,689 

21,689 

CAMP  LEMONIER,  DJIBOUTI 

DJ  SECURITY  FENCING  I 

8,109 

8,109 

8,109 

8,109 

**  NAVY 

1, 419, 166 

1,455, 355 

1, 

,  455,  355 

1, 

.  455, 355 

***  NAVY  TOTAL  FOR  OPERATIONAL  FACILITIES 

1, 419, 166 

1,455, 355 

1, 

,  455,  355 

1, 

.455,355 

AIR  FORCE 

ELMENDORF  AFB 

AK  RED  FLAG  ALASKA  ADD/ALTER  OPERATIONS  CENTER 

3,100 

3,100 

3,100 

3,100 

DAVIS -MONTHAN  AFB 

AZ  CSAR  HC-130J  INFRASTRUCTURE 

4,800 

4,800 

4,800 

4,800 

DAVIS -MONTHAN  AFB 

AZ  CSAR  HC-130J  RQS  OPERATIONS  FACILITY 

8,700 

8,700 

8,700 

8,700 

DAVIS -MONTHAN  AFB 

AZ  CSAR  HC-130J  SIMULATOR  FACILITY 

8,400 

8,400 

8,400 

8,400 

LITTLE  ROCK  AFB 

AR  C-130  FLIGHT  SIMULATOR  ADDITION 

5,800 

5,800 

5,800 

5,  800 

PETERSON  AFB 

CO  C-130  SQUAD  OPS/AMU  (TFI) 

5,200 

5,200 

5,200 

5,200 

PETERSON  AFB 

CO  NATIONAL  SECURITY  SPACE  INSTITUTE 

19, 900 

19,900 

19,900 

19, 900 

DOVER  AFB 

DE  CONSOL  COMM  FAC 

12, 100 

12,100 

12,100 

12,100 

EGLIN  AFB 

FL  F-35  A/C  PARKING  APRON 

16, 400 

16, 400 

16, 400 

16,  400 

EGLIN  AFB 

FL  F-35  DUKE  CONTROL  TOWER 

3,420 

3,420 

3,420 

3,420 

EGLIN  AFB 

FL  F-35  HYDRANT  REFUELING  SYSTEM  PHASE  1 

8,100 

8,100 

8,100 

8,100 

EGLIN  AFB 

EL  F-35  JP-8  WEST  SIDE  BULK  EUEL  TANK  UPGRADES 

960 

960 

960 

960 

EGLIN  AFB 

EL  F-35  JPS  FLIGHTLINE  FILLSTANDS 

5,  400 

5,  400 

5,  400 

5,  400 

EGLIN  AFB 

FL  F-35  LIVE  ORDINANCE  LOAD  EACILITY 

9,  900 

9,900 

9,900 

9,  900 

EGLIN  AFB 

EL  F-35  PARELLEL  TAXIWAY  LADDER 

1,  440 

1,440 

1,440 

1,440 

EGLIN  AFB 

EL  F-35  POL  OPS  FACILITY 

3,180 

3,180 

3,180 

3,180 

WHEELER  AEB 

HI  CONSTRUCT  ASOC  COMPLEX 

15,000 

15, 000 

15,000 

15, 000 

MOUNTAIN  HOME  AFB 

ID  LOGISTICS  READINESS  CENTER 

20,000 

20,000 

20,000 

20,000 

ANDREWS  AFB 

MD  REPLACE  MUNITIONS  STORAGE  AREA 

9,300 

9,300 

9,300 

9,300 

CREECH  AFB 

NV  UAS  AT/FP  SECURITY  UPDATES 

2,700 

2,700 

2,700 

2,700 

CANNON  AFB 

NM  WB  -  CONSOLIDATED  COMMUNICATION  FAC 

15,000 

15, 000 

15, 000 

15, 000 

KIRTLAND  AFB 

NM  HC-130J  SIMULATOR  FACILITY 

8,700 

8,700 

8,700 

8,700 

KIRTLAND  AFB 

NM  MC-130J  SIMULATOR  FACILITY 

8,000 

8,000 

8,000 

8,000 

ALTUS  AFB 

OK  REPAIR  TAXIWAYS 

20,300 

20,300 

20,300 

20,300 

DYESS  AFB 

TX  C-130J  ALTER  HANGAR 

4,500 

4,500 

4,500 

4,500 

LANGLEY  AFB 

VA  WEST  &  LASALLE  GATES  FORCE  PROTECTION/ACCESS 

10,000 

10,000 

10,000 

10,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  PASSENGER  TERMINAL 

22, 000 

22,000 

22,000 

22,000 

RAMSTEIN  AB 

GY  CONTINGENCY  RESPONSE  GROUP  COMMAND 

23,200 

23,200 

23,200 

23,200 

ANDERSEN  AFB 

GU  COMMANDO  WARRIOR  OPERATIONS  FAC 

4,200 

4,200 

4,200 

4,200 

ANDERSEN  AFB 

GU  STRIKE  FOL  ELECTRICAL  INFRASTRUCTURE 

33,750 

33,750 

33,750 

33,750 

SIGONELLA 

IT  GLOBAL  HAWK  AIRCRAFT  MAINT  AND  OPS  COMPLEX 

31,300 

31,300 

31,300 

31,300 

AL  MUSANNAH  AB 

OM  AIRLIFT  RAMP  AND  FUEL  FACILITIES 

69,000 

69,000 

69,000 

69, 000 

PALANQUERO  AB 

CM  PALANQUERO  AB  DEVELOPMENT 

46,000 

46,000 

46,000 

46, 000 

**  AIR  FORCE 

459, 750 

459, 750 

459, 750 

459, 750 

AIR  NATIONAL  GUARD 

DAVIS  MONTHAN  AFB 

AZ  TEI-PREDATOR  BEDDOWN-EOC 

5,600 

5,600 

5,  600 

SOUTH  CALIFORNIA  LOGISTICS  AIRPORT 

CA  TFI-PREDATOR  BEDDOWN-ETU/LRE  SITE 

8,400 

8,400 

8,400 

HICKAM  AFB 

HI  TFI-F-22  PARKING  APRON  AND  TAXIWAYS 

7,000 

7,000 

7,000 

WILL  ROGERS  WORLD  AIRPORT 

OK  TFI  -  AIR  SUPT  OPERS  SQDN  (ASOS)  BEDDN 

7,300 

7,300 

7,300 

**  AIR  NATIONAL  GUARD 

28,300 

28,300 

28,300 

***  AIR  FORCE  TOTAL  FOR  OPERATIONAL  EACILITIES 

459, 750 

488,050 

488,050 

488,050 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  DETRICK 

MD  BOUNDARY  GATE  AT  NALIN  POND 

10, 750 

10, 750 

10, 750 

10,750 

FORT  DETRICK 

MD  NIBC  TRUCK  INSPECTION  STATION  &  ROAD 

2,  932 

2,932 

2,932 

2,932 

**  TRICARE  MANAGEMENT  ACTIVITY 

13, 682 

13,682 

13,682 

13, 682 

Facility  -  85 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY 

2009 

Auth 

Auth  for 

Agpn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

SPECIAL  OPERATIONS  COMMAND 

FORT  CARSON,  COLORADO 

CO 

SOF  BATTALION  OPS  COMPLEX 

45,200 

45,200 

45,200 

45,200 

FORT  CARSON,  COLORADO 

CO 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

EGLIN  AFB 

FL 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,  046 

FORT  BENNING 

GA 

SOF  EXPAND  BATTALION  HEADQUARTERS 

3,046 

3,046 

3,046 

3,046 

FORT  CAMPBELL,  KENTUCKY 

KY 

SOF  BATTALION  OPERATIONS  COMPLEX 

29,289 

29,289 

29,289 

29,289 

FORT  CAMPBELL,  KENTUCKY 

KY 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

FORT  BRAGG 

NC 

SOF  BATTALION  &  COMPANY  HQ 

15, 500 

15, 500 

15, 500 

15, 500 

FORT  BRAGG 

NC 

SOF  BATTALION  HEADQUARTERS  FACILITY 

13,000 

13,000 

13,000 

13,000 

FORT  BRAGG 

NC 

SOF  MILITARY  WORKING  DOG  FACILITY 

1, 125 

1,125 

1,125 

1,  125 

FORT  BRAGG 

NC 

SOF  MILITARY  WORKING  DOG  FACILITY 

3,046 

3,046 

3,046 

3,046 

FORT  BRAGG 

NC 

SOF  OPERATIONS  ADDITION  NORTH 

27,513 

27,513 

27,513 

27,513 

FORT  BRAGG 

NC 

SOF  OPERATIONS  SUPPORT  ADDITION 

13, 756 

13,756 

13,756 

13,756 

DAM  NECK 

VA 

SOF  OPERATIONS  FACILITY  INC  III 

15, 967 

15, 967 

15, 967 

LITTLE  CREEK 

VA 

SOF  SUPPORT  ACTIVITY  OPERATION  FACILITY 

18, 669 

18,669 

18,669 

18,669 

FORT  LEWIS 

WA 

SOF  SUPPORT  COMPANY  FACILITY 

14,500 

14,500 

14,500 

14,500 

**  SPECIAL  OPERATIONS  COMMAND 

193,782 

209, 749 

209, 749 

209, 749 

NATIONAL  SECURITY  AGENCY 

FORT  MEADE 

MD 

MISSION  SUPPORT  -  PSAT 

8,800 

8,800 

8,800 

8,800 

CAMP  WILLIAMS 

UT 

IC  CNCI  DATA  CENTER  1 

800,000 

800,000 

800,000 

800,000 

**  NATIONAL  SECURITY  AGENCY 

808,800 

808,800 

808,800 

808,800 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

FORD  ISLAND 

HI 

PACIFIC  OPERATIONS  FACILITY  UPGRADE 

9,  633 

9,633 

9,633 

9,  633 

**  DEFENSE  INFORMATION  SYSTEMS  AGENCY 

9,  633 

9,633 

9,633 

9,  633 

DEFENSE  LOGISTICS  AGENCY 

EL  CENTRO 

CA 

AIRCRAFT  DIRECT  FUELING  STATION 

11,000 

11,000 

11,000 

11,000 

TRAVIS  AFB 

CA 

REPLACE  FUEL  DISTRIBUTION  SYSTEM 

15, 357 

15, 357 

15, 357 

15, 357 

JACKSONVILLE  lAP 

FL 

REPLACE  JET  FUEL  STORAGE  COMPLEX 

11, 500 

11,500 

11,500 

11,500 

DULUTH  lAP 

MN 

JET  FUEL  STOARGE  COMPLEX 

15,000 

15, 000 

15,000 

15, 000 

ALTUS  AFB 

OK 

REPLACE  UPLOAD  FACILITY 

2,700 

2,700 

2,700 

2,700 

FORT  HOOD,  TEXAS 

TX 

ALTER  FUEL  PUMP  HOUSE  AND  FILL  STAND 

3,000 

3,000 

3,000 

3,000 

FAIRCHILD  AFB 

WA 

REPLACE  FUEL  DISTRIBUTION  SYSTEM 

7,  500 

7,500 

7,500 

7,500 

OSAN  AB 

KR 

REPLACE  HYDRANT  FUEL  SYSTEM 

28,000 

28,000 

28,000 

28,000 

RAF  MILDENHALL 

UK 

CONNECT  FUEL  TANK  DISTRIBUTION  PIPE  LN 

4,700 

4,700 

4,700 

4,700 

**  DEFENSE  LOGISTICS  AGENCY 

98, 757 

98,757 

98,757 

98,757 

***  DEFENSE-WIDE  TOTAL  FOR  OPERATIONAL 

FACILITIES 

1, 124, 654 

1, 

,  140, 621 

1, 

.  140, 621 

1, 

.  140, 621 

TOTAL  OPERATIONAL  FACILITIES 

3, 683, 970 

3, 

,889,926 

3, 

.889,926 

3, 

.  889,  926 

TRAINING  FACILITIES 

ARMY 

FORT  RICHARDSON 

AK 

AIRBORNE  SUSTAINMENT  TRAINING  COMPLEX 

6,100 

6,100 

6,100 

6,  100 

FORT  HUACHUCA 

AZ 

UAV  ER/MPER/MP 

15,000 

15,000 

15, 000 

15, 000 

FORT  IRWIN 

CA 

MOUT  ASSAULT  COURSE,  PH  4 

9,500 

9,500 

9,500 

9,500 

FORT  CARSON, 

COLORADO 

CO 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

7,  400 

7,400 

7,400 

7,400 

FORT  CARSON, 

COLORADO 

CO 

AUTOMATED  QUALIFICATION  TRAINING  RANGE 

11,000 

11,000 

11,000 

11,000 

FORT  CARSON, 

COLORADO 

CO 

CONVOY  LIVE  FIRE  RANGE 

6,500 

6,500 

6,500 

6,500 

FORT  CARSON, 

COLORADO 

CO 

MODIFIED  RECORD  FIRE  RANGE 

4,450 

4,450 

4,450 

4,450 

FORT  CARSON, 

COLORADO 

CO 

SCOUT/RECCE  GUNNERY  COMPLEX 

16,000 

16,000 

16,000 

16, 000 

FORT  CARSON, 

COLORADO 

CO 

TRAINING  AIDS  CENTER 

18, 500 

18,500 

18,500 

18,500 

FORT  CARSON, 

COLORADO 

CO 

URBAN  ASSAULT  COURSE 

3,100 

3,100 

3,100 

3,100 

EGLIN  AFB 

FL 

ANTI-ARMOR,  TRACKING  &  LIVE  FIRE  RANGE 

3,400 

3,400 

3,400 

3,400 

EGLIN  AFB 

FL 

AUTOMATED  QUALIFICATION/TRAINING  RANGE 

12,000 

12,000 

12,000 

12,000 

EGLIN  AFB 

FL 

BASIC  lOM  -  25M  FIRING  RANGE  (ZERO) 

3,050 

3,050 

3,050 

3,  050 

EGLIN  AFB 

FL 

GRENADE  LAUNCHER  RANGE 

1,  600 

1,600 

1,600 

1,600 

EGLIN  AFB 

FL 

HAND  GRENADE  QUALIFICATION  COURSE 

1,  400 

1,400 

1,400 

1,400 

EGLIN  AFB 

FL 

INDOOR  FIRING  RANGE 

8,  900 

8,900 

8,900 

8,900 
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EGLIN  AFB 

FL 

LIGHT  DEMOLITION  RANGE 

2,200 

2,200 

2,200 

2,200 

EGLIN  AFB 

FL 

LIVE  FIRE  EXERCISE  BREACH  FACILITY 

4,950 

4,950 

4,950 

4,950 

EGLIN  AFB 

FL 

LIVE  FIRE  EXERCISE  SHOOTHOUSE 

8,000 

8,000 

8,000 

8,000 

EGLIN  AFB 

FL 

NON-STANDARD  SMALL  ARMS  RANGE 

3,400 

3,400 

3,400 

3,400 

EGLIN  AFB 

FL 

URBAN  ASSAULT  COURSE 

2,700 

2,700 

2,700 

2,700 

FORT  BENNING 

GA 

BATTLE  LAB 

30,000 

30,000 

30,000 

30,000 

FORT  BENNING 

GA 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

10,800 

10,800 

10,800 

10,800 

FORT  BENNING 

GA 

FIRE  AND  MOVEMENT  RANGE 

2,800 

2,800 

2,800 

2,800 

FORT  BENNING 

GA 

TRAINING  AREA  TANK  TRAILS 

9,700 

9,700 

9,700 

9,700 

FORT  STEWART,  GEORGIA 

GA 

AUTOMATED  SNIPER  FIELD  FIRE  RANGE 

3,400 

3,400 

3,400 

3,400 

FORT  RILEY,  KANSAS 

KS 

TRAINING  AIDS  CENTER 

15, 500 

15, 500 

15, 500 

15, 500 

FORT  LEONARD  WOOD 

MO 

AUTOMATED-AIDED  INSTRUCTION  FACILITY 

27,000 

27,000 

27,000 

27,000 

FORT  LEONARD  WOOD 

MO 

WHEELED  VEHICLE  DRIVERS  COURSE 

17, 500 

17,500 

17,500 

17,500 

FORT  BRAGG 

NC 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN 

4,350 

4,350 

4,350 

4,350 

FORT  BRAGG 

NC 

SIMULATIONS  CENTER 

50,000 

50,000 

50,000 

50,000 

FORT  SILL 

OK 

AUTOMATED  INFANTRY  SQUAD  BATTLE  COURSE 

3,500 

3,500 

3,500 

3,500 

FORT  JACKSON 

SC 

INFILTRATION  COURSE 

1,  900 

1,900 

1,900 

1,900 

FORT  JACKSON 

SC 

MODIFIED  RECORD  FIRE  RANGE 

3,  600 

3,600 

3,600 

3,600 

FORT  BLISS 

TX 

AUTOMATED  INFANTRY  PLATOON  BATTLE  COURSE 

7,000 

7,000 

7,000 

7,000 

FORT  BLISS 

TX 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

6,  900 

6,900 

6,900 

6,  900 

FORT  BLISS 

TX 

AUTOMATED  SNIPER  FIELD  FIRE  RANGE 

4,250 

4,250 

4,250 

4,250 

FORT  BLISS 

TX 

DIGITAL  MULTIPURPOSE  RANGE  COMPLEX 

45, 000 

45, 000 

45, 000 

45, 000 

FORT  BLISS 

TX 

KNOWN  DISTANCE  RANGE 

4,750 

4,750 

4,750 

4,750 

FORT  BLISS 

TX 

LIGHT  DEMOLITION  RANGE 

2,  400 

2,400 

2,400 

2,400 

FORT  BLISS 

TX 

SCOUT/RECCE  GUNNERY  COMPLEX 

17,000 

17,000 

17,000 

17,000 

FORT  BLISS 

TX 

SIMULATION  CENTER 

23,000 

23,000 

23,000 

23, 000 

FORT  HOOD,  TEXAS 

TX 

AUTOMATED  MULTIPURPOSE  MACHINE  GUN  RANGE 

6,700 

6,700 

6,700 

6,700 

FORT  HOOD,  TEXAS 

TX 

URBAN  ASSAULT  COURSE 

2,400 

2,400 

2,400 

2,400 

FORT  SAM  HOUSTON,  TEXAS 

TX 

GENERAL  INSTRUCTION  BUILDING 

9,000 

9,000 

9,000 

9,  000 

FORT  A.P.  HILL 

VA 

AUTOMATED  INFANTRY  PLATOON  BATTLE  COURSE 

4,900 

4,900 

4,900 

4,900 

FORT  A.P.  HILL 

VA 

FIELD  TRAINING  AREA 

9,000 

9,000 

9,000 

9,  000 

FORT  A.P.  HILL 

VA 

TRAINING  AIDS  CENTER 

9,100 

9,100 

9,100 

9,  100 

FORT  LEWIS 

WA 

LIVE  FIRE  EXERCISE  SHOOTHOUSE 

2,  550 

2,550 

2,550 

2,550 

FORT  LEWIS 

WA 

MODIFIED  RECORD  FIRE  RANGE 

4,100 

4,100 

4,100 

4,100 

OKINAWA 

JA 

TRAINING  AIDS  CENTER 

6,000 

6,000 

6,000 

6,  000 

SAGAMIHARA 

JA 

TRAINING  AIDS  CENTER 

6,000 

6,000 

6,000 

6,  000 

**  ARMY 

499,250 

499,250 

499,250 

499, 250 

ARMY  NATIONAL  GUARD 

FORT  MC  CLELLAN 

AL 

URBAN  ASSAULT  COURSE 

3,000 

3,000 

3,000 

CAMP  NAVAJO 

AZ 

COMBAT  PISTOL  QUALIFICATION  COURSE 

3,000 

3,000 

3,  000 

LOS  ALAMITOS 

CA 

READINESS  CENTER  PHI 

31,000 

31,000 

31,000 

FORT  BENNING 

GA 

READINESS  CENTER 

15, 500 

15, 500 

15, 500 

GOWEN  FIELD 

ID 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

16,100 

16,100 

16, 100 

MUSCATATUCK 

IN 

COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY  PH 

10,100 

10,100 

10,100 

HANSCOM  AFB 

MA 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

29,000 

29,000 

29, 000 

ARDEN  HILLS 

MN 

READINESS  CENTER  PH2 

6,700 

6,700 

6,700 

CAMP  RIPLEY 

MN 

URBAN  ASSAULT  COURSE 

1,710 

1,710 

1,710 

CAMP  SHELBY 

MS 

COMBINED  ARMS  COLLECTIVE  TNG  FAC  ADD/ALT 

16,100 

16,100 

16, 100 

BOONVILLE 

MO 

READINESS  CENTER  ADD/ALT 

1,800 

1,800 

1,800 

LINCOLN 

NE 

ARMED  FORCES  RESERVE  CENTER (JFHQ) 

23,000 

23,000 

23,000 

NORTH  LAS  VEGAS 

NV 

READINESS  CENTER 

26,000 

26,000 

26, 000 

AUSTIN 

TX 

ARMED  FORCES  RESERVE  CENTER 

16,500 

16,500 

16,500 

FORT  PICKETT 

VA 

REGIONAL  TRAINING  INSTITUTE  PH2 

32,000 

32,000 

32,000 

BARR I GAD A 

GU 

READINESS  CENTER 

30,000 

30,000 

30,000 

ST.  CROIX 

VI 

REGIONAL  TRAINING  INSTITUTE  PHI 

20,000 

20,000 

20,000 

**  ARMY  NATIONAL  GUARD 

281,510 

281,510 

281,510 

ARMY  RESERVE 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ARMY  RESERVE  CENTER 

19,500 

19,500 

19,500 

LOS  ANGELES 

CA 

ARMY  RESERVE  CENTER 

29,000 

29,000 

29, 000 

COLORADO  SPRINGS 

CO 

ARMY  RESERVE  CENTER/ LAND 

13,000 

13,000 

13,000 

BRIDGEPORT 

CT 

ARMY  RESERVE  CENTER/ LAND 

18,500 

18,500 

18,500 

PANAMA  CITY 

FL 

ARMY  RESERVE  CENTER/ LAND 

7,300 

7,300 

7,300 

Facility  -  87 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

WEST  PALM  BEACH 

FL  ARMY  RESERVE  CENTER/ LAND 

26,000 

26,000 

26, 000 

ATLANTA 

GA  ARMY  RESERVE  CENTER/ LAND 

14,000 

14,000 

14,000 

CHICAGO 

IL  ARMY  RESERVE  CENTER 

23,000 

23,000 

23,000 

FORT  SNELLING  (MINNEAPOLIS) 

MN  ARMY  RESERVE  CENTER 

12,000 

12,000 

12,000 

ROCHESTER 

NY  ARMY  RESERVE  CENTER/ LAND 

13,600 

13,600 

13,600 

CINCINNATI 

OH  ARMY  RESERVE  CENTER/ LAND 

13,000 

13,000 

13, 000 

ASHLEY 

PA  ARMY  RESERVE  CENTER 

9,800 

9,800 

9,  800 

HARRISBURG 

PA  ARMY  RESERVE  CENTER 

7,600 

7,600 

7,600 

NEWTON  SQUARE 

PA  ARMY  RESERVE  CENTER/ LAND 

20,000 

20,000 

20,000 

UNIONTOWN 

PA  ARMY  RESERVE  CENTER/ LAND 

11,800 

11,800 

11,800 

AUSTIN 

TX  ARMED  FORCES  RESERVE  CENTER/AMSA 

20,000 

20,000 

20,000 

FORT  BLISS 

TX  ARMY  RESERVE  CENTER 

9,500 

9,500 

9,500 

HOUSTON 

TX  ARMY  RESERVE  CENTER/ LAND 

24,000 

24,000 

24,000 

SAN  ANTONIO 

TX  ARMY  RESERVE  CENTER 

20,000 

20,000 

20,000 

FORT  MCCOY 

WI  COMBINED  ARMS  COLLECTIVE  TRAINING  FACILITY 

25,000 

25,000 

25, 000 

CAGUAS 

PR  ARMY  RESERVE  CENTER/ LAND 

12,400 

12,400 

12,400 

**  ARMY  RESERVE 

349,000 

349,000 

349, 000 

***  ARMY  TOTAL  FOR  TRAINING  FACILITIES 

499,250 

1,129, 760 

1,129, 760 

1,129,  760 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  RECRUIT  MARKSMANSHIP  TRAINING  FACILITY 

13,730 

13,730 

13,730 

13,730 

CAMP  PENDLETON,  CALIFORNIA 

CA  WFTBN  SUPPORT  FACILITIES 

15, 780 

15, 780 

15, 780 

15, 780 

EGLIN  AFB 

FL  F-35  JP8  FLIGHTLINE  FILLSTANDS  (EGLIN) 

3,492 

3,492 

3,492 

3,492 

PENSACOLA 

FL  SIMULATOR  ADDITION  FOR  UMFO  PROGRAM 

3,211 

3,211 

3,211 

3,  211 

WHITING  FIELD 

FL  T-6B  JPATS  TRNG.  OPS  PARALOFT  FACIILITY 

4,120 

4,120 

4,120 

4,  120 

OAHU 

HI  RANGE,  1000  -  PUULOA 

5,380 

5,380 

5,380 

5,380 

PEARL  HARBOR 

HI  APCSS  CONFERENCE  &  TECHNOLOGY  LEARNING  CENTER 

12, 775 

12,775 

12,775 

12,775 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  FIELD  TRAINING  FAC.  -  DEVIL  DOG  -  SOI 

37,170 

37,170 

37,170 

37,170 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  SOI-EAST  FACILITIES  -  CAMP  GEIGER 

56, 940 

56, 940 

56, 940 

56, 940 

NORFOLK 

VA  E-2D  TRAINER  FACILITY 

11, 737 

11,737 

11,737 

11,737 

QUANTICO 

VA  AIRCRAFT  TRAINER 

3,170 

3,170 

3,170 

3,170 

QUANTICO 

VA  BATTALION  TRAINING  FACILITY  -  MSGBN 

10,340 

10,340 

10,340 

10,340 

SPOKANE 

WA  JNT  PERS  RECOVERY  AGENCY  SPECIALIZED  SERE  TRA 

12, 707 

12,707 

12,707 

12,707 

GUAM 

ML  CONSOLIDATED  SLC  TRAINING  &  CSS-15  HQ  FAC 

45,309 

45,309 

45,309 

45,309 

**  NAVY 

235,861 

235,861 

235,861 

235, 861 

NAVY  RESERVE 

PHOENIX 

AZ  RESERVE  CENTER  MOVE  TO  LUKE  AFB,  NOSC  PHOENIX 

10,986 

10,986 

10,986 

ALAMEDA 

CA  RESERVE  TRAINING  CENTER  -  ALAMEDA,  CA 

5,960 

5,960 

5,  960 

JOLIET  ARMY  AMMUNITION  PLANT 

IL  RESERVE  TRAINING  CENTER  -  JOLIET,  IL 

7,957 

7,957 

7,957 

SAN  ANTONIO 

TX  RESERVE  TRAINING  CENTER 

2,210 

2,210 

2,210 

**  NAVY  RESERVE 

27,113 

27,113 

27,113 

***  NAVY  TOTAL  FOR  TRAINING  FACILITIES 

235,861 

262,974 

262,974 

262,974 

AIR  FORCE 

ELMENDORF  AFB 

AK  F-22  WEAPONS  LOAD  TRAINING  FACILITY 

12, 600 

12,600 

12,600 

12,600 

TRAVIS  AFB 

CA  CONSTRUCT  KC-10  CARGO  LOAD  TRAINING  FACILITY 

6,  900 

6,900 

6,900 

6,  900 

DOVER  AFB 

DE  C-5  CARGO  AIRCRAFT  MAINT  TRAINING  FACILITY  PI 

5,300 

5,300 

5,300 

5,300 

MINOT  AFB 

ND  MISSILE  PROCEDURES  TRNG  OPERATIONS 

10,000 

10,000 

10,000 

10,000 

GOODFELLOW  AFB 

TX  JOINT  INTEL  TECH  TRNG  FAC,  PH  1  (TFI) 

18, 400 

18,400 

18,400 

18,400 

LACKLAND  AFB 

TX  BMT  SATELLITE  CLASSROOM/DINING  FAC 

32,000 

32,000 

32,000 

32,000 

LACKLAND  AFB 

TX  EVASION,  CONDUCT  AFTER  CAPTURE  TRNG 

4,879 

4,879 

4,879 

4,879 

**  AIR  FORCE 

90,079 

90,079 

90,079 

90,079 

AIR  NATIONAL  GUARD 

MANSFIELD  LAHM  AIRPORT 

OH  TFI  - 

-  RED  HORSE  SQUADRON  BEDDOWN 

11,400 

11,400 

11,400 

**  AIR  NATIONAL  GUARD 

11,400 

11,400 

11,400 

AIR  FORCE  RESERVE 
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SCHRIEVER  AFB 

CO 

WING  HEADQUARTERS 

10,200 

10,200 

10,200 

KEESLER  AFB 

MS 

AERIAL  PORT  SQUADRON  FACILITY 

9,800 

9,800 

9,  800 

LACKLAND  AFB 

TX 

C-5  GROUND  TRAINING  SCHOOLHOUSE  ADDITION 

1,500 

1,500 

1,500 

**  AIR  FORCE  RESERVE 

21,500 

21,500 

21,500 

***  AIR  FORCE  TOTAL  FOR  TRAINING 

FACILITIES 

90,079 

122,979 

122,979 

122,979 

SPECIAL  OPERATIONS  COMMAND 

CORONA 

CA 

SOF  CLOSE  QUARTERS  COMBAT  TRAINING  FACILITY 

15, 722 

15, 722 

15, 722 

15, 722 

HURLBURT  FIELD 

FL 

SOF  SIMULATOR  FACILITY  FOR  MC-130  (RECAP) 

8,156 

8,156 

8,156 

8,156 

CAMP  LEJEUNE,  NORTH 

CAROLINA 

NC 

SOF  ACADEMIC  INSTRUCTION  FACILITY  EXPANSION 

11, 791 

11,791 

11,791 

11,791 

FORT  BRAGG 

NC 

SPECIAL  OPS  PREP  &  CONDITIONING  COURSE 

24,600 

24,600 

24,600 

24,600 

**  SPECIAL  OPERATIONS 

COMMAND 

60,269 

60,269 

60,269 

60,269 

***  DEFENSE-WIDE  TOTAL 

FOR  TRAINING  FACILITIES 

60,269 

60,269 

60,269 

60,269 

TOTAL  TRAINING  FACILITIES 

885, 459 

1,575, 982 

1,575, 982 

1,575, 982 

MAINTENANCE  &  PRODUCTION  FACILITIES 

ARMY  BUDGETED  BY  DOD 

PUEBLO  DEPOT 

00  AMMUNITION  DEMILITARIZATION 

FAOILITY,  PH  XI 

92,500 

92,500 

92,500 

**  ARMY  BUDGETED  BY  DOD 

92,500 

92,500 

92,500 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE 

&  PRODUCTION  FACILITIES 

92,500 

92,500 

92,500 

ARMY 

SCHOFIELD  BARRACKS 

SCHOFIELD  BARRACKS 

HI  VEHICLE 
HI  VEHICLE 

MAINTENANCE  SHOP 
MAINTENANCE  SHOP 

63,000 

36,000 

63,000 

36,000 

63,000 

36,000 

63,000 
36, 000 

**  ARMY 

99,000 

99,000 

99,000 

99, 000 

***  ARMY  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES 

99,000 

99,000 

99,000 

99, 000 

ARMY  BUDGETED  BY  DOD 

BLUE  GRASS  ARMY  DEPOT 

KY  AMMUNITION  DEMILITARIZATION 

PH  X 

54,041 

54,041 

54, 041 

**  ARMY  BUDGETED  BY  DOD 

54,041 

54,041 

54, 041 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES 

54,041 

54,041 

54, 041 

ARMY 

FORT  BRAGG 

NC 

VEHICLE  MAINTENANCE  SHOP 

19,500 

19,500 

19,500 

19,500 

FORT  BRAGG 

NC 

VEHICLE  MAINTENANCE  SHOP 

17, 500 

17,500 

17,500 

17,500 

FORT  BLISS 

TX 

VEHICLE  MAINTENANCE  &  COMPANY  OPS  FAC 

31,000 

31,000 

31,000 

31,000 

FORT  BLISS 

TX 

VEHICLE  MAINTENANCE  SHOP 

16,000 

16,000 

16,000 

16, 000 

FORT  HOOD,  TEXAS 

TX 

VEHICLE  MAINTENANCE  SHOP 

23,000 

23,000 

23,000 

23,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

AVIATION  SUPPORT  FACILITY 

2,  600 

2,600 

2,600 

2,600 

CAMP  HUMPHREYS 

KR 

VEHICLE  MAINTENANCE  SHOP 

19,000 

19,000 

19,000 

19, 000 

CAMP  HUMPHREYS 

KR 

VEHICLE  MAINTENANCE  SHOP 

18,000 

18,000 

18,000 

18,000 

**  ARMY 

146, 600 

146, 600 

146, 600 

146, 600 

ARMY  NATIONAL  GUARD 

SANTA  FE 

NM 

ARMY  AVIATION  SUPPORT  FACILITY 

39,000 

39,000 

39, 000 

EASTOVER 

SC 

ARMY  AVIATION  SUPPORT  FACILITY  ADD/ALT 

26,000 

26,000 

26, 000 

GREENVILLE 

SC 

ARMY  AVIATION  SUPPORT  FACILITY 

40,000 

40,000 

40,000 

AUSTIN 

TX 

FIELD  MAINTENANCE  SHOP,  JOINT 

5,  700 

5,  700 

5,  700 

**  ARMY  NATIONAL  GUARD 

110, 700 

110, 700 

110,700 

***  ARMY  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

146, 600 

257,300 

257,300 

257,300 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

NAVY 

YUMA 

AZ  AIRCRAFT  MAINTENANCE  HANGAR  (PHASE  1) 

27,050 

27,050 

27,050 

27,050 

POINT  LOMA  ANNEX 

CA  PUBLIC  WORKS  SHOPS  CONSOLIDATION 

8,730 

8,730 

8,730 

8,730 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  MAINT.  SHOP  -  TRACKED 

19,780 

19,780 

19,780 

19,780 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  MAINT.  SHOP  -  WHEELED 

16, 040 

16, 040 

16, 040 

16,  040 

JACKSONVILLE 

EL  P-8/MMA  FACILITIES  MODIFICATION 

5,  917 

5,  917 

5,  917 

5,  917 

NEW  RIVER 

NC  VMMT-204  MAINTENANCE  HANGAR  -  PHASE  3 

28,210 

28,210 

28,210 

28,210 

BANGOR 

WA  LIMITED  AREA  PRODUCTION/STRG  CMPLX  (INC  6) 

87,292 

87,292 

87,292 

GUAM 

ML  TORPEDO  EXERCISE  SUPPORT  BUILDING 

15, 627 

15,627 

15, 627 

15, 627 

**  NAVY 

121, 354 

208,646 

208,646 

208,646 

NAVY  RESERVE 

CHARLESTON 

SC  RESERVE  VEHICLE  MAINTENANCE  FACILITY 

4,240 

4,240 

4,240 

OCEANA  NAVAL  AIR  STATION 

VA  C-40  HANGAR 

30,400 

30,400 

30,400 

**  NAVY  RESERVE 

34,640 

34,640 

34,640 

***  NAVY  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  EACILITIES 

121, 354 

243,286 

243,286 

243,286 

AIR  FORCE 

HURLBURT  EIELD 

FL  REFUELING  VEHICLE  MAINTENANCE  FACILITY 

2,200 

2,200 

2,200 

2,200 

HOLLOMAN  AFB 

NM  F-22A  CONSOLIDATED  MUNITIONS  MAINT  (TFI) 

5,  500 

5,  500 

5,  500 

5,  500 

MINOT  AFB 

ND  MUNITIONS  TRAILER  STORAGE  FACILITY 

1,  500 

1,500 

1,500 

1,500 

TINKER  AFB 

OK  BUILDING  3001  HANGER  DOOR 

13,037 

13,037 

13,037 

13,037 

HILL  AFB 

UT  F-22A  RADAR  CROSS  SECTION  TESTING  FAC 

21,053 

21,053 

21,053 

21,053 

F.  E.  WARREN  AFB 

WY  ADAL  MISSILE  SERVICE  COMPLEX 

9,100 

9,100 

9,100 

9,  100 

RAMSTEIN  AB 

GY  CONSTRUCT  AGE  MAINT  COMPLEX 

11, 500 

11,500 

11,500 

11,500 

ANDERSEN  AFB 

GU  NW  FIELD  COMBAT  SPT  VEHICLE  MAINT  FAC 

15, 500 

15, 500 

15, 500 

15, 500 

AL  MUSANNAH  AB 

OM  WAR  RESERVE  MATERIAL  COMPOUND 

47, 000 

47,000 

47,000 

47,000 

**  AIR  FORCE 

126,390 

126,390 

126,390 

126,390 

AIR  NATIONAL  GUARD 

HICKAM  AFB 

HI  TFI  -  F-22  LO/COMPOSITE  REPAIR  FACILITY 

26,000 

26,000 

26, 000 

BANGOR  lAP 

ME  REPLACE  AIRCRAFT  MAINT  HANGAR/ SHOPS 

28,000 

28,000 

28,000 

ANDREWS  AFB 

MD  RPL  MUNITIONS  MAINTENANCE  AND  STORAGE  COMPLEX 

14,000 

14,000 

14,000 

**  AIR  NATIONAL  GUARD 

68,000 

68,000 

68,000 

AIR  FORCE  RESERVE 

HILL  AFB 

UT  RESERVE  SQUAD  OPS/AMU  FACILITY 

3,200 

3,200 

3,200 

**  AIR  FORCE  RESERVE 

3,200 

3,200 

3,200 

***  AIR  FORCE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES 

126,390 

197,590 

197,590 

197,590 

SPECIAL  OPERATIONS  COMMAND 

CANNON  AFB 

NM  SOF  AMU  ADDITION  (CV-22) 

11, 595 

11,595 

11,595 

11,595 

CANNON  AFB 

NM  SOF  FUEL  CELL  HANGAR  (MC-130) 

41,269 

41,269 

41,269 

41,269 

FORT  BRAGG 

NC  SOF  TUAV  HANGAR 

2,  948 

2,948 

2,948 

2,948 

**  SPECIAL  OPERATIONS  COMMAND 

55, 812 

55, 812 

55, 812 

55, 812 

***  DEFENSE-WIDE  TOTAL  FOR  MAINTENANCE  & 

PRODUCTION  FACILITIES 

55, 812 

55, 812 

55, 812 

55, 812 

TOTAL  MAINTENANCE  &  PRODUCTION  FACILITIES 

549, 156 

999,529 

999,529 

999,529 

R&D  FACILITIES 

AIR  FORCE 

WRIGHT-PATTERSON  AFB 
WRIGHT-PATTERSON  AFB 

OH 

OH 

CONVERSION  FOR  ADVANCED  POWER  RESEARCH  LAB 

INFO  TECH  COMPLEX  PH  1 

21,000 

27,000 

21,000 

27,000 

21,000 

27,000 

21,000 

27,000 

**  AIR  FORCE 

48,000 

48,000 

48,000 

48,000 
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Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($ 
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MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

***  AIR  FORCE  TOTAL 

FOR  R&D  FACILITIES 

48,000 

48,000 

48,000 

48,000 

TRICARE  MANAGEMENT 

ACTIVITY 

ABERDEEN  PROVING 

GROUND 

MD 

USAMRICD 

REPLACEMENT, 

INC  II 

111,400 

111,400 

111,400 

FORT  DETRICK 

MD 

USAMRIID 

STAGE  I,  INC 

IV 

108,000 

108,000 

108,000 

**  TRICARE  MANAGEMENT  ACTIVITY 

219, 400 

219, 400 

219, 400 

***  DEFENSE-WIDE  TOTAL  FOR  R&D  FACILITIES 

219, 400 

219, 400 

219, 400 

TOTAL  R&D  FACILITIES 

48,000 

267,400 

267,400 

267,400 

SUPPLY  FACILITIES 

ARMY 

PINE  BLUFF  ARSENAL 

AR  FUSE  &  DETONATOR  MAGAZINE,  DEPOT  LEVEL 

25,000 

25,000 

25,000 

25, 000 

FORT  RILEY,  KANSAS 

KS  IGLOO  STORAGE,  INSTALLATION 

7,200 

7,200 

7,200 

7,200 

MCALESTER 

OK  GENERAL  PURPOSE  STORAGE  BUILDING 

11,200 

11,200 

11,200 

11,200 

MCALESTER 

OK  HIGH  EXPLOSIVE  MAGAZINE,  DEPOT  LEVEL 

1,300 

1,300 

1,300 

1,300 

FORT  BLISS 

TX  AIRCRAFT  FUEL  STORAGE 

10,800 

10,800 

10,800 

10,800 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  APS  COMPOUND 

38,000 

38,000 

38,000 

38,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF  FUEL  SYSTEM  PH  6 

12,000 

12,000 

12,000 

12,000 

CAMP  ARIF JAN,  KUWAIT 

KU  APS  WAREHOUSES 

82,000 

82,000 

82,000 

82,000 

**  ARMY 

187, 500 

187,500 

187,500 

187,500 

***  ARMY  TOTAL  FOR  SUPPLY  FACILITIES 

187, 500 

187,500 

187,500 

187,500 

NAVY 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  COMM/ELECT  MAINT/STORAGE 

12, 660 

12,660 

12,660 

12,660 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  CONSOLIDATED  ARMORY  -  TANKS 

12, 670 

12,670 

12,670 

12,670 

PEARL  HARBOR 

HI  MISSILE  MAGAZINES  (5),  WEST  LOGH 

22, 407 

22,407 

22,407 

22,407 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 

NG  ORDNANGE  MAGAZINES 

12,360 

12,360 

12,360 

12,360 

**  NAVY 

60,097 

60,097 

60,097 

60,097 

***  NAVY  TOTAL  FOR  SUPPLY  FACILITIES 

60,097 

60,097 

60,097 

60,097 

DEFENSE  LOGISTICS  AGENCY 

POINT  LOMA  ANNEX 

CA  REPLACE  FUEL  STORAGE  FAC  INCR  2 

92,300 

92,300 

92,300 

SOUDA  BAY 

GR  FUEL  STORAGE  TANKS  &  PIPELINE  RPL 

24,000 

24,000 

24,000 

24,000 

AG AN A  NAVAL  AIR  STATION 

GU  REPLACE  GAS  CYLANDER  STORAGE  FACILITY 

4,900 

4,900 

4,900 

4,900 

GUANTANAMO  BAY 

GB  REPLACE  FUEL  STORAGE  TANKS 

12,500 

12,500 

12,500 

12,500 

**  DEFENSE  LOGISTICS  AGENCY 

41, 400 

133,700 

133,700 

133,700 

***  DEFENSE-WIDE  TOTAL  FOR  SUPPLY  FACILITIES 

41, 400 

133,700 

133,700 

133,700 

TOTAL  SUPPLY  FACILITIES 

288, 997 

381,297 

381,297 

381,297 

HOSPITAL  AND  MEDICAL  FACILITIES 

TRICARE  MANAGEMENT  AGTIVITY 

ELMENDORF  AFB 

AK  AEROMEDICAL  SERVICES/MENTAL  HEALTH  CLINIC 

25, 017 

25, 017 

25, 017 

25, 017 

FORT  RICHARDSON 

AK  HEALTH  CLINIC 

3,518 

3,518 

3,518 

3,518 

FORT  CARSON,  COLORADO 

CO  HEALTH  AND  DENTAL  CLINIC 

52,773 

52,773 

52,773 

52,773 

FORT  BENNING 

GA  BLOOD  DONOR  CENTER  REPLACEMENT 

12,313 

12,313 

12,313 

12,313 

FORT  BENNING 

GA  DENTAL  CLINIC 

4,887 

4,887 

4,887 

4,887 

FORT  STEWART,  GEORGIA 

GA  HEALTH  AND  DENTAL  CLINIC 

26,386 

26,386 

26,386 

26,386 

FORT  CAMPBELL,  KENTUCKY 

KY  HEALTH  CLINIC 

8,  600 

8,600 

8,600 

8,600 

FORT  LEONARD  WOOD 

MO  DENTAL  CLINIC  ADDITION 

5,  570 

5,  570 

5,  570 

5,570 

FORT  BRAGG 

NC  CONSOLIDATED  HEALTH  CLINIC 

26,386 

26,386 

26,386 

26,386 

FORT  BRAGG 

NC  HEALTH  CLINIC 

31,272 

31,272 

31,272 

31,272 

FORT  SILL 

OK  DENTAL  CLINIC 

10, 554 

10, 554 

10, 554 

10,554 

FORT  BLISS 

TX  HEALTH  AND  DENTAL  CLINIC 

30,295 

30,295 

30,295 

30,295 

FORT  BLISS 

TX  HOSPITAL  REPLACEMENT  PHASE  1 

175, 975 

86,975 

86,  975 

86,  975 
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Auth  for 
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Installation 

SC 

Project 
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Appn  Amount 

Amount 

Amount 

LACKLAND  AFB 

TX 

AMBULATORY  CARE  CENTER,  PHASE  1 

72, 610 

72,610 

72,610 

72,610 

LACKLAND  AFB 

TX 

DENTAL  CLINIC  REPLACEMENT 

29,318 

29,318 

29,318 

29,318 

FORT  LEWIS 

WA 

HEALTH  AND  ENTAL  CLINIC 

15, 636 

15,636 

15,636 

15, 636 

GUAM 

ML 

HOSPITAL  REPLACEMENT  PH  I 

259,156 

259,156 

259,156 

259, 156 

ROYAL  AIR  FORCE  ALCONBURY 

UK 

MEDICAL/DENTAL  CLINIC  REPLACEMENT 

14,227 

14,227 

14,227 

14,227 

**  TRICARE  MANAGEMENT  ACTIVITY 

804,493 

715, 493 

715, 493 

715,493 

***  DEFENSE-WIDE  TOTAL  FOR  HOSPITAL  AND 

MEDICAL  FACILITIES 

804,493 

715, 493 

715, 493 

715,493 

TOTAL  HOSPITAL  AND  MEDICAL  FACILITIES 

804,493 

715, 493 

715, 493 

715,493 

ADMINSTRATIVE  FACILITIES 

ARMY 

MIAMI  DORAL 

FL 

SOUTHCOM  HEADQUARTERS,  INCR  3 

55, 400 

55, 400 

55, 400 

**  ARMY 

55, 400 

55, 400 

55, 400 

***  ARMY  TOTAL  FOR  ADMINSTRATIVE 

FACILITIES 

55, 400 

55, 400 

55, 400 

AIR  FORCE 

MACDILL  AEB 

EL 

CENTCOM  COMMANDANT  FACILITY 

15,300 

15,300 

15,300 

15,300 

**  AIR  FORCE 

15,300 

15,300 

15,300 

15,300 

AIR  NATIONAL  GUARD 

LINCOLN  MAP 

NE 

JOINT  FORCES  OPERATIONS  CENTER  - 

-  ANG  SHARE 

1,500 

1,500 

1,500 

**  AIR  NATIONAL  GUARD 

1,500 

1,500 

1,500 

***  AIR  FORCE  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 

15,300 

16,800 

16,800 

16, 800 

TRICARE  MANAGEMENT  ACTIVITY 

FORT  DETRICK 

MD 

EMERGENCY  SERVICE  CENTER 

16,125 

16, 125 

16, 125 

16,  125 

**  TRICARE  MANAGEMENT  ACTIVITY 

16,125 

16, 125 

16, 125 

16,  125 

MISSILE  DEFENSE  AGENCY 

DAHLGREN 

VA 

AEGIS  BMD  FACILITY  EXPANSION 

24,500 

24,500 

24,500 

24,500 

**  MISSILE  DEFENSE  AGENCY 

24,500 

24,500 

24,500 

24,500 

DEFENSE  INTELLIGENCE  AGENCY 

K-16  AIRFIELD 

KR 

CONVERT  WAREHOUSES 

5,050 

5,  050 

5,  050 

5,  050 

**  DEFENSE  INTELLIGENCE  AGENCY 

5,050 

5,  050 

5,  050 

5,  050 

***  DEFENSE-WIDE  TOTAL  FOR  ADMINSTRATIVE  FACILITIES 

45, 675 

45, 675 

45, 675 

45, 675 

TOTAL  ADMINSTRATIVE  FACILITIES 

60, 975 

117,875 

117,875 

117, 875 

TROOP  HOUSING  FACILITIES 

ARMY 

FORT  RICHARDSON 

AK  WARRIOR  IN  TRANSITION  COMPLEX 

43,000 

43,000 

43,000 

43,000 

FORT  WAINWRIGHT 

AK  WARRIOR  IN  TRANSITION  COMPLEX 

28,000 

28,000 

28,000 

28,000 

FORT  CARSON,  COLORADO 

CO  BARRACKS  &  DINING,  INCREMENT  2 

60,000 

60,000 

60,000 

60,000 

FORT  CARSON,  COLORADO 

CO  BRIGADE  COMPLEX 

69,000 

69,000 

69,000 

69, 000 

FORT  CARSON,  COLORADO 

CO  WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

56,000 

56,000 

56,000 

56, 000 

FORT  BENNING 

GA  DINING  FACILITY 

15,000 

15,000 

15, 000 

15, 000 

FORT  BENNING 

GA  TRAINEE  BARRACKS  COMPLEX,  PH  1 

74,000 

74,000 

74,000 

74,000 

FORT  BENNING 

GA  TRAINING  BATTALION  COMPLEX 

38,000 

38,000 

38,000 

38,000 

FORT  BENNING 

GA  TRAINING  BATTALION  COMPLEX,  PH  1 

31,000 

31,000 

31,000 

31,000 

FORT  BENNING 

GA  TRAINING  BATTALION  COMPLEX,  PH  1 

31,000 

31,000 

31,000 

31,000 

FORT  BENNING 

GA  WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

53,000 

53,000 

53,000 

53,000 
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FORT  STEWART,  GEORGIA 

GA 

BARRACKS  &  DINING,  INCREMENT  2 

80,000 

80,000 

80,000 

80,000 

FORT  STEWART,  GEORGIA 

GA 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

49,000 

49,000 

49,000 

49, 000 

SCHOFIELD  BARRACKS 

HI 

WARRIOR  IN  TRANSITION  (WT)  BARRACKS 

55,000 

55,000 

55, 000 

55, 000 

FORT  RILEY,  KANSAS 

KS 

BATTALION  COMPLEX 

59,000 

59,000 

59,000 

59, 000 

FORT  RILEY,  KANSAS 

KS 

BRIGADE  COMPLEX 

49,000 

49,000 

49,000 

49, 000 

FORT  KNOX 

KY 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

70,000 

70,000 

70,000 

70,000 

FORT  POLK,  LOUISIANA 

LA 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

32,000 

32,000 

32,000 

32,000 

FORT  LEONARD  WOOD 

MO 

TRANSIENT  ADVANCED  TRAINEE  BARRACKS,  PH  1 

99,000 

99,000 

99,000 

99, 000 

FORT  LEONARD  WOOD 

MO 

WARRIOR  IN  TRANSITION  COMPLEX 

19,500 

19,500 

19,500 

19,500 

FORT  DRUM,  NEW  YORK 

NY 

BARRACKS 

57, 000 

57,000 

57,000 

57,000 

FORT  DRUM,  NEW  YORK 

NY 

WARRIOR  IN  TRANSITION  COMPLEX 

21,000 

21,000 

21,000 

21,000 

FORT  BRAGG 

NC 

TRANSIENT  TRAINING  BARRACKS  COMPLEX 

16, 500 

16,500 

16,500 

16,500 

FORT  SILL 

OK 

BARRACKS 

65,000 

65,000 

65,000 

65, 000 

FORT  SILL 

OK 

WARRIOR  IN  TRANSITION  COMPLEX 

22, 000 

22,000 

22,000 

22,000 

FORT  JACKSON 

SC 

ADVANCED  SKILLS  TRAINEE  BARRACKS 

32,000 

32,000 

32,000 

32,000 

FORT  JACKSON 

SC 

TRAINING  BATTALION  COMPLEX 

66,000 

66,000 

66,000 

66, 000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

BARRACKS 

18, 500 

18,500 

18,500 

18,500 

ANSBACH 

GY 

BARRACKS 

17, 500 

17,500 

17,500 

17,500 

ANSBACH 

GY 

BARRACKS 

14,200 

14,200 

14,200 

14,200 

KLEBER  KASERNE 

GY 

BARRACKS 

20,000 

20,000 

20,000 

20,000 

LANDS TUHL 

GY 

WARRIOR  IN  TRANSITION  (WT)  COMPLEX 

25,000 

25,000 

25,000 

25, 000 

VICENZA 

IT 

BDE  COMPLEX  -  BARRACKS/COMMUNITY,  INCR  3 

22,500 

22,500 

22,500 

**  ARMY 

1,385,200 

1, 

,  407,700 

1, 

,  407,700 

1, 

,  407,700 

***  ARMY  TOTAL  FOR  TROOP  HOUSING 

FACILITIES 

1,385,200 

1, 

,  407,700 

1, 

,  407,700 

1, 

,  407,700 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA 

BEQ 

39, 610 

39,610 

39,610 

39, 610 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ENLISTED  DINING  FACILITY 

32,300 

32,300 

32,300 

32,300 

CAMP  PENDLETON,  CALIFORNIA 

CA 

ENLISTED  DINING  FACILITY  -  EDSON  RANGE 

37, 670 

37,670 

37,670 

37,670 

CAMP  PENDLETON,  CALIFORNIA 

CA 

RECRUIT  BARRACKS  -  FIELD/K-SPAN 

23,200 

23,200 

23,200 

23,200 

CAMP  PENDLETON,  CALIFORNIA 

CA 

RECRUIT  BARRACKS  -  SCHOOL  OF  INFANTRY 

53,320 

53,320 

53,320 

53,320 

SAN  DIEGO 

CA 

MESSHALL  EXPANSION 

23,590 

23,590 

23,590 

23,590 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

BEQ 

37,290 

37,290 

37,290 

37,290 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

BEQ 

37,290 

37,290 

37,290 

37,290 

TWENTYNINE  PALMS,  CALIFORNIA 

CA 

DINING  FACILITY  -  NORTH  MAINSIDE 

17,200 

17,200 

17,200 

17,200 

EGLIN  AFB 

FL 

BACHELOR  ENLISTED  QUARTERS,  EOD  SCHOOL,  PHASE 

26,287 

26,287 

26,287 

26,  287 

PENSACOLA 

FL 

CORRY  "A"  SCHOOL  BACHELOR  ENLISTED  QUARTERS  R 

22, 950 

22,950 

22,950 

22,950 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  WALLACE  CREEK 

34,160 

34,160 

34,160 

34,160 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  WALLACE  CREEK 

43, 480 

43, 480 

43, 480 

43,480 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  WALLACE  CREEK 

44,390 

44,390 

44,390 

44,390 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  WALLACE  CREEK 

44,390 

44,390 

44,390 

44,390 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

BEQ  -  WALLACE  CREEK 

42, 110 

42,110 

42,110 

42, 110 

NEWPORT 

RI 

OFFICER  TRAINING  COMMAND  QUARTERS 

45,803 

45,803 

45,803 

45, 803 

QUANTICO 

VA 

DINING  FACILITY  -  TBS 

14,780 

14,780 

14,780 

14,780 

QUANTICO 

VA 

STUDENT  QUARTERS  -  TBS  (PHASE  4) 

32,060 

32,060 

32,060 

32,060 

**  NAVY 

651,880 

651,880 

651,880 

651,880 

***  NAVY  TOTAL  FOR  TROOP  HOUSING 

FACILITIES 

651,880 

651,880 

651,880 

651,880 

AIR  FORCE 

DAVIS -MONTHAN  AFB 

AZ 

DORMITORY  (144  RM) 

20,000 

20,000 

20,000 

20,000 

EGLIN  AFB 

FL 

CONSTRUCT  DORMITORY  (96  RM) 

11,000 

11,000 

11,000 

11,000 

MACDILL  AFB 

FL 

DORMITORY  (120  ROOM) 

16,000 

16,000 

16,000 

16, 000 

GOODFELLOW  AFB 

TX 

STUDENT  DORMITORY  (100  RM) 

14,000 

14,000 

14,000 

14,000 

LACKLAND  AFB 

TX 

RECRUIT  DORMITORY  2,  PHASE  2 

77,000 

77,000 

77,000 

77,000 

AL  UDEID,  QATAR 

QA 

BLATCHFORD-PRESTON  COMPLEX  PH  II 

60,000 

60,000 

60,000 

60,000 

**  AIR  FORCE 

198,000 

198,000 

198,000 

198,000 

***  AIR  FORCE  TOTAL  FOR  TROOP  HOUSING  FACILITIES 

198,000 

198,000 

198,000 

198,000 

TOTAL  TROOP  HOUSING  FACILITIES 

2,235,080 

2, 

,257,580 

2, 

,  257,580 

2, 

,  257,580 
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FY  2010 

Military  Construction  Total  Obligational  Authority 

as  Requested 

Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 

($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

COMMUNITY  FACILITIES 

ARMY 

FORT  CARSON,  COLORADO 

CO 

COMMISSARY 

35,000 

35,000 

35,000 

35, 000 

FORT  BLISS 

TX 

FIRE  AND  MILITARY  POLICE  STATIONS 

16, 500 

16,500 

16,500 

16,500 

CAMP  HUMPHREYS 

KR 

FIRE  STATIONS 

13,200 

13,200 

13,200 

13,200 

**  ARMY 

64,700 

64,700 

64,700 

64,700 

***  ARMY  TOTAL  FOR  COMMUNITY  FACILITIES 

64,700 

64,700 

64,700 

64,700 

NAVY 

BRIDGEPORT 

CA 

FIRE  STATION  -  RENOVATION  -  MWTC 

4,460 

4,460 

4,460 

4,460 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC 

PHYSICAL  FITNESS  CENTER 

39,760 

39,760 

39,760 

39,760 

CHERRY  POINT  MARINE  CORPS  AIR  STATION 

NC 

EMS/FIRE  VEHICLE  FACILITY 

10, 600 

10,600 

10,600 

10,600 

NEW  RIVER 

NC 

GYMNASIUM/OUTDOOR  POOL 

19, 920 

19,920 

19,920 

19,  920 

CAMP  LEMONIER,  DJIBOUTI 

DJ 

FIRE  STATION 

4,772 

4,772 

4,772 

4,772 

**  NAVY 

79, 512 

79, 512 

79, 512 

79, 512 

***  NAVY  TOTAL  FOR  COMMUNITY  FACILITIES 

79, 512 

79, 512 

79, 512 

79, 512 

AIR  FORCE 

VANDENBERG  AFB 

CA 

CHILD  DEVELOPMENT  CENTER 

13,000 

13,000 

13,000 

13, 000 

U.S.  AIR  FORCE  ACADEMY 

CO 

ADD  TO  CADET  FITNESS  CENTER 

17, 500 

17,500 

17,500 

17,500 

MACDILL  AFB 

FL 

CHILD  DEVELOPMENT  CENTER 

7,000 

7,000 

7,000 

7,000 

SPANGDAHLEM  AB 

GY 

FITNESS  CTR 

23,500 

23,500 

23,500 

23,500 

INCIRLIK  AB 

TK 

CONSTRUCT  CONSOLIDATED  COMMUNITY  CTR 

9,200 

9,200 

9,200 

9,200 

**  AIR  FORCE 

70,200 

70,200 

70,200 

70,200 

***  AIR  FORCE  TOTAL  FOR  COMMUNITY  FACILITIES 

70,200 

70,200 

70,200 

70,200 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

FORT  BENNING 

GA 

WILSON  ES  CONSTRUCT  GYMNASIUM 

2,330 

2,330 

2,330 

2,330 

FORT  STEWART,  GEORGIA 

GA 

NEW  ELEMENTARY  SCHOOL 

22, 502 

22,502 

22,502 

22,502 

FORT  STEWART,  GEORGIA 

GA 

NEW  ELEMENTARY  SCHOOL 

22, 501 

22,501 

22,501 

22,501 

FORT  BRAGG 

NC 

ALBRITTON  JHS  ADDITION 

3,439 

3,439 

3,439 

3,439 

BRUSSELS 

BE 

REPLACE  ELEMENTARY  SCHOOL  (SHAPE) 

38, 124 

38,124 

38,124 

38,124 

KAISERLAUTERN  AB 

GY 

KAISERSLAUTERN  COMPLEX-PHASE  1 

19,380 

19,380 

19,380 

19,380 

KAISERLAUTERN  AB 

GY 

KAISERSLAUTERN  HS  REPLACE  SCHOOL 

74,165 

74,165 

74,165 

74,165 

WEISBADEN 

GY 

WIESBADEN  HS  NEW  CAFETERIA  AND  KITCHEN 

5,379 

5,379 

5,379 

5,379 

ROYAL  AIR  FORCE  LAKENHEATH 

UK 

LIBERTY  IS  -  GYMNASIUM 

4,509 

4,509 

4,509 

4,509 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

192, 329 

192,329 

192,329 

192,329 

***  DEFENSE-WIDE  TOTAL  FOR  COMMUNITY  FACILITIES 

192, 329 

192,329 

192,329 

192,329 

TOTAL  COMMUNITY  FACILITIES 

406, 741 

406, 741 

406, 741 

406, 741 

UTILITY  FACILITIES 

ARMY 

FORT  RILEY,  KANSAS 

KS  ADVANCED  WASTE  WATER  TREATMENT  PLANT 

28,000 

28,000 

28,000 

28,000 

FORT  DRUM,  NEW  YORK 

SUNNY  POINT  MILITARY  OCEAN  TERMINAL 
DUGWAY  PROVING  GROUND 

NY  WATER  SYSTEM  EXPANSION 

NC  LIGHTNING  PROTECTION  SYSTEM 

UT  WATER  TREATMENT  SYSTEMS 

6,500 

25,000 

25,000 

6,500 

25,000 

25,000 

6,500 

25,000 

25,000 

6,500 
25, 000 
25, 000 

**  ARMY 

84,500 

84,500 

84,500 

84,500 

***  ARMY  TOTAL  FOR  UTILITY  FACILITIES 

84,500 

84,500 

84,500 

84,500 

NAVY 

YUMA 

CAMP  PENDLETON,  CALIFORNIA 

CAMP  PENDLETON,  CALIFORNIA 

AZ  AIRFIELD  ELEC.  DIST.  AND  CONTOL 

CA  ELECTRICAL  DISTRIBUTION  SYSTEM 

CA  EXPANSION  OF  SRTTP  TO  7 . 5  MGD 

1,  720 

76, 950 

55, 180 

1,720 

76,950 

55, 180 

1,720 

76,  950 

55, 180 

1,720 
76, 950 
55, 180 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

CAMP  PENDLETON,  CALIFORNIA 

CAMP  PENDLETON,  CALIFORNIA 

EDWARDS  AIR  FORCE  BASE 

TWENTYNINE  PALMS,  CALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

TWENTYNINE  PALMS,  OALIFORNIA 

CAMP  LEJEUNE,  NORTH  CAROLINA 

PARRIS  ISLAND 

QUANTIOO 

GUAM 

SC  Project 

CA  GAS/ELECTRICAL  UPGRADES 

CA  NORTH  REGION  TERTIARY  TREATMENT  PLANT  (PH  1) 

OA  EDWARDS  RAMP  EXTENSION 

CA  ELEC.  INFRA.  UPGRADE  -  34.5KV  TO  115KV 

OA  ELEC.  POWER  PLANT/OO-GEN/GAS  TURBINE  -  N 

CA  HTHW/CHILLED  WATER  SYSTEM 

CA  INDUSTRIAL  WASTE  WATER  PRETREATMENT  SYS. 

CA  NATURAL  GAS  SYSTEM  EXTENSION 

CA  SECONDARY  ELEC.DIST.  -  NORTH  MAINSIDE 

CA  SEWAGE  SYSTEM  IMP.  AND  LIFT  STATION 

OA  SUB-STATION  AND  ELECTRICAL  UPGRADES 

CA  WATER  IMPROVEMENTS  AND  STORAGE  TANK 

NO  UTILITY  EXPANSION  -  COURTHOUSE  BAY 

SO  ELECTRICAL  SUBSTATION  AND  IMPROVEMENTS 

VA  SOUTH  MAINSIDE  ELEOTRIOAL  SUBSTATION 

ML  AAFB  NORTH  RAMP  UTILITIES  (PHASE  1) 

Auth 

Amount 

51, 040 
142,330 
3,007 
46,220 
53,260 
25,790 
3,330 
19, 990 
31,720 
5,800 
31,310 
30, 610 
56,280 

6,  972 
15,270 
21,500 

Auth  for 
Appn  Amount 

51,040 

142,330 

3,007 

46,220 

53,260 

25,790 

3,330 

19,990 

31,720 

5,800 

31,310 

30,610 

56,280 

6,972 

15,270 

21,500 

Appn 

Amount 

51,040 

142,330 

3,007 

46,220 

53,260 

25,790 

3,330 

19,990 

31,720 

5,800 

31,310 

30,610 

56,280 

6,972 

15,270 

21,500 

TOA 

Amount 

51,040 
142,330 
3,007 
46,  220 
53,260 
25,790 
3,330 
19,  990 
31,720 

5,  800 
31,310 
30,610 
56,280 

6,  972 
15, 270 
21,500 

**  NAVY 

678,279 

678,279 

678,279 

678,279 

***  NAVY  TOTAL  FOR  UTILITY  FAOILITIES 

678,279 

678,279 

678,279 

678,279 

AIR  FORCE 

CLEAR  AFS 

HURLBURT  FIELD 

AK  POWER  PLANT  FAOILITY 

FL  ELECTRICAL  DISTRIBUTION  SUBSTATION 

24,300 

8,300 

24,300 

8,300 

24,300 

8,300 

24,300 

8,300 

**  AIR  FORCE 

32, 600 

32,600 

32,600 

32,600 

***  AIR  FORCE  TOTAL  FOR  UTILITY  FACILITIES 

32, 600 

32,600 

32,600 

32,600 

WASHINGTON  HEADQUARTERS  SERVICE 

PENTAGON 

PENTAGON 

VA  PENTAGON  ELECTRICAL  UPGRADE 

VA  SECONDARY  UNINTERRUPTIBLE  POWER  RAVEN  ROCK 

19,272 

8,400 

19,272 

8,400 

19,272 

8,400 

19, 272 
8,400 

**  WASHINGTON  HEADQUARTERS  SERVIOE 

27, 672 

27,672 

27,672 

27,672 

NATIONAL  SEOURITY  AGENCY 

FORT  MEADE 

FORT  MEADE 

MENWITH  HILL  STATION 

MD  SOUTH  OAMPUS  UTILITY  PLANT-PH  2 

MD  NSAW  OAMPUS  CHILLED  WATER  BACKUP 

UK  MHS  PSC  CONSTRUCTION 

175, 900 
19,100 
37,588 

175, 900 
19,100 
37,588 

175, 900 
19,100 
37,588 

175,900 
19, 100 
37,588 

**  NATIONAL  SECURITY  AGENCY 

232,588 

232,588 

232,588 

232,588 

***  DEFENSE-WIDE  TOTAL  FOR  UTILITY  FAOILITIES 

260,260 

260,260 

260,260 

260,260 

TOTAL  UTILITY  FACILITIES 

1,055,639 

1,055,639 

1,055, 639 

1,055, 639 

REAL  ESTATE 

ARMY 

FORT  CARSON,  COLORADO 

CHARLESTON  NAVAL  WEAPON  STATION 
CHARLESTON  NAVAL  WEAPON  STATION 

FORT  SAM  HOUSTON,  TEXAS 

BAGRAM  AIR  BASE,  AFGHANISTAN 

CO 

SC 

SC 

TX 

AF 

RAILROAD  TRACKS 

RAILROAD  TRACKS 

STAGING  AREA 

ACCESS  CONTROL  POINT  AND  ROAD  IMPROVEMENTS 
PERIMETER  FENCE  AND  GUARD  TOWERS 

14,000 

12,000 

4,100 

10,800 

7,000 

14,000 

12,000 

4,100 

10,800 

7,000 

14,000 

12,000 

4,100 

10,800 

7,000 

14,000 

12,000 

4,100 

10,800 

7,000 

**  ARMY 

47, 900 

47,900 

47,900 

47,900 

***  ARMY  TOTAL  FOR  REAL  ESTATE 

47, 900 

47,900 

47,900 

47,900 

TOTAL  REAL  ESTATE 

47, 900 

47,900 

47,900 

47,900 

SUPPORTING  ACTIVITIES 

ARMY 

FORT  POLK,  LOUISIANA 

LA 

LAND  PURCHASES  ANDCONDEMNATION 

17,000 

17,000 

17,000 

17,000 

FORT  BLISS 

TX 

BRIGADE  STAGING  AREA  COMPLEX 

14,800 

14,800 

14,800 

14,800 

FORT  BELVOIR 

VA 

ROAD  AND  AOCESS  CONTROL  POINT 

9,500 

9,500 

9,500 

9,500 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 

By  Type  Of  Facility 
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Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

FORT  BELVOIR 

VA  ROAD  AND  INFRASTRUCTURE  IMPROVEMENTS 

20,000 

20,000 

20,000 

20,000 

**  ARMY 

61,300 

61,300 

61,300 

61,300 

***  ARMY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

61,300 

61,300 

61,300 

61,300 

NAVY 

CAMP  PENDLETON,  CALIFORNIA 

CA  OPERATIONS  ACCESS  POINTS 

12, 740 

12,740 

12,740 

12,740 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  CONSTRUCT  ROADS  -  NORTH  MAINSIDE 

29,360 

29,360 

29,360 

29,360 

TWENTYNINE  PALMS,  CALIFORNIA 

CA  LAYDOWN  SITE  WORK  -  NORTH  MAINSIDE 

21, 740 

21,740 

21,740 

21,740 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  NEW  BASE  ENTRY  POINT  AND  ROAD  (PHASE  1) 

79, 150 

79, 150 

79, 150 

79, 150 

CAMP  LEJEUNE,  NORTH  CAROLINA 

NC  ROAD  NETWORK  -  WALLACE  CREEK 

15,130 

15,130 

15, 130 

15, 130 

GUAM 

ML  DEFENSE  ACCESS  ROAD  IMPROVEMENTS 

48,860 

48,860 

48,860 

48,860 

CAMP  LEMONIER,  DJIBOUTI 

DJ  INTERIOR  PAVED  ROADS  PHASE  A 

7,275 

7,275 

7,275 

7,275 

**  NAVY 

214,255 

214,255 

214,255 

214,255 

***  NAVY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

214,255 

214,255 

214,255 

214,255 

AIR  FORCE 

ANDERSEN  AFB 

GU  NW  FIELD  ATFP  PERIMETER  FENCE  AND  ROAD 

4,752 

4,752 

4,752 

4,752 

**  AIR  FORCE 

4,752 

4,752 

4,752 

4,752 

***  AIR  FORCE  TOTAL  FOR  SUPPORTING  ACTIVITIES 

4,752 

4,752 

4,752 

4,752 

TOTAL  SUPPORTING  ACTIVITIES 

280,307 

280,307 

280,307 

280,307 

ENERGY  CONSERVATION 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  ENERGY  CONSERVATION  IMPROVEMENT  PROGRAM 

90,000 

90,000 

90,000 

90,000 

**  UNDISTRIBUTED 

90,000 

90,000 

90,000 

90,000 

***  DEFENSE-WIDE  TOTAL  FOR  ENERGY  CONSERVATION 

90,000 

90,000 

90,000 

90,000 

TOTAL  ENERGY  CONSERVATION 

90,000 

90,000 

90,000 

90,000 

UNSPECIFIED  MINOR  CONSTRUCTION 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION  FY  10 

23,000 

23,000 

23,000 

**  ARMY 

23,000 

23,000 

23, 000 

ARMY  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

10,300 

10,300 

10,300 

**  ARMY  NATIONAL  GUARD 

10,300 

10,300 

10,300 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

3,600 

3,600 

3,600 

**  ARMY  RESERVE 

3,600 

3,600 

3,  600 

***  ARMY  TOTAL  FOR  UNSPECIFIED  MINOR  CONSTRUCTION 

36,900 

36,900 

36, 900 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTR 

12,483 

12,483 

12,483 

**  NAVY 

12,483 

12,483 

12,483 

***  NAVY  TOTAL  FOR  UNSPECIFIED  MINOR  CONSTRUCTION 

12,483 

12,483 

12,483 

AIR  FORCE 
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Installation 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

SC  Proiect 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

Auth  Auth  for 

Amount  Appn  Amount 

18,000 

Appn 

Amount 

18,000 

TOA 

Amount 

18,000 

**  AIR  FORCE 

18,000 

18,000 

18,000 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

9,000 

9,000 

9,  000 

**  AIR  NATIONAL  GUARD 

9,000 

9,000 

9,  000 

AIR  FORCE  RESERVE 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

800 

800 

800 

**  AIR  FORCE  RESERVE 

800 

800 

800 

***  AIR  FORCE  TOTAL  FOR  UNSPECIFIED 

MINOR  CONSTRUCTION 

27,800 

27,800 

27,800 

TRICARE  MANAGEMENT  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

4,525 

4,525 

4,525 

**  TRICARE  MANAGEMENT  ACTIVITY 

4,525 

4,525 

4,525 

SPECIAL  OPERATIONS  COMMAND 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONST 

6,022 

6,022 

6,  022 

**  SPECIAL  OPERATIONS  COMMAND 

6,022 

6,022 

6,  022 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

6,800 

6,800 

6,  800 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT 

EDUCATION 

6,800 

6,800 

6,  800 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MINOR  CONSTRUCTION 

3,717 

3,717 

3,717 

**  MISSILE  DEFENSE  AGENCY 

3,717 

3,717 

3,717 

THE  JOINT  STAFF 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  JEP  EXERCISE  RELATED  CONSTRUCTION 

7,861 

7,861 

7,861 

**  THE  JOINT  STAFF 

7,861 

7,861 

7,861 

DEFENSE  LOGISTICS  AGENCY 

VARIOUS  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

4,100 

4,100 

4,100 

**  DEFENSE  LOGISTICS  AGENCY 

4,100 

4,100 

4,100 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  UNSPECIFIED  MINOR  CONSTRUCTION 

3,000 

3,000 

3,000 

**  UNDISTRIBUTED 

3,000 

3,000 

3,000 

***  DEFENSE-WIDE  TOTAL  FOR  UNSPECIFIED  MINOR  CONSTRUCTION 

36,025 

36,025 

36, 025 

TOTAL  UNSPECIFIED  MINOR  CONSTRUCTION 

113,208 

113,208 

113,208 

PLANNING  &  DESIGN 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  HOST  NATION  SUPPORT  FY  10 

ZU  PLANNING  &  DESIGN  FYIO 

25,000 

153,029 

25,000 

153,029 

25,000 

153,029 

**  ARMY 

178,029 

178,029 

178,029 

ARMY  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  PLANNING  AND  DESIGN 

23,981 

23,981 

23,981 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($ 

Thousands) 

Data  as  of 

MAY  2009 

Installation 

**  ARMY  NATIONAL  GUARD 

SC 

Proiect 

Auth 

Amount 

Auth  for 
Appn  Amount 

23,981 

Appn 

Amount 

23,981 

TOA 

Amount 

23,981 

ARMY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

22,262 

22,262 

22,262 

**  ARMY  RESERVE 

22,262 

22,262 

22,262 

***  ARMY  TOTAL  FOR  PLANNING  &  DESIGN 

224,272 

224,272 

224,272 

NAVY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

166,896 

166,896 

166, 896 

**  NAVY 

166,896 

166,896 

166, 896 

NAVY  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

2,371 

2,371 

2,371 

**  NAVY  RESERVE 

2,371 

2,371 

2,371 

***  NAVY  TOTAL  FOR  PLANNING  &  DESIGN 

169,267 

169,267 

169,267 

AIR  FORCE 

CLASSIFIED  LOCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zc 

zu 

CLASSIFIED  PLANNING 
PLANNING  &  DESIGN 

&  DESIGN 

3,000 

79,363 

3,000 

79,363 

3,000 

79,363 

**  AIR  FORCE 

82,363 

82,363 

82,363 

AIR  NATIONAL  GUARD 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  &  DESIGN 

10,061 

10,061 

10,061 

**  AIR  NATIONAL  GUARD 

10,061 

10,061 

10,061 

AIR  FORCE  RESERVE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

1,976 

1,976 

1,976 

**  AIR  FORCE  RESERVE 

1,976 

1,976 

1,976 

***  AIR  FORCE  TOTAL  FOR  PLANNING  &  DESIGN 

94,400 

94,400 

94,400 

WASHINGTON  HEADQUARTERS  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

3,  575 

3,  575 

3,575 

**  WASHINGTON  HEADQUARTERS  SERVICE 

3,  575 

3,  575 

3,575 

TRICARE  MANAGEMENT  ACTIVITY 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

72,974 

72,974 

72, 974 

**  TRICARE  MANAGEMENT  ACTIVITY 

72,974 

72,974 

72, 974 

SPECIAL  OPERATIONS  COMMAND 

VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

4,425 

4,425 

4,425 

**  SPECIAL  OPERATIONS  COMMAND 

4,425 

4,425 

4,425 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 
VARIOUS  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

8,855 

8,855 

8,855 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

8,855 

8,855 

8,855 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

2,000 

2,000 

2,000 

**  MISSILE  DEFENSE  AGENCY 

2,000 

2,000 

2,000 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

PLANNING  AND  DESIGN 

10, 534 

10, 534 

10,534 

Facility  -  98 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation  SC  Project 

**  NATIONAL  SECURITY  AGENCY 
UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  PLANNING  AND  DESIGN 


**  UNDISTRIBUTED 

***  DEFENSE-WIDE  TOTAL  FOR  PLANNING  &  DESIGN 
TOTAL  PLANNING  &  DESIGN 


BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 
ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 
UNSPECIFIED  WORLDWIDE  LOCATIONS 


ZU  COMM  ADD  5:  Joint  Medical  Command  HQs 
ZU  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 
ZU  E&T-29:  Prime  Power  School 

ZU  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 
ZU  E&T-61:  Net  Fires  Center 
ZU  E&T-64:  Cortibat  Service  Support  Center 
ZU  H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 
ZU  H&SA-IO:  Joint  Basing-Ft  Lewis 
ZU  H&SA-132:  Misc  AF/NG  HQs  Leased  Locations 
ZU  H&SA-135:  Corrections-Ft  Leavenworth,  KS 
ZU  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 
ZU  H&SA-14:  Transportation  Command  Components 
ZU  H&SA-47:  Missile  and  Space  Def  Agencies 
ZU  H&SA-53:  Misc  DoD/Def  Ags/FOA  Leased  Logs 
ZU  H&SA-65:  Army  Test  &  Evaluation  Cmnd  HQs 
ZU  H&SA-69:  Misc  Army  leased  locations 
ZU  H&SA-71:  New  Defense  Media  Agency 
ZU  H&SA-92:  Army  HQs  &  Other  FOAs 
ZU  H&SA-99:  Def ense/MilDep  Adjudication  Act 
ZU  IND-106:  Kansas  Army  Ammunition  Plant,  KS 
ZU  IND-110:  Mississippi  Army  Ammo  Plant,  MS 
ZU  IND-112:  River  Bank  Army  Ammo  Plant,  CA 
ZU  IND-113:  Sierra  Army  Depot,  CA 
ZU  IND-117:  Deseret  Chemical  Depot,  UT 
ZU  IND-119:  Newport  Chemical  Depot,  IN 
ZU  IND-120:  Umatilla  Chemical  Depot,  OR 
ZU  IND-122:  Lone  Star  Army  Ammo  Plant,  TX 
ZU  IND-83B:  NWS  Seal  Beach,  CA 
ZU  INT-4:  NGA  Activities 

ZU  MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 
ZU  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 
ZU  MED-57:  Brooks  City  Base,  TX 
ZU  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 
ZU  S&S-35:  DLR  Procurement  Mgmt  Consolidation 
ZU  TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 
ZU  TECH-31:  Sea  Vehicle  Dev  &  Acquisition 
ZU  TECH-5:  Est  Rotary  Wing  RDAT&E  Ctr  -  Army 
ZU  TECH-9:  Defense  Research  Service  Led  Labs 
ZU  USA-113:  Fort  Monroe,  VA 
ZU  USA-121:  Fort  Gillem,  GA 
ZU  USA-131:  USAR  Command  and  Control  -SE 
ZU  USA-143:  RC  Transformation  in  GA 
ZU  USA-158:  RC  Transformation  in  RI 
ZU  USA-164:  RC  Transformation  In  DE 
ZU  USA-167:  USAR  Command  and  Control  -  NE 
ZU  USA-171:  RC  Transformation  in  NC 
ZU  USA-178:  RC  Transformation  in  LA 
ZU  USA-184:  RC  Transformation  in  OR 
ZU  USA-193:  RC  Transformation  in  WY 
ZU  USA-200:  RC  Transformation  in  WI 
ZU  USA-202:  RC  Transformation  in  MA 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

10, 534 

10, 534 

10,534 

35,579 

35,579 

35,579 

35,579 

35,579 

35,579 

137,942 

137,942 

137, 942 

625,881 

625,881 

625, 881 

20, 679 

20,679 

20,679 

20,679 

39 

39 

39 

39 

4,190 

4,190 

4,190 

4,190 

295 

295 

295 

295 

34,878 

34,878 

34,878 

34,878 

440, 621 

440, 621 

440, 621 

440,621 

2,165 

2,165 

2,165 

2,165 

16 

16 

16 

16 

14,554 

14,554 

14,554 

14,554 

10,136 

10,136 

10,136 

10,136 

96,059 

96,059 

96,059 

96, 059 

27, 462 

27,462 

27,462 

27,462 

180 

180 

180 

180 

28, 142 

28,142 

28,142 

28,142 

4,123 

4,123 

4,123 

4,123 

16,216 

16,216 

16,216 

16,216 

20,865 

20,865 

20,865 

20,865 

230,313 

230,313 

230,313 

230,313 

6,829 

6,829 

6,829 

6,  829 

32,168 

32,168 

32,168 

32,168 

1,  628 

1,628 

1,628 

1,628 

2,  615 

2,615 

2,615 

2,615 

10,200 

10,200 

10,200 

10,200 

24,698 

24,698 

24,698 

24,698 

2,  941 

2,941 

2,941 

2,941 

12, 052 

12,052 

12,052 

12,052 

44,512 

44,512 

44,512 

44,512 

3,  844 

3,  844 

3,  844 

3,844 

52,535 

52,535 

52,535 

52,535 

22, 081 

22,081 

22,081 

22,081 

62,239 

62,239 

62,239 

62,239 

1,  344 

1,344 

1,344 

1,344 

86,182 

86,182 

86,182 

86,  182 

50, 679 

50,679 

50,679 

50,679 

513 

513 

513 

513 

12 

12 

12 

12 

5,  934 

5,934 

5,934 

5,  934 

669 

669 

669 

669 

153, 049 

153, 049 

153, 049 

153,049 

91, 522 

91,522 

91,522 

91,522 

2,  490 

2,490 

2,490 

2,490 

19,035 

19,035 

19,035 

19,  035 

19,596 

19,596 

19,596 

19,596 

1,326 

1,326 

1,326 

1,326 

9,807 

9,807 

9,807 

9,  807 

19,328 

19,328 

19,328 

19,328 

5,780 

5,  780 

5,  780 

5,  780 

125 

125 

125 

125 

348 

348 

348 

348 

1,  604 

1,604 

1,604 

1,604 

5,  680 

5,680 

5,680 

5,  680 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 


Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-210 

RC 

Transformation 

in 

ND 

12,323 

12,323 

12,323 

12,323 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-219 

RC 

Transformation 

in 

NH 

65 

65 

65 

65 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-221 

Operational  Army 

IGPBS) 

476, 050 

476, 050 

476, 050 

476, 050 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-222 

Fort  McPherson,  GA 

312,078 

312,078 

312,078 

312,078 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-223 

Fort  Monmouth,  NJ 

581, 917 

581,917 

581,917 

581,917 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-224 

Fort  Hood,  TX 

17, 979 

17,979 

17,979 

17,979 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-225 

RC 

Transformation 

in 

TX 

95, 620 

95,620 

95,620 

95, 620 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-228 

RC 

Transformation 

in 

AR 

58, 515 

58,515 

58,515 

58,515 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-229 

:  RC  Transformation  in  OK 

6,294 

6,294 

6,294 

6,294 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-230 

RC 

Transformation 

in 

MD 

525 

525 

525 

525 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-231 

RC 

Transformation 

in 

WV 

64, 665 

64 , 665 

64,665 

64,665 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-232 

RC 

Transformation 

in 

WA 

5,  408 

5,  408 

5,  408 

5,  408 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-233 

RC 

Transformation 

in 

AL 

47, 633 

47,633 

47,633 

47,633 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-234 

RC 

Transformation 

in 

PR 

339 

339 

339 

339 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-235 

RC 

Transformation 

in 

MI 

20,058 

20,058 

20,058 

20,058 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-236 

RC 

Transformation 

in 

CT 

42, 150 

42,150 

42,150 

42, 150 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-238 

RC 

Transformation 

in 

TN 

15, 024 

15, 024 

15, 024 

15, 024 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-239 

RC 

Transformation 

in 

VT 

3,265 

3,265 

3,265 

3,265 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-240 

RC 

Transformation 

in 

CA 

8,  943 

8,943 

8,943 

8,943 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-241 

RC 

Transformation 

in 

NE 

17, 816 

17,816 

17,816 

17,816 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-242 

RC 

Transformation 

in 

NY 

2,  704 

2,704 

2,704 

2,704 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-243 

Maneuver  Training 

310,869 

310,869 

310,869 

310,869 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-244 

RC 

Transformation 

in 

lA 

80, 944 

80, 944 

80, 944 

80, 944 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-245 

RC 

Transformation 

in 

IL 

661 

661 

661 

661 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-246 

RC 

Transformation 

in 

IN 

137 

137 

137 

137 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-247 

RC 

Transformation 

in 

AZ 

31, 742 

31,742 

31,742 

31,742 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-248 

RC 

Transformation 

in 

OH 

33,532 

33,532 

33,532 

33,532 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-250 

RC 

Transformation 

in 

MT 

8,185 

8,185 

8,185 

8,185 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-251 

RC 

Transformation 

in 

MT 

7, 116 

7,116 

7,116 

7,116 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-253 

RC 

Transformation 

in 

PA 

20, 892 

20, 892 

20, 892 

20,892 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-36: 

Red 

River  Army  Depot 

41, 999 

41,999 

41,999 

41,999 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-40: 

7th 

SFG  to  Eglin  AFB 

8,000 

8,000 

8,000 

8,000 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-40: 

Army  Modular  Transformation 

20, 004 

20, 004 

20, 004 

20,004 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-46: 

Single  Drill  SGT  School 

337 

337 

337 

337 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

USA-76: 

RC  Transformation  in  NJ 

22, 950 

22,950 

22,950 

22,950 

**  ARMY 

4,081, 037 

4,081,037 

4,081,037 

4,081,037 

ARMY 

BASE  REALIGNMENT  &  CLOSURE,  ARMY 

**  ARMY 

'**  ARMY  TOTAL  FOR  BASE  REALIGNMENT 

ZU  BASE  REALIGNMENT  &  CLOSURE 

&  CLOSURE  ACCOUNT 

98,723 

98,723 

4,179, 760 

98,723 

98,723 

4,179, 760 

98,723 

98,723 

4,179, 760 

98,723 

98,723 

4,179,  760 

NAVY 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-100 

:  PLANING,  DESIGN  AND  MANAGEMENT 

28, 134 

28,134 

28,134 

28,134 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-101 

VARIOUS  LOCATIONS 

3,354 

3,354 

3,354 

3,354 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-113 

NMCRC  AKRON,  OH 

13, 969 

13,969 

13,969 

13, 969 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-115 

NMCRC  MADISON,  WI 

246 

246 

246 

246 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DON-118 

NRC  NEW  ORLEANS,  LA 

94 

94 

94 

94 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-126 

NSCS,  Athens,  GA 

2,025 

2,025 

2,025 

2,025 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-129 

NMCRC  Tulsa 

972 

972 

972 

972 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-138 

NAS  Brunswick,  ME 

39,267 

39,267 

39,267 

39,267 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-157 

MCSA  Kansas  City,  MO 

9,  977 

9,977 

9,977 

9,  977 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

ZU 

DoN-158 

NSA  New  Orleans,  LA 

22,246 

22,246 

22,246 

22,246 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-165 

MCLB  Barstow,  CA 

14,571 

14,571 

14,571 

14,571 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-168 

NS  Newport,  RI 

5,252 

5,252 

5,252 

5,252 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-172 

NWS  Seal  Beach,  Concord, 

CA 

4,103 

4,103 

4,103 

4,103 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-17 : 

NMCRC  Reading,  PA 

169 

169 

169 

169 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-20 : 

NRC  Duluth,  MN 

75 

75 

75 

75 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-25 : 

NMCRC  Moundsville,  WV 

295 

295 

295 

295 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-2:  NS  Pascagoula,  MS 

218 

218 

218 

218 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-32 : 

NAS  Ingleside,  NAS  Corpus 

Christ! 

26, 727 

26, 727 

26, 727 

26,  727 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-50: 

NRC  St  Petersburg,  FL 

1 

1 

1 

1 

UNSPECIFIED 

WORLDWIDE 

LOCATIONS 

zu 

DoN-55 : 

NMCRC  Grissom  ARB 

60 

60 

60 

60 

Facility  -  100 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 


Data  as  of  MAY  2009 


UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

**  NAVY 


WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 


LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 


NAVY 

BASE  REALIGNMENT  &  CLOSURE,  NAVY 


SC  Project 

ZU  DoN-56 
ZU  DoN-68 
ZU  DoN-74 
ZU  DoN-84 
ZU  DoN-89 
ZU  E&T-14 
ZU  E&T-16 
ZU  E&T-52 


Insp-Instructor  Staff  Rome 
NAS  Atlanta,  GA 

Engineering  Field  Div/Activity 
JRB  Willow  Grove  &  Cambria  Reg  AP 
NMCRC  Los  Angeles 

Jnt  Ctr  Excel  Religious  Trng  &  Ed 
Jnt  Ctr  of  Excel  for  Culinary  Trng 
JSF  Initial  Flight  Training  Site 
ZU  H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 
ZU  H&SA-IO:  Joint  Basing-Charleston  AFB 
ZU  H&SA-IO:  Joint  Basing-Nav  Dist  Washington 
ZU  H&SA-IO:  Joint  Basing-Navy  Mid-Atl  Region 
ZU  H&SA-135:  Corrections-Navy  Locations 
ZU  H&SA-31:  Human  Res  Svs  Ctrs-NE/SW/Pacif ic 
Misc  DoN  Leased  Locations 
Def ense/MilDep  Adjudication  Act 
Fleet  Readiness  Centers 
ZU  IND-24:  SIMA  Norfolk,  VA 
ZU  IND-83B:  NWS  Seal  Beach,  CA 
ZU  IND-95:  Naval  Shipyard  Detachments 

San  Antonio  Regional  Med  Ctr,  TX 
Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 
ZU  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 
ZU  MED-57:  Brooks  City  Base,  TX 
ZU  S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 
ZU  TECH-18B:  Integrated  W&A  Guns  &  Ammo  Site 
ZU  TEGH-18D:  Nav  Integrated  W&A  R,D&A,T&E  Ctr 
ZU  TECH-31:  Sea  Vehicle  Dev  &  Acquisition 
ZU  TECH-42:  Maritime  C4ISR  R,D&A,T&E 


ZU  H&SA-78 
ZU  H&SA-99 
ZU  IND-103 


ZU  MED-16 
ZU  MED-28 


ZU  BASE  REALIGNMENT  &  CLOSURE 


***  NAVY  TOTAL  FOR  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 


AIR  FORCE 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 

UNSPECIFIED 


WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 

WORLDWIDE 


LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 

LOCATIONS 


ZU  COMM  ADD  3:  Galena  FOL,  AK 
ZU  DoN-84:  JRB  Willow  Grove  &  Cambria  Reg  AP 
ZU  E&T-14:  Jnt  Ctr  Excel  Religious  Trng  &  Ed 
ZU  E&T-16:  Jnt  Ctr  of  Excel  for  Culinary  Trng 
ZU  E&T-46:  Undergrad  Pilot  and  Nav  Training 
ZU  E&T-52:  JSF  Initial  Flight  Training  Site 
ZU  E&T-53:  Joint  Ctr  for  Cons  Trans  Mgmt  Trng 
ZU  H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 
ZU  H&SA-IO:  Joint  Basing-Ft  Lewis 
ZU  H&SA-132:  Misc  AF/NG  HQs  Leased  Locations 
ZU  H&SA-145:  Act/Res  Pers  &  Recruit  Ctrs-USA 
ZU  H&SA-31:  Civ  Pers  Ofcs  -  Ft  Richardson 
ZU  H&SA-99:  Def ense/MilDep  Adjudication  Act 
ZU  MED-16:  San  Antonio  Regional  Med  Ctr,  TX 
ZU  MED-57:  Brooks  City  Base,  TX 
ZU  PROGRAM  MANAGEMENT  VARIOUS  LOCATIONS 


ZU  S&S-35 
ZU  TECH-6 
ZU  TECH-9 
ZU  USA-222 


DLR  Procurement  Mgmt  Consolidation 
Est  Fix  Wing  RDAT&E  Ctr-Air  Force 
Defense  Research  Service  Led  Labs 
:  Fort  McPherson,  GA 


ZU  USA-40:  7th  SFG  to  Eglin  AFB 


ZU  USAF-111 
ZU  USAF-112 
ZU  USAF-113 
ZU  USAF-114 
ZU  USAF-117 


Capital  AGS,  Springfield, 
Richmond  AGS  Sandston,  VA 
Hill  AFB,  UT 
Cannon  AFB,  NM 
Grand  Forks  AFB,  ND 


Auth 

Auth  for 

Appn 

TOA 

Amount 

Appn  Amount 

Amount 

Amount 

604 

604 

604 

604 

3,760 

3,760 

3,760 

3,760 

1 

1 

1 

1 

41, 658 

41,658 

41,658 

41,658 

327 

327 

327 

327 

944 

944 

944 

944 

10 

10 

10 

10 

827 

827 

827 

827 

17, 507 

17,507 

17,507 

17,507 

1,  710 

1,710 

1,710 

1,710 

255 

255 

255 

255 

702 

702 

702 

702 

17, 346 

64,906 

64,906 

64,906 

7, 167 

7,167 

7,167 

7,  167 

114, 620 

114,620 

114,620 

114, 620 

3,032 

3,032 

3,032 

3,  032 

1,  741 

1,741 

1,741 

1,741 

8 

8 

8 

8 

1,  458 

1,458 

1,458 

1,458 

6,  990 

6,990 

6,990 

6,  990 

28,325 

28,325 

28,325 

28,325 

9,767 

9,767 

9,767 

9,767 

733 

733 

733 

733 

106 

106 

106 

106 

7,301 

7,301 

7,301 

7,301 

2,  938 

2,938 

2,938 

2,938 

64,011 

64,011 

64,011 

64, 011 

6 

6 

6 

6 

38,403 

38,403 

38,403 

38,403 

544,012 

591,572 

591,572 

591,572 

168, 

■  000 

168, 

■  000 

168, 

■  000 

168,000 

168, 

■  000 

168, 

■  000 

168, 

■  000 

168,000 

712, 

.  012 

759, 

572 

759, 

572 

759, 572 

1,  341 

1,341 

1,341 

1,341 

6,  041 

6,  041 

6,  041 

6,  041 

40 

40 

40 

40 

1,  648 

1,648 

1,648 

1,648 

4,170 

4,170 

4,170 

4,  170 

61,089 

61,089 

61,089 

61,089 

3,505 

3,505 

3,505 

3,505 

11, 057 

11,057 

11,057 

11,057 

12,156 

12,156 

12,156 

12,156 

7,  663 

7,663 

7,663 

7,663 

4,028 

4,028 

4,028 

4,028 

2,339 

2,339 

2,339 

2,339 

1,  755 

1,755 

1,755 

1,755 

25,732 

25,732 

25,732 

25,732 

103, 112 

103, 112 

103, 112 

103,112 

29,830 

29,830 

29,830 

29, 830 

7,830 

7,830 

7,830 

7,830 

2 

2 

2 

2 

39,402 

39,402 

39,402 

39,402 

369 

369 

369 

369 

4,833 

4,833 

4,833 

4,833 

3,813 

3,813 

3,813 

3,813 

5 

5 

5 

5 

319 

319 

319 

319 

62 

62 

62 

62 

5,  574 

5,  574 

5,  574 

5,  574 

Facility  -  101 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-11: 

Onizuka  AFS,  CA 

34,117 

34,117 

34,117 

34, 117 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-120 

Robins  AFB,  GA 

210 

210 

210 

210 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-121 

Niagara  Falls  ARS,  NY 

2,  498 

2,498 

2,498 

2,498 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-122 

Pope  AFB,  NC 

11,380 

11,380 

11,380 

11,380 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-128 

Boise  Air  Terminal  AGS,  ID 

167 

167 

167 

167 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-129 

Martin  State  APT  AGS,  MD 

275 

275 

275 

275 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-33: 

Bradley  lAP,  AGS,  CT 

3,433 

3,433 

3,433 

3,433 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-36: 

Fort  Smith  MAP  AGS,  AR 

345 

345 

345 

345 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-39: 

Hector  lAP  AGS,  ND 

262 

262 

262 

262 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-44 : 

Otis  ANGB,  MA 

3, 124 

3, 124 

3, 124 

3,  124 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-47 : 

Springf ield-Beckley  MPT  AGS,  OH 

1,225 

1,225 

1,225 

1,225 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-49: 

W.  K.  Kellogg  AGS 

9,  724 

9,  724 

9,  724 

9,  724 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-50: 

Ellington  Field  AGS,  TX 

538 

538 

538 

538 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-54: 

Mountain  Home  AFB,  ID 

1,231 

1,231 

1,231 

1,231 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-55: 

NAS  New  Orleans  ARS,  LA 

891 

891 

891 

891 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-56: 

Eielson  AFB,  AK 

222 

222 

222 

222 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-60: 

Nashville  lAP  AGS,  TN 

868 

868 

868 

868 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-63: 

Andrews  AFB,  MD 

2,403 

2,403 

2,403 

2,403 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-66: 

Mansfield  Lahm  MAP  AGS,  OH 

1,086 

1,086 

1,086 

1,086 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-77: 

Key  Field  AGS,  MS 

1,236 

1,236 

1,236 

1,236 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-79: 

Portland  lAP  AGS,  OR 

17 

17 

17 

17 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-81 : 

Beale  AFB,  CA 

166 

166 

166 

166 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-84 : 

Fairchild  AFB,  WA 

461 

461 

461 

461 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-89: 

Kulis  AGS,  AK 

360 

360 

360 

360 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF-99: 

Lackland  AFB,  TX 

1,  467 

1,467 

1,467 

1,467 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  USAF083: 

March  ARB,  CA 

2,839 

2,839 

2,839 

2,839 

**  AIR  FORCE 

418,260 

418,260 

418,260 

418,260 

AIR  FORCE 

BASE  REALIGNMENT  &  CLOSURE,  AIR  FORCE 

ZU  BASE  REALIGNMENT  &  CLOSURE 

127, 364 

127,364 

127,364 

127,364 

**  AIR  FORCE 

127, 364 

127,364 

127,364 

127,364 

***  AIR  FORCE  TOTAL  EOR  BASE  REALIGNMENT  & 

CLOSURE  ACCOUNT 

545, 624 

545, 624 

545, 624 

545, 624 

WASHINGTON  HEADQUARTERS  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  H&SA-53: 

Misc  DoD/Def  Ags/FOA  Leased  Locs 

453, 517 

453, 517 

453, 517 

453, 517 

**  WASHINGTON  HEADQUARTERS  SERVIGE 

453, 517 

453, 517 

453, 517 

453, 517 

TRICARE  MANAGEMENT  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  COMM  ADD 

5:  Joint  Medical  Command  HQs 

117, 862 

117,862 

117,862 

117,862 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MED-16:  . 

San  Antonio  Regional  Med  Ctr,  TX 

128, 483 

296,433 

296,433 

296,433 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MED-2:  Walter  Reed  NMMC,  Bethesda,  MD 

465, 866 

639,763 

639,763 

639,763 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  MED-54 : 

Inpatient  Svs  to  Clinic-Keesler 

22, 400 

22,400 

22,400 

22,400 

**  TRICARE  MANAGEMENT  ACTIVITY 

734, 611 

1,076, 458 

1,076, 458 

1,076,  458 

DEFENSE  COMMISSARY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  H&SA-109 

:  Commissary  Agency  Consolidation 

1,255 

1,255 

1,255 

1,255 

**  DEFENSE  COMMISSARY  AGENCY 

1,255 

1,255 

1,255 

1,255 

DEFENSE  FINANCE  AND  ACCOUNTING  SERVIGE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  H&SA-18 : 

Def  Finance  and  Accounting  Svs 

35, 631 

35,631 

35,631 

35, 631 

**  DEFENSE  EINANCE  AND  ACCOUNTING  SERVICE 

35, 631 

35,631 

35,631 

35, 631 

DEFENSE  CONTRACT  MANAGEMENT  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  H&SA-53: 

Misc  DoD/Def  Ags/FOA  Leased  Locs 

25, 821 

25, 821 

25, 821 

25, 821 

**  DEFENSE  CONTRACT  MANAGEMENT  AGENCY  25,821  25,821  25,821  25,821 


NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  INT-4:  NGA  Activities  212,428  381,177  381,177  381,177 

Facility  -  102 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

**  NATIONAL  GEOSPATIAL  INTELLIGENCE  AGENCY 

212, 428 

381,177 

381,177 

381,177 

DEFENSE  THREAT  REDUCTION  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

MED-28:  Jnt  Ctrs  Excel  Chem/Bio  &  Med  R&DA 

249 

249 

249 

249 

**  DEFENSE  THREAT  REDUCTION  AGENCY 

249 

249 

249 

249 

DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-31:  Civ  Pers  Ofcs-DECA  HRD/WHS/DoDEA 

11,089 

11,089 

11,089 

11,089 

**  DEPARTMENT  OF  DEFENSE  DEPENDENT  EDUCATION 

11,089 

11,089 

11,089 

11,089 

DEFENSE  MEDIA  ACTIVITY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-71 :  New  Defense  Media  Agency 

24,352 

24,352 

24,352 

24,352 

**  DEFENSE  MEDIA  ACTIVITY 

24,352 

24,352 

24,352 

24,352 

MISSILE  DEFENSE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-47:  Missile  and  Space  Def  Agencies 

58,822 

86,622 

86,  622 

86,  622 

**  MISSILE  DEFENSE  AGENCY 

58,822 

86,622 

86,  622 

86,  622 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

3,093 

3,093 

3,093 

3,093 

**  NATIONAL  SECURITY  AGENCY 

3,093 

3,093 

3,093 

3,093 

DEFENSE  INFORMATION  SYSTEMS  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-45:  Cons  DISA/Est  Jnt  C4ISR  D&A 

131, 662 

131,662 

131,662 

131,662 

**  DEFENSE  INFORMATION  SYSTEMS  AGENCY 

131, 662 

131,662 

131,662 

131,662 

DEFENSE  INTELLIGENCE  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

13, 714 

13, 714 

13, 714 

13,714 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

306 

306 

306 

306 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

INT-10:  Defense  Intelligence  Agency 

5,  914 

5,  914 

5,  914 

5,  914 

**  DEFENSE  INTELLIGENCE  AGENCY 

19, 934 

19,934 

19,934 

19, 934 

DEFENSE  LOGISTICS  AGENCY 

BASE  REALIGNMENT  &  CLOSURE  ACCT  PART  IV 

zu 

BRAC  -  CLOSURE  IV 

2,  681 

2,681 

2,681 

2,681 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-35:  DLR  Procurement  Mgmt  Consolidation 

67,384 

67,384 

67,384 

67,384 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-43:  Commodity  Management  Privatization 

3,487 

3,487 

3,487 

3,487 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

S&S-51:  Supply,  Storage  &  Dist  Mgmt  Reconf 

49, 986 

49,986 

49,986 

49,  986 

**  DEFENSE  LOGISTICS  AGENCY 

123,538 

123,538 

123,538 

123,538 

DEFENSE  SECURITY  SERVICE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-108:  MilDep  Invest  Agencies  &  CIS/DSS 

12,093 

12,093 

12,093 

12,093 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

zu 

H&SA-99:  Def ense/MilDep  Adjudication  Act 

4,819 

4,819 

4,819 

4,819 

**  DEFENSE  SECURITY  SERVICE 

16, 912 

16,912 

16,912 

16,  912 

***  DEFENSE-WIDE  TOTAL  FOR  BASE  REALIGNMENT 

&  CLOSURE  ACCOUNT 

1, 852, 914 

2,391,310 

2,391,310 

2,391,310 

TOTAL  BASE  REALIGNMENT  &  CLOSURE  ACCOUNT 

7,290,310 

7,876,266 

7, 876,266 

7,876,266 

NATO  SECURITY  INVESTMENT  PROGRAM 

UNDISTRIBUTED 

NATO  SECURITY  INVESTMENT  PROGRAM 

ZU 

NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

**  UNDISTRIBUTED 

276, 314 

276, 314 

276, 314 

276, 314 

***  DEFENSE-WIDE  TOTAL  FOR  NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

Facility  -  103 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

SC  Proiect 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  NATO  SECURITY  INVESTMENT  PROGRAM 

276, 314 

276, 314 

276, 314 

276, 314 

OTHER 

UNDISTRIBUTED 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  CONTINGENCY  CONSTRUCTION 

10,000 

10,000 

10,000 

**  UNDISTRIBUTED 

10,000 

10,000 

10,000 

***  DEFENSE-WIDE  TOTAL  FOR  OTHER 

10,000 

10,000 

10,000 

TOTAL  OTHER 

10,000 

10,000 

10,000 

Facility  -  104 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Family  Housing  Total  Obligational  Authority  as  Requested 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

FAMILY  HOUSING, 

ARMY 

BAUMHOLDER 

GY 

FAMILY  HOUSING  REPLACEMENT  CONSTRU(138 

UNITS) 

18,000 

18,000 

18,000 

18,000 

WEISBADEN 

GY 

FAMILY  HOUSING  REPLACEMENT  CONST 

INC  2 

10,000 

10,000 

10,000 

10,000 

WEISBADEN 

GY 

FAMILY  HOUSING  REPLACEMENT  CONST 

INC  2 

11,000 

11,000 

11,000 

11,000 

WEISBADEN 

GY 

FAMILY  HOUSING  REPLACEMENT  CONST 

INC  2 

11,000 

11,000 

11,000 

11,000 

UNSPECIFIED 

WORLDWIDE  LOCATIONS  ZU 

CONSTRUCTION  IMPROVEMENTS 

(2428 

UNITS) 

219,300 

219,300 

219,300 

ZU 

FAMILY  HOUSING  P&D 

3,936 

3,936 

3,  936 

ZU 

UTILITIES  ACCOUNT 

81,650 

81,650 

81,650 

ZU 

MISCELLANEOUS  ACCOUNT 

1,177 

1,177 

1,  177 

ZU 

OPERATIONS 

87,263 

87,263 

87,263 

ZU 

LEASING 

205,685 

205,685 

205, 685 

ZU 

MAINTENANCE  OF  REAL  PROPERTY 

115, 854 

115, 854 

115, 854 

ZU 

PRIVATIZATION  SUPPORT  COSTS 

31,789 

31,789 

31,789 

TOTAL  ARMY 

50,000 

796, 654 

796, 654 

796, 654 

FAMILY  HOUSING,  NAVY 

PUSAN 

KR  CONSTR  CHINHAE  WELCOME  CTR/WAREHOUSE 

4,376 

4,376 

4,376 

4,376 

GUAM 

ML  REPLACE  GUAM  N.  TIPALAO  PH  III 

20,730 

20,730 

20,730 

20,730 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU  IMPROVEMENTS 

118,692 

118,692 

118,692 

ZU  DESIGN 

2,771 

2,771 

2,771 

ZU  UTILITIES  ACCOUNT 

53,956 

53,956 

53, 956 

ZU  FURNISHINGS  ACCOUNT 

14,624 

14,624 

14,624 

ZU  MANAGEMENT  ACCOUNT 

60,278 

60,278 

60,278 

ZU  MISCELLANEOUS  ACCOUNT 

457 

457 

457 

ZU  SERVICES  ACCOUNT 

16,462 

16,462 

16,  462 

ZU  LEASING 

101,432 

101,432 

101,432 

ZU  MAINTENANCE  OF  REAL  PROPERTY 

94,184 

94,184 

94, 184 

ZU  PRIVATIZATION  SUPPORT  COSTS 

27,147 

27,147 

27, 147 

TOTAL  NAVY 

25,106 

515, 109 

515, 109 

515, 109 

FAMILY  HOUSING,  AIR  FORCE 

ZU 

CLASSIFIED  PROJECT 

50 

50 

50 

ZU 

CONSTRUCTION  IMPROVMENTS 

61,737 

61,737 

61,737 

ZU 

PLANNING  &  DESIGN 

4,314 

4,314 

4,314 

ZU 

UTILITIES  ACCOUNT 

81,686 

81,686 

81,686 

ZU 

FURNISHINGS  ACCOUNT 

39,182 

39,182 

39, 182 

ZU 

MANAGEMENT  ACCOUNT 

1,557 

1,557 

1,557 

ZU 

MANAGEMENT  ACCOUNT 

51,334 

51,334 

51,334 

ZU 

MISCELLANEOUS  ACCOUNT 

1,543 

1,543 

1,543 

ZU 

SERVICES  ACCOUNT 

20,183 

20,183 

20,183 

ZU 

LEASING 

102,858 

102,858 

102,858 

ZU 

LEASING  ACCOUNT 

548 

548 

548 

ZU 

MAINTENANCE  (RPMA  &  RPMC) 

148,318 

148,318 

148,318 

ZU 

MAINTENANCE  ACCOUNT 

1,911 

1,911 

1,  911 

ZU 

HOUSING  PRIVATIZATION 

53,816 

53,816 

53,816 

TOTAL  AIR  FORCE 

569,037 

569,037 

569, 037 

FAMILY  HOUSING,  HOMEOWNERS  ASSISTANCE 

ZU 

HOMEOWNERS  ASSISTANCE  PROGRAM 

23,225 

23,225 

23,225 

23,225 

TOTAL  HOMEOWNERS  ASSISTANCE 

23,225 

23,225 

23,225 

23,225 

FAMILY  HOUSING,  NATIONAL  SECURITY  AGENCY 

ZU 

OPERATIONS 

35 

35 

35 

ZU 

LEASING 

10,108 

10,108 

10,108 

ZU 

MAINTENANCE  OF  REAL  PROPERTY 

69 

69 

69 

TOTAL  NATIONAL  SECURITY  AGENCY 

10,212 

10,212 

10,212 

Facility  -  105 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Family  Housing  Total  Obligational  Authority  as  Requested 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of  MAY 

2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Proiect  Amount 

Appn  Amount 

Amount 

Amount 

FAMILY  HOUSING,  DEFENSE  INTELLIGENCE  AGENCY 

zu 

FURNISHINGS  ACCOUNT 

4,426 

4,426 

4,426 

zu 

LEASING 

33,579 

33,579 

33,579 

TOTAL  DEFENSE  INTELLIGENCE  AGENCY 

38,005 

38,005 

38,005 

FAMILY  HOUSING,  DEFENSE  LOGISTICS  AGENCY 

DEF  DISTRIBUTION  DEPOT  NEW  CUMBERLAND 

PA 

DEF  DISTRIBUTION  DEPOT  NEW  CUMBER  2,859 

2,859 

2,859 

2,859 

ZU 

UTILITIES  ACCOUNT 

274 

274 

274 

zu 

FURNISHINGS  ACCOUNT 

19 

19 

19 

zu 

MANAGEMENT  ACCOUNT 

309 

309 

309 

zu 

SERVICES  ACCOUNT 

29 

29 

29 

zu 

MAINTENANCE  OF  REAL  PROPERTY 

366 

366 

366 

TOTAL  DEFENSE  LOGISTICS  AGENCY 

2,859 

3,856 

3,856 

3,856 

FAMILY  HOUSING,  FAMILY  HOUSING  IMPROVEMENT 

FUND 

ZU 

FAMILY  HOUSING  IMPROVEMENT  FUND 

2,600 

2,600 

2,600 

TOTAL  FAMILY  HOUSING  IMPROVEMENT  FUND 

2,600 

2,600 

2,600 

TOTAL  DEFENSE-WIDE 

26,084 

77,898 

77,898 

77,898 

Facility  -  106 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction,  Family  Housing,  and  Homeowners  Assistance 

($  Thousands)  Data  as  of  MAY  2009 


Appropriation 

Military  Construction,  Army 
Major  Construction 
Minor  Construction 
Planning  &  Design 

Total  Military  Construction,  Army 

Military  Construction,  Air  Force 
Major  Construction 
Planning  &  Design 

Total  Military  Construction,  Air  Force 

Military  Construction,  Defense-Wide 
Major  Construction 
Planning  &  Design 

Total  Military  Construction,  Defense-Wide 
Grand  Total 


Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

827,600 

827,600 

827, 600 

827, 600 

20,000 

20,000 

20,000 

20,000 

76,284 

76,284 

76,284 

847, 600 

923, 884 

923,884 

923,884 

439,500 

439,500 

439, 500 

439, 500 

35,000 

35,000 

35,000 

439,500 

474,500 

474,500 

474,500 

6,000 

6,  000 

6,  000 

6,  000 

600 

600 

600 

6,000 

6,  600 

6,  600 

6,  600 

1,293,100 

1, 404, 984 

1,404, 984 

1,404, 984 

Summary  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Grand  Total 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Outside  the  United  States 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

Unspecified  Locations 

26,000 

137,884 

137,884 

137,884 

***  Total  By  Location  *** 

1,293,100 

1,404, 984 

1,404, 984 

1,404, 984 

Bv  Purpose: 

Major  Construction 

1,273,100 

1,273,100 

1,273,100 

1,273,100 

Unspecified  Minor  Construction 

20,000 

20,000 

20,000 

20,000 

Planning  and  Design 

111,884 

111,884 

111,884 

***  Total  By  Purpose  *** 

1,293,100 

1,404, 984 

1, 404, 984 

1,404, 984 

Summary  -  2 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Army 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Outside  the  United  States 

827,600 

827,600 

827,600 

827,600 

Unspecified  Locations 

20,000 

96,284 

96,284 

96,284 

***  Total  By  Location  *** 

847, 600 

923,884 

923,884 

923,884 

Bv  Purpose: 

Major  Construction 

827,600 

827,600 

827,600 

827,600 

Unspecified  Minor  Construction 

20,000 

20,000 

20,000 

20,000 

Planning  and  Design 

76,284 

76,284 

76,284 

***  Total  By  Purpose  *** 

847, 600 

923,884 

923,884 

923,884 

Summary  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Air  Force 


($  Thousands) 

Data  as 

of  MAY  2009 

S\immarv 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

Bv  Location: 

Outside  the  United  States 

439,500 

439,500 

439,500 

439,500 

Unspecified  Locations 

35,000 

35,000 

35,000 

***  Total  By  Location  *** 

439,500 

474,500 

474,500 

474,500 

Bv  Purpose: 

Major  Construction 

439,500 

439,500 

439,500 

439,500 

Planning  and  Design 

35,000 

35,000 

35,000 

***  Total  By  Purpose  *** 

439,500 

474,500 

474,500 

474,500 

Summary  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Defense  Wide 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Unspecified  Locations 

6,000 

6,  600 

6,  600 

6,  600 

***  Total  By  Location  *** 

6,000 

6,  600 

6,  600 

6,  600 

Bv  Purpose: 

Major  Construction 

6,000 

6,000 

6,000 

6,000 

Planning  and  Design 

600 

600 

600 

***  Total  By  Purpose  *** 

6,000 

6,  600 

6,  600 

6,  600 

Summary  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 
Active  Forces 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

S\immarv 

Amount 

Appn  Amount 

Amount 

Amount 

By  Location: 

Outside  the  United  States 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

Unspecified  Locations 

20,000 

131,284 

131,284 

131,284 

***  Total  By  Location  *** 

1,287,100 

1,398,384 

1,398,384 

1,398,384 

Bv  Purpose: 

Major  Construction 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

Unspecified  Minor  Construction 

20,000 

20,000 

20,000 

20,000 

Planning  and  Design 

111,284 

111,284 

111,284 

***  Total  By  Purpose  *** 

1,287,100 

1,398,384 

1,398,384 

1,398,384 

Summary  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  Total  Obligational  Authority 


S\immary 
By  Location: 

Outside  the  United  States 
Unspecified  Locations 

***  Total  By  Location  *** 

By  Purpose: 

Major  Construction 

Unspecified  Minor  Construction 
Planning  and  Design 

***  Total  By  Purpose  *** 


Military  Construction 
($  Thousands) 


Auth 

Amount 

Auth  for 
Appn  Amount 

1,267,100 

1,267,100 

26,000 

137,884 

1,293,100 

1,404, 984 

1,273,100 

1,273,100 

20,000 

20,000 

111,884 

1,293,100 

1,404, 984 

Data  as  of  MAY  2009 


Appn 

Amount 

TOA 

Amount 

1,267,100 

1,267,100 

137,884 

137,884 

1,404, 984 

1,404, 984 

1,273,100 

1,273,100 

20,000 

20,000 

111,884 

111,884 

1, 404, 984 

1,404, 984 

Summary  -  7 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

AFGHANISTAN 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

WORLDWIDE  UNSPECIFIED 

26,000 

137,884 

137,884 

137,884 

***  Total  Construction  *** 

1,293,100 

1,404,984 

1,404,984 

1,404,984 

Summary  -  8 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 


Military  Construction  and  Family  Housing 
Army  ***  S\immary  by  State  and  Country 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

AFGHANISTAN 

827,600 

827,600 

827,600 

827,600 

WORLDWIDE  UNSPECIFIED 

20,000 

96,284 

96,284 

96,284 

***  Total  Construction  *** 

847,600 

923,884 

923,884 

923,884 

Summary  -  9 


UNCLASSIFIED 


UNCLASSIFIED 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Air  Force  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

State-Country 

Amount 

Appn  Amount 

Amount 

Amount 

AFGHANISTAN 

439,500 

439,500 

439,500 

439,500 

WORLDWIDE  UNSPECIFIED 

35,000 

35,000 

35,000 

***  Total  Construction  *** 

439,500 

474,500 

474,500 

474,500 

Summary  -  10 


UNCLASSIFIED 


UNCLASSIFIED 


State-Country 

WORLDWIDE  UNSPECIFIED 

***  Total  Construction 


Summary  for  2010 

Military  Construction  and  Family  Housing 
Defense  Wide  ***  S\immary  by  State  and  Country 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Amount 

6,000 


Appn  Amount 

6,  600 


Appn 

Amount 

6,  600 


6,000 


6,  600 


6,  600 


TOA 

Amount 

6,  600 

6,  600 


Summary  -  11 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

AFGHANISTAN 

ARMY 

AIRBORNE 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

WASTE  MANAGEMENT  AREA 

5,  600 

5,  600 

5,  600 

5,  600 

TOTAL  AIRBORNE 

7,800 

7,800 

7,800 

7,800 

ALTIMUR 

DINING  FACILITY 

2,150 

2,150 

2,150 

2,150 

WASTE  MANAGEMENT  AREA 

5,  600 

5,  600 

5,600 

5,  600 

TOTAL  ALTIMUR 

7,750 

7,750 

7,750 

7,750 

ASADABAD 

WASTE  MANAGEMENT  AREA 

5,500 

5,500 

5,500 

5,500 

TOTAL  ASADABAD 

5,500 

5,500 

5,500 

5,500 

BAGRAM  AIR  BASE,  AFGHANISTAN 

ACCESS  ROADS 

21,000 

21,000 

21,000 

21,000 

COMMAND  AND  CONTROL  FACILITY 

4,500 

4,500 

4,500 

4,500 

DRAINAGE  SYSTEM,  PH  2 

21,000 

21,000 

21,000 

21,000 

MEDLOG  WAREHOUSE 

3,350 

3,350 

3,350 

3,350 

TROOP  HOUSING  PHASE  3 

22,000 

22,000 

22,000 

22,000 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 

71,850 

71,850 

71,850 

71,850 

BLESSING 

WASTE  MANAGEMENT  AREA 

5,600 

5,  600 

5,600 

5,  600 

TOTAL  BLESSING 

5,600 

5,  600 

5,  600 

5,600 

BOSTICK 

WASTE  MANAGEMENT  AREA 

5,500 

5,500 

5,500 

5,500 

TOTAL  BOSTICK 

5,500 

5,500 

5,500 

5,500 

DWYER 

CONTINGENCY  HOUSING  PH  2 

6,  900 

6,  900 

6,  900 

6,  900 

CONTINGENCY  HOUSING  PHASE  1 

8,600 

8,  600 

8,600 

8,600 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

FUEL  SYSTEM,  PH  1 

5,800 

5,800 

5,800 

5,800 

WASTE  MANAGEMENT  COMPLEX 

6,  900 

6,  900 

6,  900 

6,  900 

TOTAL  DWYER 

30,400 

30,400 

30,400 

30,400 

FRONTENAC 

CONTINGENCY  HOUSING 

3,800 

3,800 

3,800 

3,  800 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

TOTAL  FRONTENAC 

6,000 

6,000 

6,000 

6,000 

GARDE Z 

CONTINGENCY  HOUSING 

8,400 

8,400 

8,400 

8,400 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

FUEL  SYSTEM,  PH  1 

6,000 

6,000 

6,000 

6,000 

TACTICAL  RUNWAY 

28,000 

28,000 

28,000 

28,000 

TOTAL  GARDEZ 

44,600 

44,600 

44, 600 

44, 600 

GHAZNI,  AFGHANISTAN 

WASTE  MANAGEMENT  COMPLEX 

5,500 

5,500 

5,500 

5,500 

TOTAL  GHAZNI,  AFGHANISTAN 

5,500 

5,500 

5,500 

5,500 

State  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

rrc^ect  Nome 

JALALABAD 

AMMUNITION  SUPPLY  POINT 

35,000 

35,000 

35,000 

35,000 

CONTINGENCY  HOUSING 

6,  900 

6,  900 

6,  900 

6,  900 

DINING  FACILITY 

4,350 

4,350 

4,350 

4, 350 

PERIMETER  FENCING 

2,050 

2,050 

2,050 

2,050 

TOTAL  JALALABAD 

48,300 

48,300 

48,300 

48,300 

JOYCE 

DINING  FACILITY 

2,100 

2,100 

2,100 

2,100 

WASTE  MANAGEMENT  AREA 

5,  600 

5,  600 

5,600 

5,  600 

TOTAL  JOYCE 

7,700 

7,700 

7,700 

7,700 

KABUL,  AFGHANISTAN 

CAMP  PHOENIX  WEST  EXPANSION 

39,000 

39,000 

39,000 

39,000 

USFOR-A  HEADQUARTERS  &  HOUSING 

98,000 

98,000 

98,000 

98,000 

TOTAL  KABUL,  AFGHANISTAN 

137,000 

137,000 

137,000 

137,000 

KANDAHAR,  AFGHANISTAN 

COMMAND  AND  CONTROL  FACILITY 

4,500 

4,500 

4,500 

4, 500 

COMMAND  AND  CONTROL  FACILITY 

4,500 

4,500 

4,500 

4, 500 

COMMAND  AND  CONTROL  FACILITY 

4,500 

4,500 

4,500 

4, 500 

SOUTHPARK  ROADS 

11,000 

11,000 

11,000 

11,000 

TANKER  TRUCK  OFFLOAD  FACILITY 

23,000 

23,000 

23,000 

23,000 

THEATER  VEHICLE  MAINTENANCE  FACILITY 

55,000 

55,000 

55,000 

55,000 

TROOP  HOUSING  PHASE  2 

4,250 

4,250 

4,250 

4,250 

WAREHOUSE 

20,000 

20,000 

20,000 

20,000 

WASTE  MANAGEMENT  COMPLEX 

10,000 

10,000 

10,000 

10,000 

TOTAL  KANDAHAR,  AFGHANISTAN 

136,750 

136,750 

136,750 

136,750 

MAYWAND 

DINING  FACILITY 

6,  600 

6,  600 

6,  600 

6,  600 

WASTE  MANAGEMENT  AREA 

5,  600 

5,  600 

5,  600 

5,600 

TOTAL  MAYWAND 

12,200 

12,200 

12,200 

12,200 

METHAR-LAM 

WASTE  MANAGEMENT  AREA 

4,150 

4,150 

4,150 

4,150 

TOTAL  METHAR-LAM 

4,150 

4,150 

4,150 

4,150 

SALERNO 

DINING  FACILITY 

4,300 

4,300 

4,300 

4, 300 

ELECTRICAL  DISTRIBUTION  GRID 

2,600 

2,600 

2,  600 

2,  600 

FUEL  SYSTEM,  PH  1 

12,800 

12,800 

12,800 

12,800 

RUNWAY  UPGRADE 

25,000 

25,000 

25,000 

25,000 

WASTE  MANAGEMENT  COMPLEX 

5,500 

5,500 

5,500 

5,500 

TOTAL  SALERNO 

50,200 

50,200 

50,200 

50,200 

SHANK 

DINING  FACILITY 

4,350 

4,350 

4,350 

4,350 

ELECTRICAL  DISTRIBUTION  GRID 

4,600 

4,600 

4,600 

4,600 

TROOP  HOUSING,  PH  2 

8,600 

8,600 

8,600 

8,600 

WASTE  MANAGEMENT  COMPLEX 

8,100 

8,100 

8,100 

8,100 

WATER  DISTRIBUTION  SYSTEM 

2,650 

2,650 

2,  650 

2,  650 

TOTAL  SHANK 

28,300 

28,300 

28,300 

28,300 

SHARANA 

AIRCRAFT  MAINTENANCE  FACILITIES 

12,200 

12,200 

12,200 

12,200 

State 


2 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 
($  Thousands) 


Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for 

Amount  Appn  Amount 


Appn 

Amount 


TOA 

Amount 


AMMUNITION  SUPPLY  POINT 
ELECTRICAL  DISTRIBUTION  GRID 
ROTARY  WING  PARKING 

TOTAL  SHARANA 

TARIN  KOWT 

AMMUNITION  SUPPLY  POINT 
DINING  FACILITY 
FUEL  SYSTEM  PHASE  2 
WASTE  MANAGEMENT  AREA 

TOTAL  TARIN  KOWT 

TOMBSTONE/BASTION 

BASIC  LOAD  AMMUNITION  HOLDING  AREA 
DINING  FACILITY 

ENTRY  CONTROL  POINT  AND  ACCESS  ROADS 

FUEL  SYSTEM,  PH  2 

LEVEL  3  MEDICAL  FACILITY 

ROADS 

TROOP  HOUSING,  PH  3 
TROOP  HOUSING,  PH  4 

WATER  SUPPLY  AND  DISTRIBUTION  SYSTEM 

TOTAL  TOMBSTONE/BASTION 

WOLVERINE 
DINING  FACILITY 
FUEL  SYSTEM,  PH  1 
WASTE  MANAGEMENT  COMPLEX 

TOTAL  WOLVERINE 

**ARMY 

AIR  FORCE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AVIATION  OPERATIONS  &  MAINTENANCE  FACILITIES 

CARGO  TERMINAL 

EXPEDITIONARY  FIGHTER  SHELTER 

TOTAL  BAGRAM  AIR  BASE,  AFGHANISTAN 
DWYER 

CARGO  HANDLING  AREA 
TOTAL  DWYER 
KANDAHAR,  AFGHANISTAN 

AVIATION  OPERATIONS  &  MAINTENANCE  FACILITIES 

CARGO  HELICOPTER  APRON 

CAS  APRON  EXPANSION 

EXPEDITIONARY  FIGHTER  SHELTER 

ISR  APRON  EXPANSION 

REFUELER  APRON/RELOCATE  HCP 

RELOCATE  NORTH  AIRFIELD  ROAD 

SECURE  RSOI  FACILITY 

TACTICAL  AIRLFIT  APRON 

TOTAL  KANDAHAR,  AFGHANISTAN 

SHANK 

CARGO  HANDLING  AREA 


14,000 

14,000 

14,000 

14,000 

2,600 

2,600 

2,600 

2,600 

32,000 

32,000 

32,000 

32,000 

60,800 

60,800 

60,800 

60,800 

35,000 

35,000 

35,000 

35,000 

4,350 

4,350 

4,350 

4,350 

11,800 

11,800 

11,800 

11,800 

6,  800 

6,800 

6,  800 

6,  800 

57,950 

57,950 

57,950 

57,950 

7,500 

7,500 

7,500 

7,500 

8,  900 

8,900 

8,  900 

8,900 

14,200 

14,200 

14,200 

14,200 

14,200 

14,200 

14,200 

14,200 

16,500 

16,500 

16,500 

16,500 

4,300 

4,300 

4,300 

4,300 

3,250 

3,250 

3,250 

3,250 

3,800 

3,800 

3,800 

3,  800 

6,200 

6,200 

6,200 

6,200 

78,850 

78,850 

78,850 

78,850 

2,200 

2,200 

2,200 

2,200 

5,800 

5,800 

5,800 

5,800 

6,  900 

6,  900 

6,  900 

6,  900 

14,900 

14,900 

14,900 

14,900 

827,600 

827,600 

827, 600 

827,600 

8,900 

8,900 

8,900 

8,900 

13,800 

13,800 

13,800 

13,800 

6,400 

6,400 

6,400 

6,400 

29, 100 

29, 100 

29, 100 

29, 100 

4,900 

4,900 

4,900 

4,900 

4,900 

4,900 

4,  900 

4,  900 

10,500 

10,500 

10,500 

10,500 

32,000 

32,000 

32,000 

32,000 

25,000 

25,000 

25,000 

25,000 

6,  400 

6,  400 

6,  400 

6,  400 

40,000 

40,000 

40,000 

40,000 

66,000 

66,000 

66,000 

66,000 

16,000 

16,000 

16,000 

16,000 

9,700 

9,700 

9,700 

9,700 

29,000 

29,000 

29,000 

29,000 

234, 600 

234,600 

234, 600 

234, 600 

4,900 

4,900 

4,900 

4,900 

State  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 
Appn  Amount 

Appn 

Amount 

TOA 

Amount 

TOTAL  SHANK 

4,900 

4,900 

4,900 

4,900 

TARIN  KOWT 

CARGO  HANDLING  AREA 

4,  900 

4,  900 

4,  900 

4,  900 

TOTAL  TARIN  KOWT 

4,  900 

4,  900 

4,  900 

4,900 

TOMBSTONE/BASTION 

AVIATION  OPERATIONS  &  MAINTENANCE  FACS 

8,900 

8,900 

8,900 

8,900 

CARGO  HANDLING  AREA 

18,000 

18,000 

18,000 

18,000 

CAS  APRON  EXPANSION 

40,000 

40,000 

40,000 

40,000 

EXPEDITIONARY  FIGHTER  SHELTER 

6,300 

6,300 

6,300 

6,300 

I SR  APRON 

41,000 

41,000 

41,000 

41,000 

SECURE  RSOI  FACILITY 

10,000 

10,000 

10,000 

10,000 

STRATEGIC  AIRLIFT  APRON  EXPANSION 

32,000 

32,000 

32,000 

32,000 

TOTAL  TOMBSTONE/BASTION 

156, 200 

156,200 

156,200 

156,200 

WOLVERINE 

CARGO  HANDLING  AREA 

4,900 

4,900 

4,900 

4,900 

TOTAL  WOLVERINE 

4,900 

4,900 

4,900 

4,900 

**AIR  FORCE 

439,500 

439,500 

439,500 

439,500 

** AFGHANI STAN 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

State  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Specified  Outside  the  United  States 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for  Appn  TOA 

Amount  Appn  Amount  Amount  Amount 


Totals 


Army 

827, 600 

827,600 

827, 600 

827, 600 

Navy 

Air  Force 

439,500 

439,500 

439,500 

439,500 

Defense-Wide 

Specified  Outside  the  United  States 

1,267,100 

1,267,100 

1,267,100 

1,267,100 

State  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

WORLDWIDE  UNSPECIFIED 

CLASSIFIED  PROJECT 

NATIONAL  SECURITY  AGENCY 

6,000 

6,000 

6,000 

6,000 

TOTAL  CLASSIFIED  PROJECT 

6,000 

6,000 

6,000 

6,000 

MINOR  CONSTRUCTION 

ARMY 

20,000 

20,000 

20,000 

20,000 

TOTAL  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  AND  DESIGN 

ARMY 

76,284 

76,284 

76,  284 

AIR  FORCE 

35,000 

35,000 

35,000 

DEFENSE-WIDE 

NATIONAL  SECURITY  AGENCY 

600 

600 

600 

TOTAL  DEFENSE-WIDE 

600 

600 

600 

TOTAL  PLANNING  AND  DESIGN 

111,884 

111,884 

111,884 

**WORLDWIDE  UNSPECIFIED 

26,000 

137,884 

137,884 

137,884 

State  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  Guard  and  Reserve  Forces 
Unspecified  Worldwide 

($  Thousands)  Data  as  of  MAY  2009 


State/Component/ Installation 
- Project  Name- 


Auth  Auth  for  Appn  TOA 

Amount  Appn  Amount  Amount  Amount 


Totals 


Army 

20,000 

96,284 

96,284 

96,284 

Navy 

Air  Force 

35,000 

35,000 

35,000 

Defense-Wide 

6,000 

6,  600 

6,  600 

6,  600 

Unspecified  Worldwide 

26,000 

137,884 

137,884 

137,884 

State 


7 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Total  Construction  Program 
By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summary  by  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FACILITIES 

538,350 

538, 350 

538,350 

538,350 

MAINTENANCE  &  PRODUCTION  EACILITIES 

86,300 

86,300 

86,300 

86,300 

SUPPLY  FACILITIES 

201,000 

201,000 

201,000 

201,000 

HOSPITAL  AND  MEDICAL  EACILITIES 

16, 500 

16, 500 

16, 500 

16,500 

ADMINSTRATIVE  FACILITIES 

13,500 

13,500 

13,500 

13,500 

TROOP  HOUSING  FACILITIES 

263, 650 

263, 650 

263, 650 

263,650 

UTILITY  FACILITIES 

111, 500 

111, 500 

111, 500 

111,500 

SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

UNSPECIFIED  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  &  DESIGN 

111, 884 

111, 884 

111,884 

OTHER 

6,000 

6,000 

6,000 

6,000 

***  Total  *** 

1,293,100 

1, 404, 984 

1, 404, 984 

1,404,984 

Facility  -  1 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military 

Construction 

Total 

Obligational  Authority 

Army 

By  Type  Of  Facility 
($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FACILITIES 

Auth 

Amount 

155, 550 

Auth  for 

Appn  Amount 

155, 550 

Appn 

Amount 

155, 550 

TOA 

Amount 

155, 550 

MAINTENANCE  &  PRODUCTION  EACILITIES 

67,200 

67,200 

67,200 

67,200 

SUPPLY  FACILITIES 

163,400 

163,400 

163,400 

163,400 

HOSPITAL  AND  MEDICAL  FACILITIES 

16, 500 

16, 500 

16, 500 

16,500 

ADMINSTRATIVE  FACILITIES 

13,500 

13,500 

13,500 

13,500 

TROOP  HOUSING  FACILITIES 

263, 650 

263, 650 

263, 650 

263,650 

UTILITY  FACILITIES 

111, 500 

111, 500 

111, 500 

111,500 

SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

UNSPECIFIED  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  &  DESIGN 

76,284 

76,284 

76,284 

***  Total  *** 

847, 600 

923,884 

923,884 

923,884 

Facility  -  2 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 
Air  Force 


By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Summarv  bv  Facility 

OPERATIONAL  FACILITIES 

Auth 

Amount  i 

382,800 

Auth  for 
\ppn  Amount 

382,800 

Appn 

Amount 

382,800 

TOA 

Amount 

382,800 

MAINTENANCE  &  PRODUCTION  EACILITIES 

19,100 

19,100 

19,100 

19,100 

SUPPLY  FACILITIES 

37, 600 

37, 600 

37, 600 

37,600 

PLANNING  &  DESIGN 

35,000 

35,000 

35,000 

***  Total  *** 

439,500 

474,500 

474,500 

474,500 

Facility  -  3 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Defense  Wide 
By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

PLANNING  &  DESIGN 

600 

600 

600 

OTHER 

6,000 

6,000 

6,000 

6,000 

***  Total  *** 

6,000 

6,  600 

6,  600 

6,600 

Facility  -  4 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Active  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FACILITIES 

538,350 

538,350 

538,350 

538,350 

MAINTENANCE  &  PRODUCTION  EACILITIES 

86,300 

86,300 

86,300 

86,300 

SUPPLY  FACILITIES 

201,000 

201,000 

201,000 

201,000 

HOSPITAL  AND  MEDICAL  FACILITIES 

16, 500 

16, 500 

16, 500 

16,500 

ADMINSTRATIVE  FACILITIES 

13,500 

13,500 

13,500 

13,500 

TROOP  HOUSING  FACILITIES 

263, 650 

263, 650 

263, 650 

263,650 

UTILITY  FACILITIES 

111, 500 

111, 500 

111, 500 

111,500 

SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

UNSPECIFIED  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  &  DESIGN 

111,284 

111,284 

111,284 

***  Total  *** 

1,287,100 

1,398,384 

1,398,384 

1,398,384 

Facility  -  5 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority 

Military  Construction 
By  Type  Of  Facility 


($  Thousands) 

Data  as 

of  MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Summarv  bv  Facility 

Amount 

Appn  Amount 

Amount 

Amount 

OPERATIONAL  FACILITIES 

538,350 

538,350 

538,350 

538,350 

MAINTENANCE  &  PRODUCTION  EACILITIES 

86,300 

86,300 

86,300 

86,300 

SUPPLY  FACILITIES 

201,000 

201,000 

201,000 

201,000 

HOSPITAL  AND  MEDICAL  FACILITIES 

16, 500 

16, 500 

16, 500 

16,500 

ADMINSTRATIVE  FACILITIES 

13,500 

13,500 

13,500 

13,500 

TROOP  HOUSING  FACILITIES 

263, 650 

263, 650 

263, 650 

263,650 

UTILITY  FACILITIES 

111, 500 

111, 500 

111, 500 

111,500 

SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

UNSPECIFIED  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  &  DESIGN 

111, 884 

111, 884 

111,884 

OTHER 

6,000 

6,000 

6,000 

6,000 

***  Total  *** 

1,293,100 

1, 404, 984 

1, 404, 984 

1,404,984 

Facility  -  6 


UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

OPERATIONAL  FAOILITIES 

SC 

Proiect 

Amount 

Appn  Amount 

Amount 

Amount 

ARMY 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

COMMAND  AND  CONTROL  FACILITY 

4,500 

4,500 

4,500 

4,500 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

DRAINAGE  SYSTEM,  PH  2 

21,000 

21,000 

21,000 

21,000 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

MEDLOG  WAREHOUSE 

3,350 

3,350 

3,350 

3,350 

GARDE Z 

AF 

TACTICAL  RUNWAY 

28,000 

28,000 

28,000 

28,000 

KANDAHAR,  AFGHANISTAN 

AF 

WAREHOUSE 

20,000 

20,000 

20,000 

20,000 

SALERNO 

AF 

RUNWAY  UPGRADE 

25,000 

25,000 

25,000 

25, 000 

SHARANA 

AF 

ROTARY  WING  PARKING 

32,000 

32,000 

32,000 

32,000 

TOMBSTONE / BASTION 

AF 

BASIC  LOAD  AMMUNITION  HOLDING  AREA 

7,  500 

7,500 

7,500 

7,500 

TOMB  S  TONE /BASTION 

AF 

ENTRY  GONTROL  POINT  AND  ACCESS  ROADS 

14,200 

14,200 

14,200 

14,200 

**  ARMY 

155, 550 

155, 550 

155, 550 

155, 550 

***  ARMY  TOTAL  FOR  OPERATIONAL  FAOILITIES 

155, 550 

155, 550 

155, 550 

155, 550 

AIR  FOROE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

AVIATION  OPERATIONS  &  MAINTENANCE  FACILITIES 

8,  900 

8,900 

8,900 

8,900 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

CARGO  TERMINAL 

13,800 

13,800 

13,800 

13, 800 

KANDAHAR,  AFGHANISTAN 

AF 

AVIATION  OPERATIONS  &  MAINTENANCE  FACILITIES 

10, 500 

10, 500 

10,500 

10,500 

KANDAHAR,  AFGHANISTAN 

AF 

CARGO  HELICOPTER  APRON 

32,000 

32,000 

32,000 

32,000 

KANDAHAR,  AFGHANISTAN 

AF 

CAS  APRON  EXPANSION 

25,000 

25,000 

25,000 

25, 000 

KANDAHAR,  AFGHANISTAN 

AF 

ISR  APRON  EXPANSION 

40,000 

40,000 

40,000 

40,000 

KANDAHAR,  AFGHANISTAN 

AF 

REFUELER  APRON/RELOCATE  HOP 

66,000 

66,000 

66,000 

66, 000 

KANDAHAR,  AFGHANISTAN 

AF 

RELOCATE  NORTH  AIRFIELD  ROAD 

16,000 

16,000 

16,000 

16, 000 

KANDAHAR,  AFGHANISTAN 

AF 

SECURE  RSOI  FACILITY 

9,700 

9,700 

9,700 

9,700 

KANDAHAR,  AFGHANISTAN 

AF 

TACTICAL  AIRLFIT  APRON 

29,000 

29,000 

29,000 

29, 000 

TOMBSTONE / BAS  T I ON 

AF 

AVIATION  OPERATIONS  &  MAINTENANCE  FACS 

8,  900 

8,900 

8,900 

8,900 

TOMBS  TONE /BAS  TI ON 

AF 

CAS  APRON  EXPANSION 

40,000 

40,000 

40,000 

40,000 

TOMBSTONE / BAS  T I ON 

AF 

ISR  APRON 

41, 000 

41,000 

41,000 

41,000 

TOMBS  TONE /BAS  TI ON 

AF 

SECURE  RSOI  FACILITY 

10,000 

10,000 

10,000 

10,000 

TOMBSTONE / BAS  T I ON 

AF 

STRATEGIC  AIRLIFT  APRON  EXPANSION 

32,000 

32,000 

32,000 

32,000 

**  AIR  FORCE 

382,800 

382,800 

382,800 

382,800 

***  AIR  FORCE  TOTAL  FOR  OPERATIONAL  EACILITIES 

382,800 

382,800 

382,800 

382,800 

TOTAL  OPERATIONAL  FACILITIES 

538,350 

538,350 

538,350 

538,350 

MAINTENANCE  &  PRODUCTION  EACILITIES 

ARMY 

KANDAHAR,  AFGHANISTAN 

SHARANA 

AF  THEATER  VEHICLE  MAINTENANCE  FACILITY 

AF  AIRCRAFT  MAINTENANCE  EACILITIES 

55,000 

12,200 

55,000 

12,200 

55, 000 
12,200 

55, 000 
12,200 

**  ARMY 

67,200 

67,200 

67,200 

67,200 

***  ARMY  TOTAL  FOR  MAINTENANCE  &  PRODUCTION 

FACILITIES 

67,200 

67,200 

67,200 

67,200 

AIR  FORCE 

BAGRAM  AIR  BASE,  AFGHANISTAN 

KANDAHAR,  AFGHANISTAN 

TOMBSTONE / BASTION 

AF  EXPEDITIONARY  FIGHTER  SHELTER 

AF  EXPEDITIONARY  FIGHTER  SHELTER 

AF  EXPEDITIONARY  FIGHTER  SHELTER 

6,400 

6,400 

6,300 

6,400 

6,400 

6,300 

6,400 

6,400 

6,300 

6,400 

6,400 

6,300 

**  AIR  EORCE 

19,100 

19,100 

19,100 

19, 100 

***  AIR  FORCE  TOTAL  FOR  MAINTENANCE  &  PRODUCTION  FACILITIES 

19,100 

19,100 

19,100 

19, 100 

TOTAL  MAINTENANCE  &  PRODUCTION  FACILITIES 

86,300 

86,300 

86,300 

86,300 

SUPPLY  FACILITIES 

ARMY 

DWYER 

GARDE Z 

JALALABAD 

AF  FUEL  SYSTEM,  PH  1 

AF  FUEL  SYSTEM,  PH  1 

AF  AMMUNITION  SUPPLY  POINT 

5,800 

6,000 

35,000 

5,800 

6,000 

35,000 

5,800 

6,000 

35,000 

5,  800 

6,  000 
35, 000 
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UNCLASSIFIED 


UNCLASSIFIED 


FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 
($  Thousands) 


Data  as  of  MAY  2009 


Auth 

Auth  for 

Appn 

TOA 

Installation 

SC 

Project 

Amount 

Appn  Amount 

Amount 

Amount 

KANDAHAR,  AFGHANISTAN 

AF 

TANKER  TRUCK  OFFLOAD  FACILITY 

23,000 

23,000 

23,000 

23,000 

SALERNO 

AF 

FUEL  SYSTEM,  PH  1 

12,800 

12,800 

12,800 

12,800 

SHARANA 

AF 

AMMUNITION  SUPPLY 

POINT 

14,000 

14,000 

14,000 

14,000 

TARIN  KOWT 

AF 

AMMUNITION  SUPPLY 

POINT 

35,000 

35,000 

35,000 

35, 000 

TARIN  KOWT 

AF 

FUEL  SYSTEM  PHASE 

2 

11,800 

11,800 

11,800 

11,800 

TOMB  S  TONE /BASTION 

AF 

FUEL  SYSTEM,  PH  2 

14,200 

14,200 

14,200 

14,200 

WOLVERINE 

AF 

FUEL  SYSTEM,  PH  1 

5,800 

5,800 

5,800 

5,  800 

**  ARMY 

163,400 

163,400 

163,400 

163,400 

***  ARMY  TOTAL  FOR  SUPPLY  FACILITIES 

163,400 

163,400 

163,400 

163,400 

AIR  FORCE 

DWYER 

AF 

CARGO  HANDLING 

AREA 

4,900 

4,900 

4,900 

4,900 

SHANK 

AF 

CARGO  HANDLING 

AREA 

4,900 

4,900 

4,900 

4,900 

TARIN  KOWT 

AF 

CARGO  HANDLING 

AREA 

4,900 

4,900 

4,900 

4,900 

TOMB  S  TONE /BASTION 

AF 

CARGO  HANDLING 

AREA 

18,000 

18,000 

18,000 

18,000 

WOLVERINE 

AF 

CARGO  HANDLING 

AREA 

4,900 

4,900 

4,900 

4,900 

**  AIR  FORCE 

37, 600 

37,600 

37,600 

37,600 

***  AIR  FORCE  TOTAL  FOR  SUPPLY  FACILITIES 

37, 600 

37,600 

37,600 

37,600 

TOTAL  SUPPLY  FACILITIES 

201,000 

201,000 

201,000 

201,000 

HOSPITAL  AND  MEDICAL  FACILITIES 

ARMY 

TOMBSTONE/BASTION  AF  LEVEL  3  MEDICAL  FACILITY 

16, 500 

16,500 

16,500 

16,500 

**  ARMY 

16, 500 

16,500 

16,500 

16,500 

***  ARMY  TOTAL  FOR  HOSPITAL  AND  MEDICAL  FACILITIES 

16, 500 

16, 500 

16,500 

16,500 

TOTAL  HOSPITAL  AND  MEDICAL  FACILITIES 

16, 500 

16, 500 

16,500 

16,500 

ADMINSTRATIVE 

FACILITIES 

ARMY 

KANDAHAR, 

AFGHANISTAN 

AF 

COMMAND 

AND 

CONTROL 

FACILITY 

4,500 

4,500 

4,500 

4,500 

KANDAHAR, 

AFGHANISTAN 

AF 

COMMAND 

AND 

CONTROL 

FACILITY 

4,500 

4,500 

4,500 

4,500 

KANDAHAR, 

AFGHANISTAN 

AF 

COMMAND 

AND 

CONTROL 

FACILITY 

4,500 

4,500 

4,500 

4,500 

**  ARMY 

13,500 

13,500 

13,500 

13,500 

***  ARMY  TOTAL  FOR  ADMINSTRATIVE 

FACILITIES 

13,500 

13,500 

13,500 

13,500 

TOTAL  ADMINSTRATIVE  FACILITIES 

13,500 

13,500 

13,500 

13,500 

TROOP  HOUSING  FACILITIES 

ARMY 

AIRBORNE 

AF 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

ALTIMUR 

AF 

DINING  FACILITY 

2,150 

2,150 

2,150 

2,150 

BAGRAM  AIR  BASE,  AFGHANISTAN 

AF 

TROOP  HOUSING  PHASE  3 

22, 000 

22,000 

22,000 

22,000 

DWYER 

AF 

CONTINGENCY  HOUSING  PH  2 

6,  900 

6,900 

6,900 

6,  900 

DWYER 

AF 

CONTINGENCY  HOUSING  PHASE  1 

8,  600 

8,600 

8,600 

8,600 

DWYER 

AF 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

FRONTENAC 

AF 

CONTINGENCY  HOUSING 

3,800 

3,800 

3,800 

3,800 

FRONTENAC 

AF 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

GARDE Z 

AF 

CONTINGENCY  HOUSING 

8,400 

8,400 

8,400 

8,400 

GARDE Z 

AF 

DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

JALALABAD 

AF 

CONTINGENCY  HOUSING 

6,  900 

6,900 

6,900 

6,  900 

JALALABAD 

AF 

DINING  FACILITY 

4,350 

4,350 

4,350 

4,350 

JALALABAD 

AF 

PERIMETER  FENCING 

2,050 

2,050 

2,050 

2,050 

JOYCE 

AF 

DINING  FACILITY 

2,100 

2,100 

2,100 

2,100 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 


Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 


($  Thousands) 

Data  as  of 

MAY  2009 

Auth 

Auth  for 

Appn 

TOA 

Installation 

SC  Project 

Amount 

Appn  Amount 

Amount 

Amount 

KABUL,  AFGHANISTAN 

AF  CAMP  PHOENIX  WEST  EXPANSION 

39,000 

39,000 

39,000 

39, 000 

KABUL,  AFGHANISTAN 

AF  USFOR-A  HEADQUARTERS  &  HOUSING 

98,000 

98,000 

98,000 

98,000 

KANDAHAR,  AFGHANISTAN 

AF  TROOP  HOUSING  PHASE  2 

4,250 

4,250 

4,250 

4,250 

MAYWAND 

AF  DINING  FACILITY 

6,  600 

6,600 

6,600 

6,  600 

SALERNO 

AF  DINING  FACILITY 

4,300 

4,300 

4,300 

4,300 

SHANK 

AF  DINING  FACILITY 

4,350 

4,350 

4,350 

4,350 

SHANK 

AF  TROOP  HOUSING,  PH  2 

8,  600 

8,600 

8,600 

8,600 

TARIN  KOWT 

AF  DINING  FACILITY 

4,350 

4,350 

4,350 

4,350 

TOMB  S  TONE /BASTION 

AF  DINING  FACILITY 

8,  900 

8,900 

8,900 

8,900 

TOMBSTONE / BASTION 

AF  TROOP  HOUSING,  PH  3 

3,250 

3,250 

3,250 

3,250 

TOMB  S  TONE /BASTION 

AF  TROOP  HOUSING,  PH  4 

3,800 

3,800 

3,800 

3,800 

WOLVERINE 

AF  DINING  FACILITY 

2,200 

2,200 

2,200 

2,200 

**  ARMY 

263, 650 

263,650 

263,650 

263,650 

***  ARMY  TOTAL  FOR  TROOP  HOUSING 

FACILITIES 

263, 650 

263,650 

263,650 

263,650 

TOTAL  TROOP  HOUSING  FACILITIES 

263, 650 

263,650 

263,650 

263,650 

UTILITY  FACILITIES 

ARMY 

AIRBORNE 

AF  WASTE  MANAGEMENT  AREA 

5,  600 

5,600 

5,600 

5,  600 

ALTIMUR 

AF  WASTE  MANAGEMENT  AREA 

5,  600 

5,600 

5,600 

5,  600 

ASADABAD 

AF  WASTE  MANAGEMENT  AREA 

5,  500 

5,  500 

5,  500 

5,  500 

BLESSING 

AF  WASTE  MANAGEMENT  AREA 

5,  600 

5,600 

5,600 

5,  600 

BOSTICK 

AF  WASTE  MANAGEMENT  AREA 

5,  500 

5,  500 

5,  500 

5,  500 

DWYER 

AF  WASTE  MANAGEMENT  COMPLEX 

6,  900 

6,900 

6,900 

6,  900 

GHAZNI,  AFGHANISTAN 

AF  WASTE  MANAGEMENT  COMPLEX 

5,  500 

5,  500 

5,  500 

5,  500 

JOYCE 

AF  WASTE  MANAGEMENT  AREA 

5,  600 

5,600 

5,600 

5,  600 

KANDAHAR,  AFGHANISTAN 

AF  WASTE  MANAGEMENT  COMPLEX 

10,000 

10,000 

10,000 

10,000 

MAYWAND 

AF  WASTE  MANAGEMENT  AREA 

5,  600 

5,600 

5,600 

5,  600 

METHAR-LAM 

AF  WASTE  MANAGEMENT  AREA 

4,150 

4,150 

4,150 

4,150 

SALERNO 

AF  ELECTRICAL  DISTRIBUTION  GRID 

2,  600 

2,600 

2,600 

2,600 

SALERNO 

AF  WASTE  MANAGEMENT  COMPLEX 

5,  500 

5,500 

5,  500 

5,  500 

SHANK 

AF  ELECTRICAL  DISTRIBUTION  GRID 

4,600 

4,600 

4,600 

4,600 

SHANK 

AF  WASTE  MANAGEMENT  COMPLEX 

8,100 

8,100 

8,100 

8,100 

SHANK 

AF  WATER  DISTRIBUTION  SYSTEM 

2,  650 

2,650 

2,650 

2,650 

SHARANA 

AF  ELECTRICAL  DISTRIBUTION  GRID 

2,  600 

2,600 

2,600 

2,600 

TARIN  KOWT 

AF  WASTE  MANAGEMENT  AREA 

6,800 

6,800 

6,800 

6,  800 

TOMBS  TONE /BAS  TI ON 

AF  WATER  SUPPLY  AND  DISTRIBUTION  SYSTEM 

6,200 

6,200 

6,200 

6,200 

WOLVERINE 

AF  WASTE  MANAGEMENT  COMPLEX 

6,  900 

6,900 

6,900 

6,  900 

**  ARMY 

111, 500 

111,500 

111,500 

111,500 

***  ARMY  TOTAL  FOR  UTILITY  FACILITIES 

111, 500 

111,500 

111,500 

111,500 

TOTAL  UTILITY  FACILITIES 

111, 500 

111,500 

111,500 

111,500 

SUPPORTING  ACTIVITIES 

ARMY 

BAGRAM  AIR  BASE,  AFGHANISTAN 

KANDAHAR,  AFGHANISTAN 

TOMBSTONE / BASTION 

AF  ACCESS  ROADS 

AF  SOUTHPARK  ROADS 

AF  ROADS 

21,000 

11,000 

4,300 

21,000 

11,000 

4,300 

21,000 

11,000 

4,300 

21,000 

11,000 

4,300 

**  ARMY 

36,300 

36,300 

36,300 

36,300 

***  ARMY  TOTAL  FOR  SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

TOTAL  SUPPORTING  ACTIVITIES 

36,300 

36,300 

36,300 

36,300 

UNSPECIFIED  MINOR  CONSTRUCTION 
ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS  ZU  MINOR  CONSTRUCTION  20,000  20,000  20,000  20,000 
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FY  2010  Military  Construction  Total  Obligational  Authority  as  Requested 

Active,  National  Guard,  and  Reserve  Forces 
By  Type  Of  Facility 

($  Thousands)  Data  as  of  MAY  2009 


Installation 

SC 

Proiect 

Auth 

Amount 

Auth  for 

Appn  Amount 

Appn 

Amount 

TOA 

Amount 

**  ARMY 

20,000 

20,000 

20,000 

20,000 

***  ARMY  TOTAL  FOR  UNSPECIFIED  MINOR 

CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

TOTAL  UNSPECIFIED  MINOR  CONSTRUCTION 

20,000 

20,000 

20,000 

20,000 

PLANNING  &  DESIGN 

ARMY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

76,284 

76,284 

76,  284 

**  ARMY 

76,284 

76,284 

76,  284 

***  ARMY  TOTAL  FOR  PLANNING  &  DESIGN 

76,284 

76,284 

76,  284 

AIR  FORCE 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

35,000 

35,000 

35, 000 

**  AIR  FORCE 

35,000 

35,000 

35, 000 

***  AIR  FORCE  TOTAL  FOR  PLANNING  &  DESIGN 

35,000 

35,000 

35, 000 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

PLANNING 

AND 

DESIGN 

600 

600 

600 

**  NATIONAL  SECURITY  AGENCY 

600 

600 

600 

***  DEFENSE-WIDE  TOTAL  FOR  PLANNING  & 

DESIGN 

600 

600 

600 

TOTAL  PLANNING  &  DESIGN 

111,884 

111,884 

111, 884 

OTHER 

NATIONAL  SECURITY  AGENCY 

UNSPECIFIED  WORLDWIDE  LOCATIONS 

ZU 

CLASSIFIED  PROJECT 

6,000 

6,000 

6,000 

6,  000 

**  NATIONAL  SECURITY  AGENCY 

6,000 

6,000 

6,000 

6,  000 

***  DEFENSE-WIDE  TOTAL  FOR  OTHER 

6,000 

6,000 

6,000 

6,  000 

TOTAL  OTHER 

6,000 

6,000 

6,000 

6,  000 
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